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N.C.B Bestwood (East Midlands 


Division, No. 6 area) originally 

ordered 8 Fowler ‘Challenger 33’ tractors 
in April 1959. They have 

just ordered another 4. 


.C.B. make it tha 





Moving spoil at Hucknall Colliery 
(East Midlands Division, No. 6 Area) 





FURTHER PROOF OF 


Challenger 33 


SUPREMACY! 


Send for brochure—then see what ‘Challenger 33’ can do on a demonstration 


Sole distributors in the United Kingdom ee ee 


THOS. W. WARD LTD 


Sheffield 26311 

Glasgow, Scotstoun 8083 
Briton Ferry 3166 

Grays, Thurrock 4764 & 4806 


Coventry, Bedworth 2441/2 


ALBION WORKS -: SHEFFIELD - PHONE: 26311 


HM 





London Office: Brettenham House, ¥ 
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ATLAS COPCO 
DRILLING EQUIPMENT 
FOR CONTRACTORS 





























Atlas Copco, world leaders in the design and manufacture of 
rock drilling equipment, have long experience in meeting the 
special needs of Contractors. Above is shown the Atlas Copco 
Bencher in action—drilling at double the speed of any hand held 
machine. One man can easily operate two Benchers simul- 
taneously—at one quarter the labour cost of the same deep hole 
footage drilled by hand! Also shown is the Atlas Copco BVB23 
one-man wagon drill for precision large hole drilling with steels 
of 12” to 3” diameter. 

For tunnelling, drifting and all major hand drilling operations, 
the Atlas Copco Tiger is the wisest possible choice. Light, yet 
rugged, fast and powerful yet easy to handle and control. 

For the small scale drilling job, the ideal tool is the Atlas 
Copco BBD11LT drill shown here, weighing only 184lbs. but able BMP31 BENCHER 
to drill a 10-inch hole in one minute. i 

Sandvik Coromant are today's most widely used drill steels. ‘ 
The integral head is shown here, together with the Atlas Copco y 
LSB63 grinder—a light portable machine which makes the dress- 
ing of hard metal tipped steels a simple, unskilled operation. 





/ , 
WRITE FOR LITERATURE. Full details about these / “ 
products are contained in Leaflet 194 which will be \\ 
sent on request. we a. 


Atlas Copco manufactures portable and stationary compressors, 
rock-drilling equipment, loaders, pneumatic tools and paint- 
spraying equipment. 


SAtlas Copco COMPRESSED AIR ENGINEERS 


ATLAS COPCO (GREAT BRITAIN) LIMITED 
Maylands Avenue, Hemel Hempstead, Herts. Tel : Boxmoor 6040 
Sales and Service Depots at: LONDON - BRISTOL - CARDIFF - WALSALL + LEEDS 

MANCHESTER » NEWCASTLE - GLASGOW - DUBLIN - BELFAST 
Pe ae 
BVB23 WAGON DRILL 







LIGHTV/EIGHT 
ROCK DRILL 












BBDIILT 
LIGHTWEIGHT 
ROCK DRILL 
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PRODUCTION 


of = USUAL CONCRETE MIXES, 


SEMI-DRY MIXES, 
‘LEAN MIXES, 


STABILISED SOILS AND 
COLD MIX BITUMEN 
EMULSIONS 


* New paddle mixing action 
Doubles Output and gives 
first-class mix. 


* 10 cu. ft. mixed in thirty secs. 


* Synchronised loading and 
feeding water. 


* Mounted on four metal or 
pneumatic-tyred wheels— 
easily manoeuvred, 


* Extremely low running costs. 
* Self-cleaning drum. 


* Batch Weigh gear and Power- 
scoop loading available. 





Re m. 
ete 
WEP 6 " 


ow 


Available on cash or extended ' : 
sues, cam tee Goes Ghee rreoerick PARKER unmiteo, viaduct Works, Leicester, 
you write for Publication 594. Phones: Leicester 62531 (10 lines) London: Stafford House, Norfolk Street, W.C.2 








Again the choice is ‘English Electric’ 


for the Rye Meads sewage purification 
works of the. Middle Lee Regional 
Drainage Scheme. 





The power house originally equipped 
by “ENGLISH ELECTRIC’ in 1957 is to be 
extended to meet additional demands. 
Two further 364 kW dual-fuel alter- 
nator sets will bring the number up to 
five supplying power to the works and 
workshops. Three existing 334 b.h.p. 
diesel engines at present driving storm 
flow pumps are to be converted into 
dual-fuel engines and coupled to new 
240 kW alternators in addition to 
driving the pumps. Two motor-driven 
3,500 cu. ft. per minute air compres- 
sors and a ten-panel double-tier air- 
break switchboard together with a 
separate control board and control 
desk are also being supplied. 


i 
te 


Sponsoring authorities: 

Harlow Development Corporation. 
Chief Engineer to the Scheme: 

E. A. Drew, B.Sc.( Eng.), A.M.LC.E. 
Joint Consulting Engineers: 20es - 
Messrs. J. D. and D. M. Watson, eee eaten 
Messrs. D. Balfour & Sons. 


diesel and dual-fuel engines 





THe ENGLISH ELECTRIC Company Limited, ENGLISH ELectric House, STRAND, LONDON, W.C.2 


Diesel Engine Division, Brownsover Hall, Rugby. Telephone: Rugby 3391 


WORKS STAFFORD PRESTON RUGBY - BRADFORD - LIVERPOOL - ACCRINGTON 











SUPPLEMENT THE CONTRACT JOURNAL October 20 1960 


HIRE FROM 
a= Oi ae | When the job is 


EARTH MOVING 


@ VIBRATING 
TAMPERS 


ge SUNN | SITE PREPARATION 


@ BAR Write to: 
CROPPERS 


@ ROTARY is 
TARY | | Wilmslow 
@ LIFT & FORCE PUMPS) @ INTERNAL | PLANT HIRE CO. LTD. 


VIBRATORS 

@ EXTERNAL | BLUE BELL CORNER 

VIBRATORS MANCHESTER ROAD, WILMSLOW 
CHESHIRE 


Telephone: 3421 & 3542 
* 


Contractors’ Plant Specialists; 
: Excavators, Tractors with Dozers and 
HIRE WITH OPTION TO PURCHASE Scrapers, Traxcavators, Cranes, Dumpers 
ALLAM MACHINERY HIRE LTD. Compressors 


132-135 SLOANE STREET, $.W.1 telephone: sLoane 9976 (5 lines) 
SCOTLAND : 39 Cavendish Street, Glasgow, €.5 Telephone: South 0186 


ZENIATD another 
: ZENITH 


achievement 


' 
Luchined Following the outstanding world success of the ‘“‘HYDRO AUTOMATON 
907 SV" BLOCK MACHINE, the Zenith Organisation has pleasure in 


introducing the 


HYDRO AUTOMATON 927 BLOCK '! MACHINE 


% For high production of Faced Blocks of all 
descriptions on the ground-laying system. 


*% Willalso produce normal standard concrete 
or clinker blocks. 


% Fully Hydraulic. Automatically controlled, 
with special features not to be found on any 
other block machine. 


ZENITH also manufacture hand-operated 
machines for the small and medium pro- 
duction. 


See our exhibit at 
Public Works Exhibition, Olympia, 
London, November, 1960 


ONE OPERATOR ONLY 
Sole U.K. Agent :— 


P. J. CARROLL, 48 BARONS COURT, CHURCH LANE, LONDON, N.W.9 ‘ Telephone : Colindale 6810 
Agents in Ireland: Cromac Ltd., 29 Clare Street, Dublin. Telephone: Dublin 66447-8 Works: Zenith Maschinenfabrik GmbH., Neunkirchen, Krs. Siegen 
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Double 


THE CONTRACT JOURNAL SUPPLEMENT 


This “C’’ Tandem loaded 36 yards of pre-ripped clay in 
only 40 to 55 seconds — kept pace with single scrapers 
on same job, climbed same 18% grades, used only 13 
more gallons of fuel per shift. 


your capacity 


WITH TANDEMS 


for only 13 extra cost 


Left row of fingertip 
switches controls 
apron, bowl-lift and 
tailgate of rear 
scraper; right row 
controls front scrap- 
er. LW “electrics” 
send power to point- 
of-work instantly. 


Connecting rear 
scraper is fast and 
easy. Electric and 
air line plugs insert 
readily into quick- 
disconnect jacks at 
front-scraper hitch. 
Only tokes a few 
minutes to do it. 


Universal-swivel 
hitch gives single- 
scraper manoeuvr- 
ability to turn, back- 
up with no jack- 
knifing — makes 
180° tandem-turn in 
area only 20 to 25% 
wider than with 
single scrapers. 


Save the cost of a second prime-mover by using two 
scrapers in tandem with any LeTourneau-Westinghouse 
electric-control Tournapull or Speedpull. Adds only about 
30% to initial investment. 


Get a ‘“‘bonus”’ load (9 to 29 extra yards) every trip, de- 
pending on size of Tournapull and scraper combination. 


Cut operating costs. One operator handles two LW elec- 
tric-control scrapers in tandem with single-scraper ease. 


Save on maintenance. One prime-mover (only one engine, 
one transmission, one final-drive) does the work of two, 


No ‘‘super’’ pusher required. Your regular pusher will 
do, because these tandem scrapers load one-at-a-time. Cuts 
pusher positioning time in half, too. 


Less hau!-road maintenance than with big single scrapers 
of equal capacity. Fewer units, less traffic congestion on 
your job. 


More adaptability. Hitch or unhitch the extra scraper in 
a matter of minutes. We will send you complete information 
promptly on request. The world-wide LeTourneau-Westing- 
house Distributor Organisation assures fast service any- 
where. Your LeTourneau-Westinghouse Distributor is ready 
to convert your present ’Pulls to tandems, or equip you with 
new 1960 ’Pulls all set for tandem profits! See him soon. 


Tournapull, Speedpuli—Trademark Reg. U.S. Pat. Off.; ‘Pull—Trademark TP-2316-1¢j 


HATFIELD: HERTS Telephone: HATFIELD 2333 


JACK OLDING & CO. (SCOTLAND) LTD., 
COUPAR ANGUS: PERTHSHIRE 


Le Tourneau-Westinghouse Company Export Division, Peoria, Illinois, U.S.A. 
(subsidiary of Westinghouse Air Brake Company) 
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EFFIGIEN] i 
SITE enn 


¥ 
CLEARANCE bisa 


We are main distributors for 
the best makes of new plant, 
backed by an efficient after 
sales service. 


Our Hire Fleet is equipped 
wit! first-class modern plant. 
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means “KNOCKING A TEW 

TREES” - a simple job for 
which you need a DOZER. To i u D A 
us it means a specialised service N 1 i 1 ' 


iE many, SITE CLEARANCE 


requiring sp >2cial machines and 
specially trained staff who can 
use their combined experience 
to tackle the varied and diffi- 
cult tasks encountered. To the 
Contractor the difference will 
be a job completed methodi- 
cally in the fastest possible time 
with everything removed from 
Site so that he can proceed 
unhindered. 


eT ee ee eae } | 1 Phone: Bristol 70321 (41 
BATH ROAD, BRISTOL 
x Contracts completed or | NEWPORT Hornby House, Pugsley Street, Newport, Mon 


in hand: Tel: Newport 67121 /2/3 
London/Yorkshire Motorway eRe aT BIRMINGHAM 89-93 Wrentham Street, Bristol Street, 
f  Rehen & tan on London W.1. Birmingham 5. Tel: MiDland 5447/8 


J. Laing & Son Ltd. | 25 Fareham Park Road, Fareham, Hants 
Staines Bridge Oe PORTSMOUTH Tel: Titchfield 3124/5° 


W. & C. French Ltd. 
Sidi ens LLL Se os | PLYMOUTH Tels Piymnseack 2049 & 2529 


Richard Costain Ltd. ; | 
Bristol/Birmingham Motorway EXETER Exwick Road, Exeter. Tel: Exeter 5956 


A. Monk & Co. Ltd. 
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PROBLEMS 


TO ALL YOUR 
EARTHMOVING 





THE ANSWER 








HYDRAULIC 





Bol SITE STRIPPING 
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STANDARDISED 
1 dre 


3 sizes of short robust 
digger hose only 


only 3 seals to service 
all rams on the equipment | 


* 

RAMS 

4+’ diam. rams are standart 
throughout the machine 














Feomrateomne 
Please rush details of the 


NMAIL NOW 


and the for information on \a Earthmoving 
\W Credit _ Equipment and details of the 
\W Credit Plan 


Coccensccnecccccccescncesonseccesseooeececeosegeoesos { we aeeceuee acess 
ddbgnebehbheseNDbR ES SeNSe sabe sddeenn essere bn eeeeeherenNéeNeeseusebaaeebadcubasebane € 432 TELEX 3654 
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FULL-0-POWER for long runs 


Heavy duty 3-speed constant mesh change 
on-the-move box gives the dumper faster 
working cycle with more payloads per day 
under all conditions. 










Sore. serra corre 


SNAPPY TURNROUND for short hauls 


Finger tip steering on rear wheels and 

shorter wheel base makes Nimbus much more 
manoeuvrable, turns easily in 16 ft. road 
without shunting. 








DIESEL DUMPER SPECIALISTS 
THWAITES ENGINEERING CO. LTD . CUBBINGTON 
LEAMINGTON SPA . Tel: 3089 





This completely new side discharge- 


dumper provides hydraulically operated 


finger tip controlled side discharge of 
concrete-— 1’-3” above ground level whilst 


travelling under load 


SPECIFICATION 


Chassis. 6” x 3” and 4” x 2” Channel, elect- 
rically welded giving ample 
strength and rigidity. 
Skip. 3/16” thick sheet steel, electrically 
welded and braced whererequired. 
Capacity: 27 cu. ft. water level. 
Speed of lift: 7 seconds. 
Loading height: 4 ft. 
Maximum payload: 30 cwts. 
Turning Radius. 9 ft. 6 ins. 
Engine. Petter AVA2. 11.5 h.p. @ 1650 
r.p.m. working off half speed shaft. 
Chain drive to clutch, slow runn- 
ing “Renold” 2” pitch. 
Gearbox. Constant mesh, 3 forward, 1 re- 
verse, gears hardened nickel 
chrome steel with a ground finish 
to ensure smoothness in running. 
| Driving Axle. 4 star differential with half shafts pire aarp 
of 100 ton steel. a sgetindbage ser 
1 23 brakes. Dowty hydraulic motor 
"| Speeds: 1st gear: 4 m.p.h. tly coupled to engine 
2nd gear: 74 m.p.h. 
top gear: 12} m.p.h. 
reverse: 4 m.p.h. ee 
Pump. 44 g.p.m. @ 1,500 r.p.m. Chain a 
drive. Mle) a) 
Control Valve. Manually operated with relief un- 
loader valve set at 1,500 p.s.i. 
Ram. 23° stroke-2$” bore with nickel 
chrome ram, tested 2,500 p.s.i. 
Hoses. Adequate in strength with a single 
wire braid, tested 2,500 p.s.i. 


Ei 20 del, es Sd ang 
THWAITES ENGINEERING CO. LT 
CUBBINGTON * LEAMINGTON SF 
TEL: LEAMINGTON 32029 
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hoice of bodies. 


The latest Muir-Hill3cu.yd. | 

machine results from nearly thirty 
years continuous production of 
dumpers. In consequence, the 
Muir- Hill 10B dumper is ahead in 
design, with lower operating costs, 
easier maintenance and easier control. 


| Spas, Write now for latest leaflet. 
| ° a : 
Muirz-Hill 


Ww 4 
BUILT BY BOYDELL Bi | 


+h hydraulic 


| 

i 

| 

| 

e 
Pee ee 


Fae ROO Mn OOF 
Mace BOE: Ney Cote 
sh or without 
ver’s cab. 
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The task undertaken by this 
19-RB diesel shovel is widening a 
mountain road in Norway; a high 
altitude job in tough and unusual 
conditions where dependability 


is of utmost importance. 
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IN 


PLUS 


SPEED IN PERFORMANCE 











: BRITISH HOIST & CRANE COMPANY QTD. 
COMPTON (NEWBURY) BERKSHIRE 


Telephone : COMPTON 234 (5 LINES) Telegrams : BRITHOIST, COMPTON, BERKSHIRE 


LONDON SPARES & SERVICE DEPOT: STEVENAGE WHARF, STEVENAGE ROAD, FULHAM, S.W.6 Tel: FULHAM 3207 
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AND NOW-REDUCED PRICES! In the construction fed 


Rolls-Royce Diesels power : 
So many operators are specifying Rolls-Royce Diesels 


CRAWLER TRACTORS - SCRAPERS 


WHEELED TRACTORS - GRADERS 
duction has made it possible to offer these engines at DUMPERS - EXCAVATORS 


for a very wide range of equipment that increased pro- 


increasingly competitive prices. COMPRESSORS - CRANES 
GENERATORS, ETC. 


ROLLS-ROYCE LIMITED — OIL ENGINE DIVISION - SHREWSBURY - ENGLAND 
MONTREAL, CANADA - SYDNEY, AUSTRALIA 


ROLLS-ROYCE — AERO ENGINES - MOTOR CARS - DIESEL AND PETROL ENGINES - ROCKET MOTORS - NUCLEAR PROPULSION 
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a Big way! 














Rugged strength to stand up to the roughest, toughest conditions... 
tread patterns scientifically designed for every sort of operation ... built-in 
dependability to keep your machines always on the job: you can rely on 
DUNLOP Earthmover Tyres for the very greatest efficiency and economy. 
Whatever your machines or operating conditions there are tyres 


in the DUNLOP range to do a really first-class job for you! 





— built better 
to last longer ! 


crn/ts9/so2 
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“* Send for this booklet, Guv’, 


and learn all about it. 


fet | 


Anything that saves my legs gets 
my wholehearted approval!” 
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LIM: PROCESS 
| EQUIPMENT 
now avail 
FROM BRITISH PRODUCTION 


For Sewage and Industrial Waste Treatment 


Thickeners, 
Reactor-Thickeners, 
Flotator-Clarifiers, 
Lime Slakers, 
Air-Lift Agitators, 
Slurry Mixers 


Write NOW for details :— 


A eA") 


Head Office and Works: TEAM VALLEY, GATESHEAD, I1, CO. DURHAM. LOW FELL 7-724! 
Wee umes ec ee ee ie a eo oe no ec ee ee a 
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You'll have more power to pug, 
your work ahead when your eQuip. 
ment is based on Fordson units 
Test figures show it; world-wide g. 
perience in the toughest conditions 
has proved it. Insist On Fordgo, 
Power he whenever you're buying 
equipment. It's your sure way ty 
faster, more effective work cycles, ty 


increased, more profitable outpy 





FORDSOIN 
POWER * 


REDUCES YOUR COSTS 





You begin saving from the day you 
buy Fordson-powered equipment 
Ford's quality, volume production in 
thegreat Dagenham Works cutsyour | 
capital outlay. Fordson Power * 
is the lowest cost diesel power i 
the world and keeps your running 
costs down to a minimum. Fordson 
design gives you simple, low-cost 
maintenance backed by a world 
wide dealer and spares service 





Push 
quip. 

Units, 
ide x. 
ditions 
rdson 
buying 
vay to 
les, to 


Output, 


y you 
ment. 
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@ TLORDSON 


Ve 


oe POWER * 


DIVIDES YOUR HOLD-UPS 


SUPPLEMENT 29 


When your equipment is Ford- 
son-powered he you can work 
round the clock in the toughest 
conditions, confident that your 
plant has the robust reliability 
to take punishing tasks in its 
stride, without hold-ups and idle 
time. Manufacturers have re- 
cognised this, and so you have 
a bigger choice of better equip- 
ment based on Fordson power 
than on any other unit. 





Merton Two-Way Loader 


Whitlock Dinkum Digger 
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van GORDSON 
0 TROWIER* 





SOLVES YOUR SITE PROBLEMS 





Chaseside Dumper 


J.C.B. Hydra-Digger/Loadall 65 
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Solve your problems of main. 
taining high outputs by using 
only equipment harnessed to re. 
liable Fordson Power. Sa That 
way you are insuring againgt 
schedule-breaking hold-ups: 
ensuring maximum production 
on all operations. More equip. 
ment is made with Fordson 
Power than any other— you've 
a wonderful range to choose 
from. And when it’s got Fordson 
Power you know it's good, 
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You don’t know the meaning of ver- 
ain- R satility in mechanical equipment until 
Sing you have checked up on all the jobs 
- a Fordson Power Major tractor can be 
That a as 
inst equipped to do — and which it will do 
Ips: POWER *K exceptionally well. There’s more 
tion specialised equipment made ior it 
uip- than any other tractor. For details of 
Son cost-saving Fordson tractors, suit- 
u've ; able equipment, and Fordson 
0Se industrial power units, write to us 


1 | MULTIPLIES VERSATILITY today. 


Ns 





industrial Sales 
Department 


TRACTOR DIVISION 
FORD MOTOR COMPANY LIMITED DAGENHAM ESSEX 
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GREENHAM 


SELECTED ITEMS FROM STOCK :— 


NEW MACHINES FROM STOCK 

Arden 2T Mixer, rubber wheels, Villiers Petrol 
Stothert and Pitt 28W Vibrating Roller, hand- 
guided 

Liner 15cwt. Dumper, Petter Diesel Engine 
cowling and two-position Skip 

Sherman Trencher, mounted on Bray HL23 
Hydra-loader. Please ask for full details and 
demonstration. 

Clarke Hydrovane Mobile Compressor. Please 
ask for details and demonstration. 


SHOVELS AND TRACTORS 

Chaseside 700 Loadmaster, late 1957. Excellent 
condition throughout 

Bray BL430 4-wheel drive Loading Shovel, 1959, 
Ford Diesel, little used. Rubble Bucket fitted 
HT4 Caterpillar Tractor Shovel, 7U Series, fitted 
with Scarifier and 1} cu. yd. Bucket. Very good 
condition 

HD5G Allis Chalmers l1jyd. Tractor Shovel, 1955. 
Good working order 

HD6G Allis Chalmers 14yd. Tractor Shovel, 1957. 
Excellent condition 

Fowler Challenger Mk. III Angledozer, recent 
works rebuild 

BTD6 Bullgrader, in first-class condition through- 
out, complete with Stirling 34-5yd. hydraulically 
operated Scraper. Scraper is as new 


DUMPERS 

15cwt. Liner Roughrider, Petter Diesel Engine, 
thoroughly checked over and repainted 
CRANES 

Jules Weitz G12 Tower Crane, 1959. Overhauled 
recently 

Buildmaster Tower Crane, 1953, Electric. Capa- 
cities: 1 ton at 59ft. to 24 tons at 23ft. Very 
good order 

New Schwing KTK28W Electric Climbing Tower 
Crane. Capacities: 28cwt. at 66ft. to 55cwt. at 
33ft. Ex stock, price delivered and erected 
10-ton King Overhead Travelling Crane, with 27ft. 
by 6in. by l6in. R.S.J.s, two Electric Motors. 
Very. good condition 


HOISTS 

7cwt. Wickham Mobile, J.A.P. Petrol, c/w plat- 
form and masts 

7cwt. Wickham Static, Petter Diesel, with masts. 
First-class condition 


CONCRETE MIXERS 

5/34 Blaw Knox, Winget, Parker, Stothert and 
Pitt, Petrol, steel or tyred wheels. First-class 
condition each 
10/7 Stothert and Pitt, Petter Diesel, Hopper- 
fed, four steel wheels. Working order 

10/7 Stothert and Pitt, Lister Diesel, Hopper- 
fed, four steel wheels. First-class condition each 
10/7 Rex, Ruston Diesel, Closed Drum, Hopper- 
fed, four steel wheels. First-class condition 

14/10 Rex, Electric, 400-440/3/50, four steel 
wheels. First-class condition 

14/10 Rex, Ruston Diesel Closed Drum, Hopper- 
fed, four steel wheels. First-class condition 

14/10 Rex, as above, but High Discharge, excellent 
21/14 Stothert and Pitt, Petter Twin Diesel, Lox 
Discharge. Very good condition 


BATCHING PLANT 
Road Machines Double Bucket Swing Weigh- 
batcher. Very good condition. Repainted 


£90 
£328 
£380 


£975 
£1,575 


£2,500 
£1,400 
£2,350 
Offers 


£1,500 


£175 


£1,650 


£1,250 


£4,950 


£300 


£75 
£115 


£85 
£95 
£195 
£195 
£425 


£250 
£275 


£350 


£150 


GREENHAM EQUIPMENTS LTD. 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX 


eee AL eed 
















EXTRAMYTE 
PIPES ARE 
SWEEPING 
BRITAIN! 


“POULTON” MAIN DRAINAGE 
CONTRACT for the Poulton-le- 
Fylde U.D.C. Engineer: 
T. D. Manning, M.I.Mun.E. 
M.R.S.H. Contractors: M. R: 
Q. Construction Co. Ltd. 


. 


Transport. Engineers: 
S. May pera Lovell, O.B.E. 
E.R.D., T.D., M.1.C.E. 
F.LH.E. Contractors: 
Cubitts Fitzpatrick Shand. 


ellisun 


Extramyte 


CONCRETE SEWER PIPES 


Sole Agents: James Smith Brothers, 
24 Half Moon Lane, London, S.E.24 
Phone: Brixton 3000 and 3003 
Made by John Ellis & Sons Ltd., 

21 New Walk, Leicester 


“DONCASTER BY-PASS” for West 
Riding County Council as 
agents for Ministry of 

Phone: Leicester 56682 (7 lines) 
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“ROCHDALE” no anol — 
Borough Engin nb A a 
Mercer, B.Sc. 

Contractors : James 
McGowan Ltd. 


“WALSALL” MAIN DRAINAGE 
CONTRACT for Sutton Road 
Relief Sewer. Borough 
Engineer: M. E. Habershon, 
O.B.E., M.Eng., M.I.C.E., 
M.I.Mun.. Contractors: 
William i Kendrick &Sons Ltd. 


Yes, Extramyte Pipes are sweep- 
ing Britain. Every month more 
and more of them are specified. 
Because of their great strength 
(they have been tested up to 10 
times British Standard loadings 
without failure), Extramyte pipes 
do not require site concrete. This 
means they can be laid more 
efficiently, more quickly, with 
the minimum of supervision from 
the Resident Engineer or Clerk of 
Works which results in consider- 
able saving in time and labour. 
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contracting 
equipment 


Our range of industrial engines are a practical proposi- 
tion for many types of industrial equipment used by the 
contractor... road surfacers, road rollers, dumpers, 
graders, bitumen spreaders, road sweepers, cranes, 
compressors, drills, generators, pumps and many 
others. Simple design, modern flow-line production 
methods and common interchangeable parts contribute 
to the low cost of these high efficiency engines. And 
remember, every engine is fully backed by a World- 
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wide Parts and Service Organisation. Take your 
choice from a wide power range . . . Diesel 20 to 86 
b.h.p. and Petrol 11 to 87 b.h.p. (12-hr. rating). 
DIESEL ECONOMY 

have you considered the replacement of existins 
power units in your equipment and trucks with the 
famous 4D Diesel engine? You'll have the unique 
advantages of economy, long-life and low running 
costs . . . plus the best service in the World! 


& re ain WO al @ 


Wherever you are, whatever your problem, 


BOS° 


MOTOR COMPANY LIMITED - ENGLAND 
are at your service 


For further detalis of our 


INDUSTRIAL 
ENGINES 


and the equipment they power, 
send the coupon to your nearest Ford Dealer 
or direct to 


Please send me technical brochures of your *PETROL/DIESEL 
Industrial Engines. The maximum B.H.P. required is 
vosweveceeeeseeeee dl... .1eeseeee-R-P.M. Also, please send details of 
the following equipment powered by your engines. 


RR GIGI .cccceccccecacecesarsensnmnnntnncinientimmmiagtglesnpieibimetnaiaiiaiie — 
Mature OF BastGOGD .ccccecescccccnccnseesnsesiiinisitithncsnennnmasiatiliatsiiinanadidits ania 


ikcicbialedinalonensnensiiaediaiainiaiaes .. Telephone No. 
* Delete where not applicable 


G.51.49.10 


FORD MOTOR COMPANY LIMITED 


PARTS DIVISION (G51) - AVELEY DEPOT - SOUTH OCKENDON 


* ROMFORD - ESSEX +: ENGLAND 
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-LEONARD D. BOURGEIN | . 
| | What Is 


THE SPECIALIST IN THE BUSINESS 
WHAT BUSINESS ? 
THE EXCAVATOR BUSINESS 
WHAT EXCAVATOR ? 


THE J.C.B.4 
HYDRAULIC EXCAVATOR 


Telephone: OXFORD 58933 


Make a Date 
Fix a Time 
Let me demonstrate this Superbly 
Efficient Machine for you 
& 


Get Personal Service 
and 
All the ‘‘ Know How” 


From the Expert 


LEONARD D. BOURGEIN 
22 Chalfont Road . OXFORD | See the colour advertisement on page via, viia 








Medium Size “ ’ Small Petrol 
Diesel Generator _& ; = Generator 


Small Electric 


Generator Multi-tool 
ELIMINATING FLEXIBLE SHAFTS Electric Generator 
A size of Vibrator and Generator to 


suit the smallest and largest Contract 
AN ALL-BRITISH MACHINE 
OUTSTANDING ADVANTAGES 


LIGHT BUT VERY POWERFUL + NO FLEXIBLE SHAFT YET EXTREME 
FLEXIBILITY IN OPERATION * SAFE LOW WORKING VOLTAGE 

FREQUENCY OF 12,000 R.P.M. COMBINED WITH LARGE AMPLITUDE + 
PROVED EXCEPTIONALLY HIGH COMPACTION OF VERY HARSH MIXES 
* VIBRATORS CAN OPERATE OVER 200 FEET AWAY FROM GENERATORS 


AVOIDING MOVEMENT OF HEAVY EQUIPMENT 
Now available with hand tools—comprising Grinders/Sanders/Circular Saws/Chain Saws/Planes 


Only 4-Core Cable between Vibrator Switch and Generator 


Send for further details of the full range : 


STRANGFORD, LTD., Belfast and Dublin 
A. GUNN AND CO., Altrincham, Cheshire. 


E-P-AL £ one nL a a Le PA i 8 08 sexcvitny) i, “Basen 


: CONCRETE ENGINEERING SERVICES, York 
132-135 SLOANE STREET. ae ifaeae aNt 9976 (5 lines) Road pamueee neato Wetherby, Yorks. 
JOHN ROUL E, LTO., Newcastie upon Tyne 
INE SOUTH O18 iW. R. S tv vOOD, Chandler's Ford, Hants. 
i) OU 0186 T SALES, ‘Uo. Oldbury, 
Birmingham. 











This is our new trade mark 


CCB Om alica Ct MCU Conlst hy 
IC Cee eC MMO a or aae 

and finest range of Building and Civil 
Engineering plant available for hire. 
It is your guarantee of reliability 


and service 


VALES PLANT REGISTER LTD 
14 LOWER GROSVENOR PLACE, LONDON, S.W.1. 
Telapnedle rece PLE M:N aS) 

Watford Works: Cow Lane, Garston, Watford. 


Telephone: Garston 3266/7/8 


ANY PLANT... ANYWHERE 
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Universal Climbing / Monotower / Rail-mounted Cranes, Models 25HB, 36 HB and 50HB. 


Operates on any congested Site. Minimum radius:=tail 


. : M-ximum Minimum 
radius — I1 ft. 6 in. Radius Radius 


Easy tower extension. Crane always operates approx. | Radius | Lifting | Radius | Lifting |Hoisting 
20 ft. above building height. [> << 
Four operations controlled by two joy sticks with 3/4 . 
speed steps per operation, forward and back. 

Level luffing — 100 ft. per minute, horizontal speed. 

Up to 500 ft. per minute hoist speed. 


Telescopic Tower Cranes Models 14A/17 to 56A/72. 
. 


Erection and dismantling is faster than any crane of this size; completely from ground level. 
Tower and jib solely under compression; ropes take all the tension. 

Unsurpassed rigidity and accuracy of placing. 

Safety, even on not completely level track—all ballast at ground level. 

Telescopic tower enables erection on congested sites. 

Road transport, completely assembled. 

Four operations controlled by eccentric drum controllers with up to 7 speed steps per operation 
in either direction. Can be 
operated simultaneously and Model | Radius ae — ‘cae roo oe 
guarantee highest speed and fe. cwt pulley ft/min. r.p.m. ft/min, 
accuaracy of operation. 


>. 





14A/17_ | 20-53 17-35 76-110 65/147 13 
From foundation to the last brick a0A/2S | 20-59 22-47 83-122 65/164 12 
Tower Cranes Grabs are unparal- 25A/30 | 26-66 25-55 92-135 65/164 1-2 
leled for fast, wide and hard cutting. 35A/45 32-62 27-59 116-168 79/184 1-0 
They are lightweight, easy to 45A/55 36-99 30-73 | 139-204 79/184 1-0 
panda aad ane. 56A/72 | 39-108 34-79 | 158-232 79/213 0-8 





Mobile Universal Build- 
ing Crane. Models 6A, 
gA and 11A. 


* 


Immediate readiness 
for use on arrival on 
site; 30 minutes erec- 
tion. 


Can operate on pneu- 
matic tyres or rails. 


Four multi-speed step 
operations can be car- 
ried out simultan- 


Maximum 
Radius 


Minimum 
Radius 
Radius | Lifting | Hoisting 
fe. i speed 
ft/min, 


SS ee 
Yo 
r be oe 


9 


“ oe ee ee - . ; y 


TOWER CRANES 
LIMITED 


39 VICTORIA STREET, LONDON, S.W.1 
Tele: ABBEY 6806 
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Plus or Minus one per cent 


—There’s Blaw Knox accuracy for you! 


The fine accuracy of weighing reflects the advanced standards 

of design to which the Blaw Knox ‘ Batchmaster’ is made. 

So do the remarkably low loading height and robust simplicity. 
Batchmasters are made in three sizes to hoN 20, 30, or 42 yards of aggregate. 
Each size is available with 3 or 4 compartments plus cement bin. The 
Batchmaster is designed to feed one or two Concrete Mixers — speedily, 
accurately. The Batchmaster is quickly, easily moved from site to site. 

No erection, no dismantling — just assemble the drawbar and 

pneumatic tyred wheels and tow to new location. 








am 


N ()X Design... thinks ahead—stays ahead 


PES/15 Blaw Knox Limited, 90-94 Brompton Rd., London, S.W.3. Kensington 5151 





‘The SCAMMELL Sherpa 20 Ton Gross Dump Truck is 
an all-purpose vehicle with 8/10 cu. yd. capacity body, er orman»ht a 
invaluable alike for on-site and on-the-road use. It is 


designed to give dependable service under the severest 


conditions, whilst retaining light enough unladen weight to 
allow maximum legal payload on the highway. 
Every Sherpa is backed by Cripps’ unrivalled service. 


Working over the roughest country or along the finest roads 


—the Sherpa will make profit for you all the time. 


SOLE CONCESSIONAIRES IN THE UNITED KINGDOM 
NOTTINGHAM Telephone: 71161 MANCHESTER Telephone: Trafford Park 1658 SHILDON Telephone: 251 


Established 1891 « Contractors to. H.M.Government «+ You can rely on our service—ptov. 


R. CRIPPS & COMPANY LIMITED DUMP TRUCKS | 





SAWie 
=aHoury 


BETTER 
MUD-ABILITY 


CUTS SITE 
PREPARATION 


The high payload/low h.p. Shawnee-Poole System 


cuts the cost of hauling muck by 50%...and the 
resulting saving is PROFIT. There is no simpler or 
more economical way of hauling muck than by 
the Shawnee-Poole System. 


Let us show you by means of a Work-Study on your site. 


Visit us at the Public Works & Municipal Services Exhibition, Olympia, 
November 14th - 19th. STAND Nos. 47 & 16. 













BETTER 
peel Se 
CUTS 
CYCLE TIME 














BETTER AVAILABILITY 
CUTS DOWN-TIME 


Ae Ue 
MOBILITY AND 


ECONOMY 


eee 
HAULAGE 


Export enquiries to: STEEL FABRICATORS (OVERSEAS) LTD., | BAKER STREET, LONDON W.1. Tel: Vi". .ufSl. Cables: Steeloade 
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A Merton Loader is designed round the driver and the job he 
has to do—good visibility and easy handling are only two of the Merton 
plus features—and you make a wise choice too when you go for Merton 
reliability, performance and easy maintenance. 

Front-loaders, overloaders, two-way loaders—the Merton range covers 
the lot. Real engineering jobs with plenty of thought put into them. 


A demonstration is the thing Let us show you your choice 


from the Merton range on 


your own ground, on the job 
it will have to do. 


erton 
range 


MERTON ENGINEERING CO LTD Faggs Road - Feltham - Middlesex - Feltham 3045 


TA 3122 
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Main Distributors for GLOUCESTERSHIRE & BRISTOL 


PLANT REPAIRS (BRISTOL) 


FOX ROAD BRISTOL 2 
Tel. Bristol 5-6009 (2 lines) 


DEMONSTRATIONS : SALES: SERVICE: PART EXCHANGES * HIRES 
VLC m UCM REHM NET ET aT oT 
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STANDARD STEEL 
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Wide range of types and sizes 


Tied portal, Clearportal, Crane and Sawtooth (northlight) 
buildings are available, each type being produced in a wide 
choice of spans and heights . . . a comprehensive range of 
buildings designed to serve almost every industrial require- 
ment. 


Adaptability, Speed and Simplicity 


S & F buildings are permanent structures and can be extended 
on all sides as and when the need arises. Frame spacing of 
20 ft. reduces foundation and maintenance costs... speeds 
erection. 

S & F Unified Site Control is an all-embracing service 








BUILDINGS COST LESS BECAUSE. 


...acompletely mechanised 
fabricating technique reduces 
costly man-handling of mat- 
erials...reduces labour re- 
quirements... keeps work flow- 
ing smoothly and fast... makes 
big savings in production costs 


| — savings that are passed on to 


the purchaser. 


covering steel erection, cladding and insulation by SANDERS 
& FORSTER'S own skilled teams—a service that ensures 
completion on time. 

S & F standard buildings are being erected at the rate of 
2+ million square feet each year, serving industrial activities 
in the United Kingdom and overseas territories in widely 
varying climatic conditions. 


SANDERKY JORSTER 


ONE OF THE CHAMBERLAIN GROUP OF COMPANIES 
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This Brochure illustrates how S & F 
buildings can solve factory accommo- 
dation problems quickly, permanently 
and at low cost. Have you had a 
copy ? 







(Dept: C. J. 16) 
3 BUCKINGHAM PALACE GARDENS, LONDON, S.W.1. 
Telephone : SLOane 0833 (10 lines). Cables: Sanforsted, London. 
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BENFO 


a name familiar 


to ALL on sites 


Tolar La-<- 


DIESEL 
DUMPERS 


Benford Dumpers are labour saving, 
all-purpose carriers designed for 
every day use by all and sundry on 
the Building Site and despite adverse 
ground conditions. 


They are made in four sizes—|5 cwt., 
23 cwt., 30 cwt. and 35 cwt.—and are 
built to work with and take the full 
batch from concrete mixers ranging 
in size from 5/34 to 21/14. 


Normal standard equipment is a 
gravity tipping skip. 


Alternatively they can be fitted with 
special Benford roll-over crane skips 
which the dumpers can pick up and 
put down without the driver leaving 
his seat 


For details send for list 6017— it is full 
of information. 


A Benford 18/12 mixer discharging into a 
30 cwt. size Benford Dumper. Note small 
labour force. 
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REVERSING DRUM MIXERS 


Made in two sizes 18/12 and 10/7, each with every- 


thing the Contractor has ever wanted in a closed 
drum mixer. 


Built-in Scraper Shovel for quick, economica 
loading ! 


Built-in Batch Weigher that really: works ! 


Aggregate Feed Apron to keep aggregates 
separate and guide Shovel to the right point 
every time! 

Self clean non-clog drum that will mix wet 
or very dry concrete! 


Accurate measuring water tank that can be 
relied on whether the quantity required is 
large or small. 


Hydraulically lifted loader — no topshaft, 
no wire ropes, no clutches. 


Send for list 6019 and full particulars 
—it is free and will be sent by return 
of post ! 


PLO MEL 
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DIVERS, 
| Underwater j ry - i 4 FROGMEN 
Surveys. q Ge Wh ; ) AND PLANT 
SCAFFOLDING & CONTRACTORS’ | | underwater: ‘CZ RA Ay" ee 
PLANT FOR HIRE OR SALE | aan: 
Also Huge SALES STOCKS of Tools, Equipment Explosive work. ok cna 


and Clothing for IMMEDIATE DELIVERY 


SOLE N.E. AGENTS FOR BENFORD CONCRETE 


MIXERS & DIESEL DUMPERS 
Literature on Request UNDERWATER CONSULTANTS 


Sen cna ste san ae Ventana eis fees tale he Wns ein ah aha ib etn in i Ses in in Gh i ind een ean He a immediate and efficient teams available anywhere in the world. 


H. B. RAYLOR & COMPANY LIMITED 


YORK ' STOCK TON-C N-TEES For Diving Contracts, consult: 
Thomas Street Works, Hull Road 'Haverton Hilt Koad MARTIN WELDING AND CUTTING co. LTD. 


| 
| | 
"Phone: 55661 (5 Lines) ! "Phone: 65681 (3 Lines) f Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 2452 














ENUE SURFACING 





ASPHALT SURFACING TO B.S.S. 
BITUMINOUS MACADAM 
TARRED MACADAM 
TARSPRAYING, ETC. 
MASTIC ASPHALTS 
ROADS — DRIVES — CAR PARKS 


WAYWARDEN | 


LTD. 


| 
FOUNDATION CONSTRUCTION | 






More Garages in less 

space means higher dividends 
from car-housing provision. _Complete 
erection service within 75 milcs of London. 
Are you Alborough-informed on the latest developments 
in Prefabricated Concrete Outbuildings? Let us have your enquiry 
for literature or for quotations. 


A.B.C.D. (R: ° 
Alborough saree nonc’sorerron sunny 
Tel: ELMbridge 6591/3 


B GRADED CLINKER 


















LARKSWOOD 5451-2 











Y Speciality: Washed and Graded Clinker Filter Media 
Largest Screening Plant in London, output 100,000 tons per annum R 
R G. J. PALMER & SONS a 
O Ferndale Works, Manorway, East Ham, E.6 
DEPOTS AND WHARVES: BARKING, POPLAR AND KINGSTON-ON-THAMES 
A Established 1869 Ring Albert Dock 3464 (4 lines) i 


D ASHES & BREEZE || | 


OFFICE: 

293 BALLARDS LANE « FINCHLEY - N.12 
Phone: HiLIside 5068-9 

Plant Manager : Mr. E. G. H. Parnell 


= 
» 






CAMBRIDGE OFFICE: _ 
Phone WATERBEACH 57! ROYSTON OFFICE: Phone: ROYSTON°3007 ‘ - Saale ate 
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SHAWNEE-POOLE REAR DUMP 


Gravel’pit and{quarry model with"heavy duty 14 x 30 rear tractor 
tyres and 1400 x 24 on Rear Dump, Muck Shifting model with 
15 x 30 heavy duty rear tractor tyres and 16 x 24 giant tyres 

on Rear Dump. Let us show you how you 
: can cut your off-road 
haulage costs by 50% 


JOHN DEERE 831 CRAWLER LOADER 


Output is out of all proportion to the size of this small machine, due 
partly to a direction reverse that halves loading time, and partly to 
an extremely fast hydraulic action. We shall be happy to demonstrate 
its capabilities. Trade distributors for SW. LONDON, SURREY 
and part of SUSSEX. 








Ernest Doe 


HEAD OFFICE: ULTING, MALDON, ESSEX. Tel Hatfield Peverel 31! 
pico Almere Tori oN had Some 
LONDON: Therapia Lane, Mitcham Road, Croydon 


ee ee ee 


Tel. Thornton Heath 4844 (day 













BRAY BL 430 


Four-wheel drive loading shovel 
with torque converter 1} cu. 
yd. struck capacity, hydraulic 
crowd-action bucket. Powered 
by 52 h.p: Ford Diesel 
Engine. Pull vision cab, 
and even greater oper- 
ator comfort. Best part 
exchange terms in the 

trade. 





Controlled from the two focal points of London and Ulting, Essex, 
we are the Sole distributors of the JCB-4 in the following territory: 
London, Middlesex, Surrey, Essex, Hertfordshire, Bedfordshire, East 
Sussex, Kent, Cambridgeshire, Huntingdonshire, Suffolk and Norfolk. 
The JCB-4 Digger stands out head and shoulders above all 
others for performance,-rugged construction and utmost reliability. 
We shall be very happy to demon- 
strate its capabilities anywhere in 
our territory at any time to suit 
you ...no obligation whatsoever. 












THWAITES ‘NIMBUS’ T.3 


Cheapest first cost. . ‘ cu. ft. a speed of 9/12 










cheapest spares. Mad m.p.h., heavy duty 3- 
by the diesel dumpe: speed constant mesh 
specialists. The new4% change - on - the - move 
1scwt. ‘ Nimbus’ T.3%3 gearbox, etc. It cuts 
beats them all! With a costs with every load. 
heaped capacity of 22 


Distributors for THE JCB-4 HYDRAULIC EXCAVATOR AND JCB-4L LOADING SHOVEL * BRAY HYDRAULIC LuaDING SHOVELS “© SHAWNEE-POOLE 
REAR DUMPS * TRACK MARSHALL ANGLEDOZERS * WALKER-DOE DITCHERS * THWAITES DUMPERS * COUNTY ANGLEDOZERS * FORDSON POWER 
MAJOR AND DEXTA TRACTORS * DOE-MUREX WELDERS * PARKER CONCRETE MIXERS * HOLMAN COMPRESSORS * ROTARY HOE TRENCHERS * PETTER 
ENGINES * ARPS TRENCHERS * ROBOT EARTH BORERS * FIAT CRAWLER LOADERS * TUNNY CRANES ° JOHN DEERE SHOVELS AND BULLDOZERS 
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Operators using Consolidated Pneumatic Claydiggers in the face under the A batigry of low pressure compressors installed for the supply of 4,500.0! 
hood of a tunnelling shield in one of four 17-ft. 4-in. diameter tunnels of compresséd air for the construction of the circulating water tuntt 
constructed by Messrs. Balfour, Beatty & Co. Ltd., for Messrs. Stewarts constructed by Messrs. Balfour, Beatty & Co. Ltd., under the River Sem 
& Lloyds in their Thistleton Ore Mine. for thé Nuclear Power Station at Berkeley, 
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Notting Hill Gate, carried out by Messrs. Balfour, Beatty & Co. Ltd. 


One of the leading specialists firms in underground excavation and the driving of 
tunnels is Balfour, Beatty & Co. Ltd. 

Among their contracts involving tunnels are the Berkeley Nuclear Power Station, 
Stewarts and Lloyds Thistleton Ore Mine and the Notting Hill Gate 
Underground Station alterations being undertaken for the L.T.E. 

Messrs. Balfour, Beatty & Co. Ltd., also have the new Blackwall Tunnel contract 
and their equipment for this will include Consolidated Pneumatic plant. ; 
As in all cases where going is hard and schedules have to be kept, Consolidated 
Pneumatic equipment is being used for both the air supply and the tools. 

Used on major civil engineering projects throughout the world, 

CP equipment has that extra quality which enables it to handle the toughest jobs 
day after day, year after year. 


| 
| FL-22 Claydiggers being used in the construction of one of the large chambers for the new L.T.E. underground station at 
} 





Serkeley 





ws 
100 ct, 
1 Sen CONSOLIDATED PNEUMATIC TOOL CO. LTD + DAWES ROAD + LONDON : S.W.6 


Affiliated and Subsidiary Companies throughout the world, cp/242 
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RAILS-SLEEPERS 
wl, 





Telephooe GRA 8401-8 


ARTHUR FOSTER test um) LTD, 


STEVENAGE ROAD, EAST HAM, E.6 


FOR HIRE—ERECTION 
nt ) PLANT AND TACKLE TO 
R. ‘wauve & & case andes LTD., P.O. BOX 2, WIDNES, LANCS. LIFT UP i060 TONS 


Telegrams : “‘RAILS, WIDNES”. Telephone : WIDNES 2425 (Three lines) 
St PERL ES SE TRATES RL CTS PS TT SRT SL TES ETT RS TR eT 
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“CARTRUK” 
“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suitfall applications. 10’, 12’, 18’ and 22’ x 7’ 6”. 


DROTT FOR HIRE 


Long-term contract preferred 


Muirhill Loading Shovel 
Site clearance Demolition Contractors 
Clinker, Hardcore supplied 


Excavations etc. 


ENGLISH ELECTRIC 


step a bleh) P. E. SELBY LIMITED | 


69 BARTH ROAD, PLUMSTEAD 
LONDON, S.E.18 
Telephone: WOOLWICH 6248-9 







Illustrated 16’ x 7’ 6” Standard Model 


CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 
Telephone: 5227/8 














FOR SALE AND HIRE — NEW!! 
TRACK-MARSHALL CRAWLER TRACTORS 


New Industrial Machines always in stock, or Available for Hire 
Sales - Hire - Exchanges - Service - Spares 
HAVE A DEMONSTRATION ON YOUR SITE 
Telephone: YAXLEY 521-2 NOW!! 





THE DADDY OF THEM ALL ! ! 


A. J. SAUNDERS (TRACTORS) LIMITED 
YAXLEY, NEAR PETERBOROUGH 


PENHILL 









Attractive 


TILED FRONT 


The conibination of outstanding appearance, durability, and 
keen prices, make Penhill Ranges a sound investment. Smooth- 
finish vibrated panels and posts, Tiled Front or Pent Roof with 





and asbestos roofing Easily erected. Choice of tiles and doors. 

REINFORCED PRECAST CONCRETE PENT ROOF Stands securely on a flat base without anchoring. Full Installa- \ 
tion Service available. Details of the complete range of Penhill 
Designs single or multiple garages gladly forwarded. Special terms to 


GARAGE RANGES 


Builders and Contractors. We shall be pleased to forward 

estimates for non-standard requirements. 

PENHILL SUPPLIES (Sidcup) LTD 

471 Blackfen Rd., Sidcup, Kent Telephone: Bexleyheath 0056/7 ) 
Works at Reigate and Dartford 
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POURING | “xwersal if 


SKIPS Double-Locking io 
AIR HOSE COUPLINGS 


Lowest prices - highest quality! 





Bottom or side discharging, 


both styles in sizes 10, 15 and 
GASKET 























27 Gi, tt. ___ DESCRIPTION SIZE AVAILABLE 
Orsizestocustomers’ requirements. SETA Pee are 
40E Male Thread Pier.e 1 
the finest — Saat ae 
41E Female Thread ,ivy Preise 
on the market today — 
SOLE DISTRIBUTORS: 
and the 


keenest prices in the field 


BROWN « TAWSE 
Full particulars from the actua manufacturers: PLANT LTD. 
AUDAX AMBROSE ST., MANCHESTER 12 


CENTRAL AVENUE, WEST MOLESEY, SURREY. Telephone: Molesey 607! (5 lines). Telephone: EASt 223! (5 lines) 


Please write e for illustrated leaflet and quotations. 


SOUTHALL 5601/2 & 3814 
SOUTHAMPTON 48864 SAI ES 


SERVICE & SPARES 

































COMPRESSORS ; 

Portable Distributors 

aeuene BARFORD 

TRACTORS 75” & “150 

TRACTOR SHOVELS DUMPERS 

DUMPERS onl 

MIXERS 

RAMMERS full range of 
MIXERS 








THE WESTERN HIRE ¢ g CANAL YARD, HAYES ROAD, SOUTHALL, MIDL*x 
om td. 101-103 STATION ROAD, SHOLING, SOUTHAMPTON 


A TELEPHONE CALL... and 
your plant can be with - — cy 
as quickly as this’. 4 ox 

















> aan faster than Gazeway 
GAZEWAY PLANT. HIRE LTD 


\ One of the GAZE group of companies = 


Windmill Lane, Thames Ditton, Surrey. Telephone: EMBerbrook 2800-1 & 5511\(Night 61m) 
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DESCRIPTIVE BROCHURE 
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HORTON ROAD WEST DRAYTON MIDDLESEX pa ee) adel ee eer 





FOR THE PIGK OF THE PLANT 
\ J AND THE KEENEST SERVICE... 





COMPLETE SERVICE FOR BUILDERS AND CONTRACTORS 


€ 
[————_] Hh 
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For base and surface 
compactio 


With a weight range of 5 to 15 tons 

and a maximum tyre inflation pressure of 
110 lb. per square inch, the Aveling-Barford 
Pneumatic Tyred Roller speedily produces 
dense pavements on all types of base course 
and on asphalt wearing surfaces. 


The 62 b.h.p. diesel engine provides adequate power 

and the hydraulically power-assisted steering permits 

accurate, fatigue-free control. Nine wheels, with +” overlap 

between the five front wheels on the steering fork and the four 

rear driving wheels, cover the 68" rolling width. Speeds (four, both 
forward and reverse) range from 3.20 to 15.30 m.p.h. 


Optional extras include:— Sprinkler water system with mats; Electric lighting; “ 
Torque converter drive; Hand pump and hose; Power driven tyre pump. 


For full particulars please write for List No. 1826. 


Aveling-Barford” 


AVELING-BARFORD LIMITED GRANTHAM<« SN CLAND 
ORIGINATORS AND WORLD'S LARGEST MAKERS GC A Dank bee S 










ioadlfae launch 


1 £495 


\ 22:6WT. 
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“LIONESS 
£570 


| 50 CWT. THEY GET ABOUT 


aa Ee r . 


()\ ROAD MACHINES 
rr 

(Drayton) Ltd. « it 

n° Gal West Drayton, Middlesex Sees \ 
ts Telephone: West Drayton 3721 









? Rae : 
ed 4 & F 
Save precious time charging, travel- 
ling, dumping on busy road and 
improved 





RADIUS: 
1S cwtWheip- - 7° oe 
22icwtCub - + 7’ 1S cwtWhelp - - 3° 


ee eee: oe iiites: oF 


‘The skips are really designed—designed for 
itength and hard use. RoadMac improved 
give high volume/weight capacities. 


1ScwtWheip - - 18 cu. ft. struck 
22icwtCub - - 22cu. ft. struck 
30ewt Lioness - 28 cu. ft. struck 


The RoadMac improved range is the 
result of long experience in the design 
and manufacture of dumpers. They take 
the hardest going in their stride. Con- 
tractors throughout the world depend 
on RoadMac dumpers. 


To Road Machines (Drayton) Ltd., West Drayton, Middl 
*Please rush full information on the 1. WHELP 


*TICK OFF REQUIREMENTS 








vi b 


JOY-SULLIVAN LTD. 7 HARLEY STREET : LONDON, W.1. 
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At the heart of every Speedline paving breaker is the 
Dual Valve—Joy’s ingenious valve mechanism which 
extracts more work from every cubic foot of air. 
Dual Valve is one of the many exclusive features* 
on Joy Speedline breakers, which on the job add 

up to extra performance from the same air 
consumption. And more... Dual Valve gives 

less shock and vibration—less maintenance— 

longer life. All very good reasons why the 

sleek Speedline breaker is rapidly becoming a 
favourite with operators. 


BRITAIN’S LATEST paving breakers are 
technically detailed in Catalogue AD/8 
Please write for a copy—and ask for 

a demonstration. 


te breakers that rum 


* Other Speedline advantages include: Single- 
piece, cam-type, steel retainer, eliminating 
external springs, nuts, washers; Cadmium plating 
for smooth running in and resistance to rust; 
Chuck bushing liner and buffer ring liner are 
both replaceable — reducing ‘down’ time. 





macushuon ofaw.... § 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


NOTICE.—Orders for advertising are accepted on OR SALE. ITE GOODS.—RAILWAY SLEEPERS, soune. second- 
the understanding that the Editor may make any 6S4ft. Steel TRENCH SHEETS, 3/6 per ft. hand 1-50, 11/9 each; 51-100, 11/3 each; 100 
alteration’ in an advertisement to ensure _ its 30 TEST CUBE MOULDS, 80/- each. and over. 10/9 each. Collected ex yard. 10/9. 
srermy with the style and standards of “The 12 Sopwith LEVELLING STAFFS, 120/- each. Sommerfeid TRACK rolls, 25yd. long x 10ft. wide. 
Contract Journal.” The Proprietors reserve the Two Johnson POWER RAMMERS, with trolley, £75 ea. M.S. rods, Qin. centres, £12 10s. per roll. 
right to suspend, cancel or refuse an advertisement One Holman 15ft. Pneumatic Vibrating Screed TARPAULINS, second-hand, overhauled, ropes and 
without stating any reason. No undertaking is given TAMPER, £50. eyelets: 18ft. x 12ft., £6: 18ft. x 1Sft.. £6 15s.: 
that an advertisement will be published on any One Dixon POWER FLOAT, £75. 24ft. x 15ft., £10. 
specified date. Communications which are not actual 100 Acrow TRENCH STRUTS, 30/- each. A. F. SIMPSON, LTD., 
replies to the advertisement will not be forwarded. The PEIRCE PLANT HIRE, LTD., Farnham Road, Bishop's 68/70 Penge Road, South Norwood, S.E.25. 
oprinotd those = im accordance ‘with thie Fale. and Stortford, Herts. Telephone: Bishop's Stortford 2025. Telephone: Sydenham 3131 (3 tines). 
. wi . . ~~ . 
a CAFFOLDING. — EVANS OFFER FOR SALE: OR SALE AND HIRE, all types of NON 


Steel and Alloy TUBE, new and second-hand. MECHANICAL EQUIPMENT, including: Scaffolding 














C. EVANS AND SONS, LID.. offer Sommerteld | pUTLOGS, Sft. and 6ft., 7,000 available from stock. | and Fittings, Skips ('2yd. to 2yd.), Column Clamps 
TRACK, $00. rene spe» £Eve. and blerced. Stee! BOARDS, new and second-hand, Qin. x 1!in., and Beam Clamps, Props and Floor Centres, oR. 
TRACK “Gairheld strip). standard ‘ore x 16in. x 'gin. cornered and bound. 50 standards from stock. Trench Sheets and Sereee. Splitheads and Trestles 
First-class, ce-levent. Contact: C. EVANS AND SONS, LTD., Burnside Wharf, New ROADFORM PINS from 2/1 
Contact: C. EVANS AND SONS, LTD., Burnside Whart, | Burnside Street, Bow, E.3. Tel: ADVance 5691/2/3: | New RINGS, PINS and CHAINS. at aT each. 
Burnside Street, Bow, £.3. Tel.: ADVance 5691/2/3. OR SALE: Large Quantity of Pressed Steel PLANT AND BUILDING EQUIPMENT, LTD., 
SECTIONAL WOODEN HUTS, shiplap weather- are SEC EICAL TANKS, 0. 3 aft, x 4ft.. complete 1 Chatfield Road, London, S.W.11. BATtersea 9213. 

ides, 4in. x 2in. framework, sizes cover an nged man upplied dis- 

MStt x 2ift., 10ztt. x 21ft., Q9Oft. x 21ft., GOft. x | mMantied in plates 4ft. x 4ft. x approx. ‘tsin. thick er teres up “to "200 tons per ms eal 
21ft., 8Sft. x 18ft., GOft. x 18ft., SOft. x 16ft., Delivery ex stock. —- THE MIDLAND IRON AND | gmatier sizes available, delivered to site. 

dott. x 16ft. and 3Oft. x 1Sft. Suitable for any Heath, ‘Stat C9. CCRABLEY HEATH), LTO.. Cradiey GEORGE DAVIS (HAULAGE), LTD.. 
CHa Me tdedttedt net Cannock, Piste. “WG! | GECOND-HAND SECTIONAE sasae conn ee ee eee ee greene 
ightown, ' ’ . . 1ONAL TIMBER BUILDINGS, 5 

Hednesford 220. ee 12ft., £102; 3Oft. x 15ft., £138; 40ft. x oe Erage 3° suitauie Yor singe “saa: 
<CAFFOLDING. — Urgently WANTED, Steel and | 18ft.. £192; GOft. x 20ft., £302. " Floors extra. ways, bulldings, bridges, machinery, etc. ; 

Alloy SCAFFOLD TUBE and all types of Delivery included 100 miles. | Also similar New Sullé- | ‘phone or call: JOHN HILROY AND 'CO., 290 Shirley 

PLE uiries for -mechanical a . r ree 
pao hg Galsunaleemeks SCAFFOLDING Manorway, Belvedere, Kent. Tel.: Erith 32948. noe =e sswenone = ~ 
SERVICES, 69 Upton Lane, Forest Gate, London, €.7. ANTED, Alloy and Steel TUBULAR 
Tel.: Gra. 2002. Ar ree ore itles oniy. ites cleared uu Crossing Sleepers, from 9ft. to 153ft. 
Moaite LIVING UNITS AND OFFICES bullt to anywhere. Also P ANICAL BUILDER PLANT. J. A. K. SHEPLEY AND CO., LTD., 

Contact: C. EVANS AND SONS, LTD., Burnside Wharf, ‘ " 

die oneciecouen isda iD, SS Burnside Stree, vow, E.3. Tei.: ADVance 5691 /2/3. 6 Meadow Street, Manchester, E.1. ARDwick 2256. 
Kingston By-pass, New Malden, Surrey. | ALWAYS AVAILABLE.—Large stocks of Re-layable ANTED, —_ Corrugated ‘Steel SHEETS. 

ANTED: CORRUGATED STEEL SHEETS. SLEEPERS, chaired and plain, and Re-layable | anderson and Elephant, SHEETS. 7 

Second-hand. Any area. Sites cleared. Prompt | GROSSING TIMBERS, lengths from 9ft. to 18ft. Contact: C. EVANS AND SONS, LTD., Surnside Whart, 

ment.—J. DUFFY, Bank Street, Clavton, Man- | 2/80 Roadway Quality. —- P.  GATHERCOLE. | Burnside Street. Bow, E.3. Tel.: ADVance 5691/2/3. 
chester, 11. Telephone: East 3361. 25_Harrowby Lane, Grantham, Lincs. . . Toate ga 

JET GRAVEL PITS can now be filled. No pollution | TARPAULINS for SALE and HIRE. png ae ty. Tein. Gla. TEMPLE 

guaranteed even with house refuse or factory | EDWARD ASH, LTD., MILLS (STEEL), LTD., Temple Mills Lane, $ . 
waste. All water purified. Kent Whart, Creekside, Deptford, S.€.8 E€.15. Tel.: Maryland 2660/7734. 

Write Box S.S.394, “The Contract Journal.” } Telephone: Tideway 2661/2 r S7ANTED urgently.—Several hundred yards of 

) OMNEY HUTS for SALE, width 35ft., length 96ft. | ANTE OD: BRICK and CONCRETE 40lb. FLAT-BOTTOM RAILS, with Points and 
R Consisting of steel framework with galvanised | HARDCORE, any quantity. —R BARKER Crossings. — Detaiis to GOLDENDALE IRON CO., 
corrugated steel sheeting.—Telephone: SOUthall 4481. | (PECKHAM), LTD. New Cross 3337 LTD., Tunstall, Stoke-on-Trent. 


FODMORE WORKS | — - ee RAILWAY SLEEPERS 3°%, 2" 
een rates quoted for delivery in Sit. Gin. x 10in. x Sin., from 7/6 each. 
SITE London and Southern Counties ce on ae 0, ie aie toon 

HUTS 100 miles 


W. S. WRIGHT LTD. 3 BUNTINGS, 


| Salisbury Road, Bromley, Kent eS ee _—— 


FROM STOCK 
Phone : RAV 1148-9 


SECM. OFER OF LARGE SZETWBE| THEW TARPAULINS|| teehee 


PRONE - 
0-773, GARRATT LAME Swi7 7622 











10in. Tube in lengths up to 40ft. 


\4in. Tube in lengths up to 20ft. EXACT SIZES ONLY : 
= ae in imie up = = JUTE, 1602. before green wax proofing: 12° x 9 each HARRIS & BAILEY LTD. 
in. Tube in len, upto ° 66/-, 15’ 12’ h 100/-, 18 12’ h 1186/6, , ie 
18in. Tube in lengths up to 25ft. rea pied edad aa 
20in. Tube in lengths up to 20ft. FLAX, 160z. before green chemical proofing: 12’ x 9 ADDiscombe 3181 Ref: Mr. T.A 
All of these sizes can be supplied plain ends or flanged. wee ur ae a” ws ae 
Also in stock a quantity of 24in. Tube, flanged in COTTON DUCK, l4oz. before green wax proofing: 
lengths of approximately 24ft. 12” x 9 each 90/6, 15’ x 12° each 148/6, 


‘i ilable. 18’ x 12’ each 174/-, 21° x 15’ each 2842/6. 
Large “stocks of smaller size Tube always availa SRAM MEW GREETS. we pala ae 


MIDLAND IRON & HARDWARE trengibening patches. uele S08 


co. (Cradley Heath), LTD., ANY QUANTITY FROM LONDON STOCK 
A _| JOHN MACNAMARA & CO. LTD. 
Pipes, Cradley Heath Cradley Heath 66364-5-6 | | Bush Road, Deptford, London, S.£.8 GER 3275-1435 











| . . . 
FOR HIRE | Genuine Bargains in Ex-Gov. Recond. 
| PLAN CHESTS 
SANDING MACHINES (Nufloor and Disc). | I . . 
Also Abrasives, Polish and Dust Sheets : ro ee ae _ 
supplied. | brown finish. 
1,000 new SCAFFOLD BOARDS. | 6 Drawer ... £20 
SPRAYING MACHINES. 8 Drawer ... £23 
TARPAULINS, STEPS and TRESTLES. 10 Drawer . £25 
LADDERS, Pole or Extension. Carriage £1 10 0 
WHEELBARROWS. | Enquiries invited for plan chests—steel, oak or 
CONCRETE MIXERS (3/2 and 5/3'2). mahogany, new or reconditioned. 
Kango HAMMERS. | - 
JENNYWHEELS and ROPES. | f 4- DRAWER FILING CABINETS 
BUILDERS’ HOISTS i Foolscap, plywood panels. Finished 
Ww . rich brown shade. Reconditioned 
arsop ROAD BREAKERS. y £6 00. Carriage 15/- extra. 
Acrow PROPS. 
TRENCH STRUTS. | , 
STEEL SHEETS (various lengths) eT FOLDING gg ee 
STEEL SPLITHEADS | 1 FORMS “=. 
Kwikform UNITS. : : 
SHEERLEGS. eee 17/6 
“H" FRAMES made, 6ft. x 10in. 
site HUTS. Carr. Paid 
STEEL and ALLOY SCAFFOLDING, etc. FOLDING TABLES from 27/6. ro.oinc 
CHAIRS, 12/6, and many more bargains in Office 
Furniture, Racks, Benches, Cupboards, Lockers, etc. 
M. SANDERS, LTD., Write for Illustrated Lists. 
18/20 Mediar Street, London, S.E.5. 
Telephone: Rodney 5143 and 5985 Bloom & Spivack (Furniture) Ltd., 
(Side of Regal Cinema, Camberwell Green) 138 Old Street, London, E.C.!. CLE 0138 











W. A. SKINNER 


& CO. LTD. MIT ML 
LONG DITTON, SURREY 54, VICTORIA ST., LONDON, S.W.1. 


F e ma Ci ™ Phone: EMBERBROOK 1968-196! Bee iT qilarst IPAs h Gs) lines) 


SUPPLIED AND ERECTED IN ANY DISTRICT TT i ee eS 


Daj201060C) 
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MISCELLANEOUS ITEMS, 


Cc EVANS AND SONS, LTD., 

¢ 2,200 ADJUSTABLE PROPS, Nos. 1, 
1,000 Acrow FLOOR CENTRES, Nos. 
SHUTTER'!ING PANELS, 3ft. x 2ft., 2ft. x _ 2ft. 
Acrow BEAM CLAMPS, second-hand, No. 2 Type. 
wae iti se new and second-hand, Size Nos. 

, an 3. 

All second-hand materials are fully reconditioned. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance $691/2/3. 


'CAFFOLDING, etc., for SALE at LOW PRICES: 

EXCELLENT CONDITION. SCAFFOLD FITTINGS 
— FULLY RECONDITIONED or selected second-hand 
condition—all makes available. Putlog Couplers from 
2/-; Double Couplers from 3/-. Used Steel and Alloy 
Scaffolding TUBE and PUTLOGS. Used SHORING 
PROPS and TRENCH STRUTS. Good used SCAFFOLD 
BOARDS and Scaffold FRAMES.—SOULSBY AND CO., 
87 Deans Lane, Edgware, Middlesex. Telephone: 

Hil 4644 (or 1855) or NORth 4112. 


MILI ; jai 
SECOND- HAND PLANT. 
1 Acrow PROPS, 39/6 each: 500 No. 2 
Acrow PROPS, 45/6 each: 20,000ft. 13/21ft. Steel 
SCAFFOLDING, 1/3'2ft.: 100,000 shorter lengths 
1/2ft.; S/H SCAFFOLD BOARDS, 1/3'oft., all lengths 
A. F. SIMPSON, LTD., 
68/70 Penge Road. South Norwood, S.€.25. 
Telephone; Sydenham 3131 (3 tines). 


‘OR SALE, new STRUCTURAL STEELWORK and 

GALVANISED STEEL WINDOWS, not yet erected, 

for a brick and stee! building 165ft. x 40ft., floor area 

8,280 sq. ft., 15ft. high to eaves, one bay, two upper 

floors. Building not now required. Available imme- 

diately at below cost. — Inquiries to Box M.2748, 
‘The Contract Journal.’ 


EMOLITIONS by 


HAVE FOR SALE: 
2, 3 and 4. 
2, 3. 4. 


1,000 No. 


“Watch It Come Down,” 


SYD BISHOP AND SONS (DEMOLITION), LTD., 
““Acrefare,"" Sundridge Avenue, Bromiley, Kent. Tel.: 
Rav. 1400. Also HARDCORE from our site to your 


building sites. 


rIMBER. —RAILWAY ‘SLEEPERS, Sft. 6in. x 10in. 

x Sin. WAGON SOLEBARS, 15Sft. x 12in. x Sin. 

SLEEPER POSTS, RAILS and SPARS. Send for detailed 

price list.—FOSTER AND CO., 8A Eldon Chambers, 
Wheeler Gate, Nottingham. Telephone 45131. 


Q)NE_ HUNDRED Heavy Oak TIMBERS, Gft. tong. 
12in. x 12in., first-class condition, 30/- each. 
lL. W..VASS, LTD., Ampthill, Bedford. Telephone: 


Ampthill’ 3255/6. 


ANTED, TR TRENCH SHEETS, “Acrow “PROPS, ary 

quantity.—Contact C. EVANS AND SONS, 
LTD., Burnside Wharf, Gurnside Street. Bow, €E.3. 
Tel.: Advance 5691/2/3 


A AUCK SHOOTS in Mill Hill and Southgate, London 
For details, ‘phone Bowes Park 2402. 


CONTRACTORS’ AND BUILDERS’ 


TOOLS 








JOHN MACNAMARA [((o"rto 
Soon ROAD, LONDON, S.E.8. 


BERMONDSEY 3275 & 1435 


PILE DRIVING - DIVING 


Piling Work carried out afloat and on 
shore in London and Home Counties. 


Crane Barges and Heavy Lifting 
Equipment for hire. 


Diving carried out with expert divers 
using modern equipment. 


Underwater Cutting and Welding 
Work a speciality. 
PILING AND PLANT HIRE 
Co. (KENT) LTD. 


Abbeydale {Road, Wembley, Middlesex 
Perivale 4471/73 
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BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


or SALE. 
S00 tons re-layable 7Sib. cer vard F.B. RAILS, 
in = lengths, with fishplates and fishboits, etc., 
to suit. 
20 CROSSINGS in re-layabie 7Sib. ver yd. F.B. 
with all necessary fittings. 
100 tons of re-layable 95ib. per yd. B.H. RAILS. 
60ft. lengths, with fishplates to suit. 
2,000 re-layable CHAIRED SLEEPERS 
9Sib. per yd. B.H. rail 
EDWARD ASH, LTD.., 


rail, 
in 


sultabie for 





Kent Whart, Creekside, Deptford, London. _S.E.8. 
OR SALE—FROM STOCK. 
Prime REINFORCING RODS to 68B.S.S. 785, 
S-gauge and 3gin. Forward deliveries on other 
diameters. 


300 tons new and second-hand R.S.J. and CHANNELS. 


1.006 ten new and second-hand CORRUGATED 
ETS. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 
E* MINISTRY PREFABRICATED BUILDINGS, 
650 sq. ft. Complete with fittings and as 
dismantied, £175. H.P. terms arranged. Suitable for 
office accommodation, workshop, storage. Delivered 


free 100 miles London.—ESSEX STONECRAFT, LTD., 
Wickford, Es Essex. 


\REASE GUNS, heavy duty, 70 per cent. off tist 
price, Tecalemit, 29'20z. flexible tube, hexagon 
head, hand lever operated. Brand new condition, 60/- 
each, six at 5S/-, 20 at 48/-. Hydraulic head, 10/- 


extra. 
CROMWELL CO.. Newport. Mon. 5904S 


FOR SALE, 70,000 Mills ex Government Type 90° 
SCAFFOLD COUPLERS in stock, 3/- each. Car- 
riage paid up to 150 miles for orders of 100 or more. 








j. T. LEAVESLEY, LTD., Alrewas, Staffordshire. 
Telephone: Alrewas 354/ 5/6. 
LEEPERS for access roads and all purposes. 


TIMBERS for shoring, paling and waling. Consult 
us first.—TRACK SUPPLIES AND SERVICES, LTD., 


Horton, Northants. Telephone: Hackleton 240. 
ANTED. 
Steel SECTIONS, REINFORCING RODS, etc. 


CORRUGATED SHEETS. Inspection anywhere. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


PPARPAULINS ~ (Repaired) and REROPED SHEETS 
in all sizes. Also Decorators’ DUST SHEETS. 
For the cheapest: KENNETH SHEPLEY, 73 Boodle 
Street, Ashton-under-Lyne, near Manchester. ASH 
3338. 
TEEL SECTIONS and PLATE, 
specification. New and 
available.—TEMPLE MILLS 
Mills Lane, Stratford, €.15. 


—-TIMBER— 


100 tons 5” to 9” x 3” and 5S” to 9” 
assorted Softwood SPRUCE DEALS. 
8’ to 13’ 
long, approx. 18” wide, ideal shuttering, £18 
per ton f.o.t. 40 tons WOODEN GRATINGS, 
various sizes, £15 per ton f.o.t. 
W. MORGAN & SONS (Timber Merchants) LTD. 
Alexandra Docks, Newport, Mon. Tel. 64130 


600 


STEEL TUBING FOR DISPOSAL 


etc. Cut to your 
second-hand material 

(STEEL), LTO., Temole 

Maryland 2660/7734. 


SALE, 
x 2” 


SO tons WOODEN HATCH COVERS, 


IN STANDARD LENGTHS: 
25,000ft. 1's4in.; 10,000ft. 2in.; 12,000ft. 2'2in.; 
8,000ft. 3in.; 2,500ft. Gin. All screwed and 
socketed. 
7,500ft. 2'2in.; 6,550ft. 3in.; 12,500ft. Gin.; 3,800ft. 
8in.; 5,800ft. 10in. All with welded flanges. 
7,600ft. 4in.; 9,000ft. Gin. Grooved Victaulic, com- 


plete with Joints. 
Also PIPE FITTINGS, TUBULAR POLES, etc. 


GEORGE COHEN 


Sons & Company Limited 


CANNING TOWN, LONDON, E.16. 
Telephone: Albert Dock 3104. 





YOUNGS FENCING 


ALL TYPES SUPPLIED 
FIRST-CLASS ERECTION SERVICE 
Phone: ORPINGTON 26641 (3 Lines) 


YOUNGS or ORPINGTON tp. 


211-215 HIGH ST., ORPINGTON KENT 
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NR. LOUGHBOROUGH 
HATHERN 351 


LONG WHATTON ° 
LEICS. Telephone 














AST-IRON SPIGOT and SOCKET PIPING, 
mostly new, standard lengths. Immediate delivery. 


16In. bore, 100ft. 9in. bore, 200ft 
1Sin. bore, 100ft. Bin. bore, SOOft. (Screwed Giang) 
12in. bore, SOOft. 6in. bore, SOOft. 
10in. bore, 100ft. 
CAST-IRON FLANGED, mostly new 

15in. bore, 11 x 12ft. lengths. 
10in. bore, 300 x 12ft. lengths, Stanton 

8in. bore, 200ft. in 4/9ft. lengths. 


. bore, 50Oft. in 6/9ft. lengths. 
. bore, S00ft., chiefly 9ft. 
large selection BENDS, SLUICE VALVES 
Full details on request 
FRED WATKINS (ENGINEERING), LTO., 
Coleford, Glos. 


VANS OF BOW OFFER. 
TRENCH STRUTS, second-hand, . =a 
TRENCH SHEETS, new. P 
ROADFORMS, heavy duty, 5'2in.-6in.-8in. x 10ft, 
1,500 in_ stock. First-class condition. % 
New ROADFORM PINS. 
Contact: C. EVANS AND SONS, LTD., Burnside Whart, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691 /2/3, 


ISSEN TYPE HUTS tor SALE. Prompt Oespatcn 

of 16ft., 24tt. and 30ft. wide Huts: also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in, 
and 91ft. wide. These buildings are in various lengths, 
and comprise steel framework with galvanised corry. 
Gated steel sheeting.——Full details from Dept. (128), 
|. THORN AND SONS, LTD., Brampton Road, 
Bexleyheath, Kent. Telephone: Bexleyheath __ 0021. 


OR SALE, Two SOSyd. lengths new unused Lock 
Coil WINDING ROPE, plough steel, full locking 
construction, acid steel, 4in. circ, by_ British Ropes, 
Can_ be bought well below list price. —FRANK GREEN 
AND SONS, LTD., 22 Hunningley Lane, Stairfoot, 
Barnsley. Telephone 3993. 


ANTED, SCAFFOLDING and FITTINGS, TRENCH 
SHEETS, PROPS, and similar items of NON. 
MECHANICAL BUILDERS’ PLANT. Sites cleared by 
arrangement. 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfield Road, London, S.W.11. BATtersea 9213, 


CROW FLOOR CENTRES, works reconditioned, as 
new. No. 4 size, 8S/- each; No. 3, 60/-; No. 2, 
4S/-; No. 1, 30/-. Ex works, North London. Also 
FERROFORMS 3ft. x 2ft., 22/6 each. 
Write Box M.2803, ‘*‘ The Contract Journal.” 


ANTEoO, Braithwaite SECTIONAL 

TANKS or LOOSE PLATES, 4ft. square, isin. to 
Sigin, thick. —FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos. 


OR SALE, ex W.D. SECTIONAL BUILDINGS for 
site offices, stores, workshops, etc. — SMITH 
SECTIONS, Maud's Elm, Cheltenham. Telephone 56016. 


Nos. 1 


FOR SALE 


Weatherboarded Sectional Lined BUILDINGS, 
7O0ft. x 18ft. Gin., divided into individual rooms. 
In perfect condition. tdeal for site offices, 
living quarters, deep litter, etc. £225 
Seco Type Sectional Asbestos-clad Bungalow 
Type BUILDINGS, 79ft. x 24ft., ex officers’ 
quarters on site. In perfect condition. 


Only £250 
}. TT. LEAVESLEY. LTD., 
Alrewas, Burton-on-Trent, Staffs. 
"Phone: Alrewas 354/5/6. 


SOMMERFELD TRACKING 


Sound S/H, approx. 2S5yd. rolls, 10ft. wide, 

reinforced every Qin. with 43gin. M.S.R., 

£12 10s. per roll. C.P. London area, or 
10-roll lets throughout England. 


A. F. SIMPSON, LTD., 
68/70 Penge Road, London, S.E.25. 
Telephone: SYDengam 3131/5. 


RAILWAY SLEEPERS 


10,000 In stock 
BEFORE ORDERING RAILWAY 
MATERIALS OF ANY KIND 


WRITE OR TELEPHONE: 


E.L. PITT & CO. (Coventry) Ltd. 


BRACKLEY TOWN STATION, 
BRACKLEY, NORTHANTS 


Telephone: BRACKLEY 2271/2 
Telex: 83159 















NEW. 
SEWN 
REINFORCED BRASS EYELETS, 


GREEN, ROT-PROOFED, SEAMS DOUBLE- 
with BEST LINEN THREAD; 
SPLICED ROPES 


Weight before proofing: 


Size approx 
12ft.x ft 
1Sft oft 
1Sft 12¢t 
18ft. x 12ft. 
18ft. x 15ft 
20ft. x 1Sft. 
24ft. x 18ft. 
30ft. x 21ft. 


AAAMROMDOA 


T, RECONDITION 


18ft. x 1Sft. 
20ft. x 15Sft. 


10ft. £ 
£ 
20ft. x 18ft. £ 
1 
1 
1 


10ft. 
14ft. 
1Sft. 


7ft. | 

10ft. 
10ft. 

12ft. | 

| 

! 
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24ft. x 18ft. 
30ft. x 20ft. 
18ft. x 12ft. 3Oft. x 30ft. 

GENUINE EX-RAILWAYS, RECONDITIO 


1Oft. x 7ft. £1 so 20ft. x 10ft. - 
10ft.x 10ft. - £2 00 20ft. x 14ft. - 
14ft.x 10ft. - £2150 21ft. x 20ft. - 


All sheets are eyeletted and roped. 
Immediate delivery —— Carriage paid. 
Money refunded if not satisted 


MORELAND TRADING Co. Ltd. (Cj) 
25 St. Pancras Way, London, N.W.! 


Teleohone: EUSten $210 end 2353 
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THE CONTRACT JOURNAL 


MISCELLANEOUS ITEMS, ETC. 


w*: NTED, i or 
ORRUGATE ‘ 

SCAFFOLDING, FITTINGS, SCAFFOLD BOARDS. 
Large and small quantities permanently required 
Attractive prices, good payments, rapid decisions 
£. H. CHURCH AND CO. (EDMONTON), LTD. 
58/70 Penge Road, S.E.25. Tel.: SYDenham 3131 


OR SALE.—Offers wanted for Ten 18in. x 6in. 


SECTIONS, 
Steel and Alloy 


R.S.J.s 24ft. to 27ft. long. Three 18in. x Gin. 
R.S.j.s 34ft. long. 350ft. Gin. x 3in. channel. 
Boantity STEEL SHEET ROOF DECKING. 150ft. 12in. 


x 6in. Box Section STEEL GUTTERING. All excellent. 
BOYLAND, Demolition, 36 Castle Street, Salisbury. 


EW SITE HUTS, 2in. x 2in. frames, Sain. ship- 
N lapped weatherboarding, 3%4in. T. and G. floors, 
3,in. boarded and felted roof, 8ft. x G6ft., £36 Ss.: 
10ft. x 8ft., £49 1s.; 12ft. x Bft.. £55, delivered. 
Carriage paid 25 miles from London. —H. C. HILL, 

TD., 68/70 Penge Road, S.E 25. SY¥YDenham 3131/5. 


EVANS AND SONS, LTD., offer 
C. reconditioned SCAFFOLD FITTINGS, including 
$.G.8., Big Ben, Burton, Little Giant, Mills, Bolton, 

Mac, Norstel, etc.—Price list on application to: 


'4-million 


c. EVANS AND _ SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, €E.3. Tel.: ADVance $691/2/3. 
ISSEN - TYPE HUTS, 16ft., 24ft. and 30ft 


span, clad new or second- hand sheeting. Also new 


Galvanised NISSEN SHEETS for SALE, all standard 
sizes. — NAYLOR'S (BILSTON), LTO., 204 Wolver- 
hamoton Street. Bilston 41689 ear, 
por SALE: SCAFFOLD MATERIALS 


For keen prices, service and quality. 
Contact: C. EVANS AND SONS, LTO., Burnside Whart 
Rurnside Street, Bow, €.3. Tel. ADVance $691/2/3 


TOR SALE, 1,000 SLEEPERS. Suitable for tem- 

porary roads.—KENNETH SHEPLEY, 73 Boodle 
Street, Ashton-under-Lyne, near Manchester. ASH 
3338. 
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769/773 Garratt Lane, S.W.17. Tel: Wimbledon 7622 


TARPAULIN 


HIRE 
& CO. 


JOHN MACNAMARA };°. 


BUSH ROAD, LONDON, S.E.8 
BERMONDSEY 3275 & 1435 





EDWARD ASH, LTD. 
FOR 
RAILWAY SLEEPERS 


AND 


CROSSING TIMBERS 


KENT WHARF, CREEKSIDE, DEPTFORD, $.E.8 
Telephone: TiDeway 2661-2 
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Rariscal 


steel-framed, prefabricated 
BUILDINGS 


for 
FACTORY BUILDINGS. 
WORKSHOPS, ee STORES, 





No on-site riveting or welding 

Speedy erection 

Permanent or temporary 

High recovery value 
30ft. to 100ft. clear span; lengths 
in any multiple of 12ft. 6in. 


Write for leaflet K.104 


THE LILLESHALL COMPANY LTD. 
ST. GEORGES * OAKENGATES - SALOP. 
Onakengates 120 









OR SALE. 

Kwikform “H" FRAME, 4ft. Gin. and 2ft. 3in. 
GUARD RAIL STANDARDS and AD/USTABLE BASES. 
Acrow All-purpose UNIT SCAFFOLD, 4ft. 6in. 
Acrow SCAFFOLD TRUSSES, 9ft. to 19ft. lengths. 

Ideal for staging. 

Contact: ©. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance $691 /2/3. 
OR SALE, STEEL PONTOON 68ft. 3in. x 35ft. x 

6ft. deep, comprising five units each 35ft. x 
13ft. Gin. x 6ft. Lying Essex.—For further details, 
write Box M.2860, 


_** The Contract | Journal.’ 
Portasie SECTIONAL WOODEN BUILDINGS for 
SALE, 72ft. x 21ft.—KAYE (BIRMINGHAM), 
ENGINEERING, LTD., 151-154 Sandy Lane, Birming- 
ham, 12. Tel.: vic 1278 


OR SALE, 500 tons S/H STEEL PLATE, 
Sisin. and 3gin. thick, sizes about 15ft. to 2O0ft. 
long x 4ft. Gin. wide. Free from holes.—jOSEPH 
PUGSLEY "AND SONS, LTD., Bristol, 5. Bristol 56037. 


OR SALE: NEW ROA PINS 


7ain. or tin. dia. x 2ft. long.—TEMPLE MILLS 
(STEEL), LTO., Temple Millis Lane. Stratford. €.15 
Tel.: Maryland” 2660/7734 


RUSCOtT FENCING. LID. DORKING 
SURREY. Telephone 3416. 
4il classes of FENCING supolled and erected. 
Svecialists in Chain Link Estimates free 


Steet TUBES and FITTINGS, SECTIONS, STRIPS, 
AND SON, LTD., 


ANKS, etc. List on a STEPHENS 
Bath Street, €.C.1 
OR SALE, NISSEN HUTS, 36ft. x 16ft., black, Iron- 
sheeted, £60 each. — F. JAMES AND SONS, 
Newport Pagnell. Tel. 18 and 19. 


NEW Record PIPE VICE to take up to 12in. dia. 
pipes, No. 912. Price £35.—NORMAN WALKER 
(MACHINERY), LTD., Antaby, Hull. 
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ELECTRICAL, SPARES AND OVERHAULS. 
VEHICLES AND ANCILLARIES 





‘OR SALE or HIRE, several International Harvester 
PERSONNEL CARRIERS, seat nine, convertible 
goods, excellent condition, sturdy construction, ideal 
for site work and fully reliable. Also available, one 
3-ton International PLATFORM TRUCK, in first-class 


condition, and one KR8S TIPPER. All spares are 
available. Official agents —-GRAHAM ENGINEERING 
LTD., 1112 Harrow Road, London, N.W.10. 


Telephone Ladbroke 6983. 


TRELAWNY 


FOR TRAGKS | Leamington Spa 


Telephone: 8622 


©)0 pjoe)o0l|on\onjo 
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RUSTON 


SERVICE EXCHANGE ENGINES 
GENUINE SPARES 


TILSLEY & LOVATT LTD. 


STOKE-ON-TRENT, STAFFS 
PHONE: 57331/2 GRAMS, DIESEL 


COACH SPEGIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 
PASSENGER VEHICLES 
many with C.O.F.s 
Ideal for conveyance of staff 
Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 


A.E.C., LEYLAND, etc., 33/35 str. 
from £100 


Let us demonstrate at your premises 


E. J. BAKER & CO. (DORKING) LID. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. Telephone: 4626/7 

















SUPPLEMENT 


311 


ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 


OR IMMEDIATE DISPOSAL. 
One Scammell LOW-LOADER, 20ft. well, new 
type cab and wings, £2,000. 

One 8-wheeled Atkinson, 1957, air brakes, trailer 
hitch, £2,000. 

One 8-wheeled Leyland Octopus, 1955-56, air brakes, 
trailer hitch, auxiliary box. Brakes, springs, etc., 
just renewed, £1,475. 

One 8-wheeled A.E.C., 1948, 9.6 Engine. 
class order, £700 

Albion _6-wheeler, 





In first- 
1948, CX Engine, vacuum brakes, 


£320. 

9.6 ENGINE, clutch, gearbox, £200. 

Two Petrol-engined AUTO-CARS and oe 3,500- 
gallon Semi-trailer TANKERS. Offer 

Three Ruston-Hornsby 30-h.p. Diesel LOCOMOTIVES, 
24in. track, £110 each. 

Four C.P.T. COMPRESSORS, SOO c.f.m., 13000 P8 
Caterpillar Engine, auxiliary start. One recon- 
ditioned, three for reconditioning. 

HIGHLAND (TRANSPORT, 

“‘Lag-na-Craig,"’ Corsebar Road, Paisley. Paisley 7474. 


'YRES: Dunlop Earthmover, 1600 x 20, 16-ply 
new, ex W.D. List_price £112; our price £75. 
Country Track Grip, 600 x 16, ex W.D 


Ne £5 15s. 
BATTERIES, 6-Volt, 110-Amp, £3 15s.; 75-Amp, £3 
All ex works. 
SWORDER MOTORS, 
Loudwater, High Wycombe. Tel.: High Wycombe 4078. 
1FSEL ENGINES SERVICE EXCHANGE. 
For Smith Excavators, Ingersoll, C.P.T. and other 
Compressors. Foden and E.R.F. Dumpers and Tippers. 
Muir-Hill and Chaseside Loaders and Dumpers. 
Field service available day and night. 
TILSLEY AND LOVATT, LTD.., 
Engine and Plant Division, Stoke-on-Trent. 


ANTE D. 
Caterpillar D700 DONKEY ENGINE and FUEL 


MP. complete. 
30-3. | DIESEL ENGINE. 


Cross 


PU 
D4 ENGINE, Lister ot or 
G. HOWA 
94 Greenford Road, Pa... Hill, Harrow, Middlesex. 
Tel.: Day—Byron 3209; night—Chalfont St. Giles 554. 


J J. JOHNSTON AND CO., LTD., for REPAIRS, 
e OVERHAULS and FIELD SERVICE to all ae 
of Contractors’ Plant. Mobile Cranes, etc.— 
Elgar 6905. RAPIER SPARES AND Senvict, 
Coronation Road, Park Royal, London, N.W.1 


WO 2100 x 25 WHEEL and TYRE TaaaaaS. 
16-ply, relugged, £90 each. 

10 1200 x 24 TYRES, 8-ply, unused, £22 each. 

L. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255/6. 


EXCHANGE 
UNITS 


ON-SITE 
OFFICIAL PARTS STOCKISTS SERVICE 


F. MITCHELL (NOTTM) LTD. 


TEL. 77701 — DAY OR NIGHT 


ENGINES SPARES SERVii 


get im teach with 
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MOBILE 
CUS SITE OFFICES 


WHITLOCK BROS LTD GREAT YELDHAM ESSEX ~ Tel: 305 
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ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 


YLINDER HEAD S.—Caterpiliar, Iinter- 

national, Ruston, Diamond “‘T,”” B.M.C., A.E.C., 
Gardner, etc., perfectly repaired by our special 
“FUSION WELDING PROCESS” no matter how 
badly cracked. Finished, machined, tested, standard. 
Also Repairs to Crankcases, Sumps, Differentials, etc. 
Axles, rear and front, reconditioned. Exchange P6, 
R6, P4 Heads. Established 40 years. Satisfactior 
guaranteed.—ANGELL AND WILLIAMS (PECKHAM), 
LTD., Sumner Road, S.E.15. Telephone: RODney 3559 


PARES FoR Ss At &. 
10BD Muir-Hill Dumpers. 
C.P.T. Compressors. 
Blaw Knox 12S. 
List prices less 40 per cent. discount for complete lots 
Lists on application. 
WILSON PLANT HIRE, LTD., 


Weedon Rd., Northampton. Tel.: Northampton 4653/4 


EW 1800 x 24 EARTHMOVER TYRES, 16-ply, 
two shock pads, by Goodyear, Firestone and U.S. 
Royal, £95 each. New 1400 x 24 20-ply Dunlop 
EARTHMOVER TYRES, £90 each. New 600 x 9 
FORK LIFT TYRES, £5 10s. each.—Jj. T. LEAVESLEY, 
LTD., Alrewas, Burton-on-Trent. Alrewas 354/5/6. 


HAMES TRADER 7-ton TIPPERS for SALE. April, 

1960. Used on one contract only. Eight surplus 

to owner's requirements. Offers required for all, or 

singly CORNER PARK GARAGE _ (PONTYCLUN), 
LTD., Llantrisant Road, Pontyclun, Glam. 


a SALE, 20-ton LOW-LOADER, Dyson Artic. 
Trailer and A.E.C. Matador 4 x 4 Tractor Unit. 
Price £1,000.—W. ELLIOTT AND SONS (YORK), 
LTD., 67 Wetherby Road, York. Tel.: York 78220. 
After hours—York 71194 


HE 3/4-ton LOLODE TRANSPORTER for moving 
your plant simply and cheaply. See our 2in. 
strip advertisement in the Plant and Machinery pages. 


Further details from. ALAN R. DAVIES, LTD., 
20 Whiteladies Road, Bristol, 8. 
OR SALE, International ROLLERS, TRACK PIN 


and BUSH GROUPS, TRACK BOLTS and other 
SPARES of all descriptions. Good discounts. 
Write Box E.B.518, ‘“‘The Contract Journal.” 


OR SALE, 300/400-Amp Murex Diesel driven 
Engine and generator overhauled. 

LTD., Whitehall Road, 
(10 lines). 


WELDING SET. 
WILLIAM G. 
Tel. 


WE BUY REPLACEMENT PARTS for Caterpillar 
Tractors.—Send offers to Box Q.Q.396, 
Journal.” 


SEARCH, 


Leeds, 12. 639081 
“The 


Contract 








WATER TANK TRAILERS 
900 gals. FOR HIRE 450 gals. 


Moss (Cambridge) Ltd., 146 Hills Road 
Telephone: Cambridge 87519 









RUSTON 
EXCHANGE 
ENGINE SERVICE 


Consult the Specialists 


Wheatley ¢ Whiteley 








99, Kirkstall Road, Leeds 3 
Tel: 31122 


SPARES & SERVICE 


J. GIBBS LTD. 


BEDFONT, FELTHAM, MIDDX. 
FELTHAM 5071 
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UuSTON POWER TO SERVE you 
From stock: SERVICE EXCHANGE ENGINES, 
Type VRON, VROHN, VRHN, VQBN, VPHN. 
YEN, VCBN. 

Full range of ENGINES from _10RB to S4RB Excavators 

SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 

CHANGEOVERS to EXCAVATORS and other PLANT 
UNDERTAKEN on site by STAFF of competent 
FIELD ENGINEERS. 

TILSLEY AND LOVATT, LTD., Engine and Plant Div., 

Newstead Trading Estate, Trentham, Stoke-on-Trent. 


Telephone: Trentham 57331 and 57332. 
Telegrams: “‘Diesel,"" Stoke-on-Trent. 


XCELLENT Metropolitan-Vickers PORTABLE 

WELDING SET, on 3-wheel all-steel bogie with 
drawbar, motor 440-Voit D.C. Generator 300-Amps. 
Photograph on request, £100.—NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. 


ANTED, SCRAP MACHINERY and_ PLANT, 
INDUSTRIAL DISMANTLING and DEMOLITION. 
W. H. ARNOTT, YOUNG AND CO., LTD., Dudley 
Hill Station, Bradford, 4. Telephone 682342/3. 


USES for SALE.—A.E.C. Diesel Single-deck Buses, 

in very good condition, with Certificate of Fitness, 

£200.—To view, apply: 17 Pearl Street, Sheffield. 
Telephone 29139, 37529. 


EW or Second-hand DIESEL ENGINE WANTED 

to replace Buda Petrol Engine in 44C Barber- 
Greene Ditcher; with Modification Kit. — LAND 
DRAINAGE, LTD., Castledermot, Co. Kildare. 


RISTOL ANGLEDOZERS AND EQUIPMENT. 

Immediate SPARES and REPAIR SERVICE for all 

models.—H. A. SAUNDERS, LTD., Main Distributors, 
The Butts, Worcester. Telephone 26651. 


EDFORD Lacre ROADSWEEPER / COLLECTOR, 
1954, petrol-engined, good condition. Price £275. 
G. E. NEVILLE AND SON, LTD., Mansfield. Tel. 2070. 


OR SALE, Modern Murex Portable Single-operated 
Diesel 300/400-Amp. ARC WELDING SET. 
Write Box E.2837, ‘‘ The Contract Journal.” 


WANTED urgently, One Set D9 TRACKS, with or 
without Grouser Plates. Also LOWER ROLLERS. 
SAM BOOTH, LTD., Perrymount Chambers, 
Heath, Sussex. 


OR SALE, D4 TRACK ASSEMBLIES, American 
manufacture. Good discount off list price. 
Write Box E.2874, ‘‘The Contract Journal.” 


FRANK COWLEY 
200 


DEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 


ALL VEHICLES CAN BE TAXED AT 
£12 10 0 PER YEAR 


Haywards 





1957 DAIMLER Singie-deck Bus, with sliding 


front entrance, by Charles 
Roe, powered by Gardner 6LW Engine. This 
machine is guaranteed 51,000 only since new, 
and is in super condition throughout, £750. 


Mk. IV_underfloor-engined 39- 
1952 A.E.C. and 36-seater Full Luxury 
Coaches, all in excellent_condition and ready 
for immediate service, £1,150 each. 


34-seater Service Buses, front 
1948 A.E.C. entrance, Willowbrook bodies, 
powered by A.E.C. 7.7 Diesel Engines, all in 
unmarked condition, £325 each. 


| 1948/49 LEYLAND PS! 34-seater Service 


Buses, front entrance, 
powered by Leyland PS1 Diesel Engines, £275 
each. 





High Bridge Double-deckers, 
1947/48 A.E.C. with A.E.C. 7.7 Diesel 
Engines, an exceptionally clean fleet and 
excellently maintained, £325 each. 


Low Bridge Double-decker, 
1948 A.E.C. fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine ready for imme- 
diate work, £325. 





Low Bridge Double-deckers, 


1944/45/46 GUY all fitted with very modern 


8ft. wide bodies, in extremely nice condition, 
Sowerne by Gardner SLW Diesel Engines, £295 
each. 


1949 BRISTOL 32 -_ seater Coaches, 


7 powered by Gardner SLW 
Diesel Engines with five-speed gearboxes, 
£325 each. 


High and Low Bridge Double- 
LEYLAND deckers, 1949 and 1950 bodies, 
excellent and very clean throughout, £225 each. 


All the above vehicles carry out three months’ 
Quarantee and are fitted with good serviceable 
or new batteries. 


Write for latest stock list, also special spare 
part price list showing saving of 75% on spares. 


WILL TAKE YOUR OLD VEHICLE IN 
PART EXGHANGE 





FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone; MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1048 
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PLANT 


SED LOADING SHOVELS—IN STOCK Now 
DIESEL/HYDRAULIC: ; 

1959 Bray 1'2yd., 4-wheel drive, power steering, cab 
lights, £1,650. : 
1958 Chaseside 700, 
lights, £1,150. 
1958 Shawnee Special on Ferguson 35 de-luxe, cab 
rear transport box, £475. ; 
1087 _Spesesice S00, 1 cu. yd. cab, etc., resprayeq 


1 cu. yd., power steering, cab, 


50. 
er BL430, 4-wheel drive, being overhauled 
1956, Weatheritl 2H, 34yd., cab. As seen, ex works, 


475. 
1951 Bray ‘ayd. Hydraloader, Perkins P6, cab, Ex 
council, good machine, £250. 
DIESEL/CRAWLER: 
1957 international Drott BTD6, 1 cu. yd., cab, ete 


1,750. 
1956 7. BL2S, 1'syd., cab, under overhaul now 


: DIESEL/WIRE ROPE: 
1955 Chaseside HOC, Ford Diesel, 
Hydraulic-assisted Winch, cab, 
1066" Coenen tase rceres £575. 
aseside » Ford Diesel, cab, j 
WIDE RANGE Ol sae 
ANGE OF NEW BRAY SHOVELS IN 
WILLIAM R. SELWOOD, LTD., STOCK. 
Chandler's Ford, Hants. Telephone 2981. 


Fo ~ SALE—Ready-mixed " Concrete—80-ton Blaw 
Knox and 60 cu. yd. Double 28-b.p. Stothert 


l, electric start 
lights. Extensively 


and Pitt CENTRAL MIXING PLANTS. Immediate 
delivery.—WILLIAM G. SEARCH, LTD., Whitehaii 
Road, Leeds, 12. Tel. 639081 (10 lines). 
OR SALE, TD18A and TD18 TRACTORS, with 
Angledozer, P.C.U., Qyd. Onions on_ Scrapers, 
B.G. PLANT (SALES AGENCY), LTD., Watlington, 
Oxon. Watlington 44. . 


PUMPING WATER ? 


you need a 


eae 
aa 


mY is 


Saal Cx‘ 


fea 


LTD. LEEDS. 12 


Less labour, low costs, 


with the ‘DUMBO —the most economical 
hopper for the small builder. All-steel silo 
that one man can off-load and erect in a 
matter of minutes. 10-20-30 tons (cement) 
capacities. 


SELF-ERECTING HOPPER 


Photograph by permission Messrs, Wates Ltd. 


A.F.C. 


BEST FOR BULK 


For detailed information contact: 
Abelson & Co. (Engineers) Ltd., 
Sheldon, Birmingham, 26, Tel: Sheldon 2424 (10 lines) 
Amalgamated Limestone Corporation Ltd., 
Bulk Handling, 15 Stanhope Gate, London, W.|. 
Tel: Grosvenor 3611 (10 lines) 
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OR IMMEDIATE 


Delmas Diesel PILE HAMMERS, DS, D12 and 
KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 


or tracks. 
Neal NM 2-ton MOBILE CRANES, 35ft. Jibs. 
Johnson 1 cu. yd. and 112 cu. yd. Diesel DUMPERS. 
Zenith PILE EXTRACTORS, Nos. 20. iene oO. 
Syd. Wore’ ier SHOVELS 


20-ton PORTASILOS. 
Monee on PILING HAMMERS, 5, 6, 7 and 
Ruston Diesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p. 


10/7 Winget CONCRETE MIXERS, Diesel. 


October 20 1960 THE CONTRACT JOURNAL 
PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
OR SALE. ‘ or SAL 
International BTD6, SO-h.p., with Ruston Angle- D8 Caterpillar TRACTOR, 15A Series, Bulldozer 
dozer and Onions C.C.U., good order, 1956 and 25 C.C.U., perfect, £5,495. 
machine. Price £700. 95S Caterpillar TRAXCAVATOR, 124. Series, Side- 
Fowler Challenger Il, Type M2, fitted Leyland 600 tip Bucket, ready for use, £4,0 
Engine, Onions C.C.U. and Bray Hydraulic 955 Caterpillar TRAXCAVATOR, 12A Series, Straight- 
Angledozer, together with Onions EK 9 cu. yd. tip Bucket, ready for use, £4,000. 
Scraper. All in good order. New 1956. Price D8 Caterpillar TRACTOR 1H, ex U.S.A.A.F., 500 
£1,60 hours only since new or reconditioned, £1,700. 
Would Fnag ‘in EXCHANGE a 3s cu. yd. EXCAVATOR D7 Caterpillar TRACTOR, runner for spares, £350. 
not more than four years old; a Caterpillar 955 D8 Caterpillar TRACTOR, runner for spares, £600. 
SHOVEL, or recent Drott 4-in-1 bs Sserewlar TRACTOR, non-runner for spares, 
JOHN ROULSTONE, LTD., Contractors’ Plant Hirers, 
49 Railway Arches, Pilgrim Street, JAW BONE WORKS, Wood Lane, Rothwell Haigh, 
Newcastle upon _Tyne, 1. Tel. 20253 or 26969. Leeds. Telephone: Rothwell 3258. 





‘OR SALE OR HIRE 
F Bristol OVERLOADERS and BULLDOZERS, 
and reconditioned. 
Barford DUMPERS and MIXERS. 
Portable Diese! AIR COMPRESSORS. 
Cc. AND A. PLANT SERVICES, LTD., 202-212 Heald 
Grove, Rushoime, Manchester, 14, Tel.: RUS. 7291 


‘OR SALE.—Two Hi-lift Chaseside Diesel-driven 
SHOVELS, °%4 cu. yd. capacity, in very good 
working order. Price £175 each.—METAL UNION 
(PLANT), LTO., 75 Victoria Street, London, S.W.1. 


Tel.: Victoria 4868/9. 


OLES Diese! Electric CRANE for SALE; on 
Maudslay Diesel chassis; 3-ton crane, in_first- 
class order; £925.—WHITEHEAD CONTRACTORS, 
Mansfield. Tel. 1321. a hates 
S7ATTS 12in. Ball-bearing Surface PLANER 
TABLE, 7ft. long, fitted rebating table, canting 
fence, motorised 400-V 3-phase S0-cycle.—-NORMAN 
WALKER (MACHINERY), LTD., Antaby, Hull. 


OR SALE, New 8cwt. Greens Griffin VIBRATING 

ROLLERS. Immediate delivery —-WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 


“OR SALE. —One J.C. B. HYDRA- ‘DIGGA, “Counter- 
weight Model, new February, 1959, £1,200 
o.n.0.—Write Box P.2768, “‘ The Contract Journal, " 


NE Excellent Johnsons POWER RAMMER, with 


new 





Steel Trolley, £50. — NORMAN WALKER 

(MACHINERY), LTD., Antaby, Hull. 

ANTED, 2/6,000Ib. FORK LIFT TRUCK, Diesel, 
Petrol or Electric.—Write Box P.2809, “The 

Contract Journal.’ 

ALLIS-CHALMERS: 

1944 Allis-Chalmers HO7, fitted with Hydraulic 
Angledozer and complete with P.C.U. and 4yd. 
Scraper, £700. 

1949 Allis-Chailmers HDSG Tractor Shovel (choice 
of four), from £1,300. 

1954 Allis-Chalmers Shovel, over- 


HDSG Tractor 
hauled, track group, £2,750. 
1955 Allis-Chalmers HOSG Tractor Shovel (choice of 


three), from £2,250 
1958 Allis-Chalmers HDI1G) Tractor Shovel, in 


excellent condition, 
INTERNATIONAL: 


International BTDG, fitted with Drott 
ment, 1960 model, almost new. 


FIAT: 
1951 Fiat SSL, fitted with Hydraulic Angledozer, £850. 
1952 Fiat SSL, fitted with Hydraulic Angledozer 
(reconditioned engine), £950. 
1954 Fiat SSL. fitted with Hydraulic Angledozer, £950. 


4-in-1 Attach- 
Open to offers. 


1957 Fiat 60CI, fitted with Hydraulic Angledozer, 
1,074 hours only, £2,900. 
CATERPILLAR: 
1954 Caterpillar HT4, In good condition, £1,950. 
WINCHES: 


Carco E Timber Winches, overhauled, £350. 


MACKAY 





Mackay Industrial Equipment Ltd., 
Central Way, Feltham, Middx. (Feltham 3435-9) 


THE 


in situ and 


bationa 








| 





XCAVATOR 
F/S, Lima 802, £450. 
F/S, Ruston 19RB, ‘£425, a 
DRAGLINE 18, ony and FAIRLEAD, 19RB, £450. 


F/S, Lima 1201, £1 
As ‘new, SKIMMER, suit 19RB, 20RB, 22RB, £225. 
DRAGLINE JIB and FAIRLEAD, also . complete 
K » new, £150. 

FAIRLEAD, 111M, £350. 

Ruston AX BUCKET, dressed, “£850. 
yd. x Tee £325 each. 

Ruston 8, 34976. Ss. 


22 
R. G. "WINDER, se" Exeter Gardens, Stamford 2680. 


OR SALE, Robel Articulated CONVEYOR, com- 

plete with seven 18ft. links, feed and discharge 
ends, 440-V 3-phase 50Q-cycles A.C. motors, chutes, 
1958. Done 


stands, etc. Cost a 7. New October, 
.. LTD., Keighley 


EQUIPMENTS. 


one job only.—B. B. KIRK AND CO 
Road, Skipton. Tel.: Skipton 3281. 


LANT SALES, LTD., REQUIRE Two really good 
1201 Lima DRAGLINE EXCAVATORS. If you 
have one, please offer it as quickly as_ possible. 
Please reply to 25 Castlereagh Street, London, W.1. 
Telephone: PADdington 2663/5. 


“SALE, DINKUM DIGGERS, in good working 
0. — Further details from 


(PLANT), LTD., Rowsley 





Street, Leicester. Tel.: Leicester 36566 (three lines). 
RR SALE, Caterpillar D4, Series 7). — KINGS 
NORTON EXCAVA TORS, LTD., Dormston 

Trading Estate, Burton Road, Upper Gornal, near 

Dudley. Tel.: Sedgley 2513. 

IMCO ROCKER SHOVEL, Model 128, good 


working order, £300. 


Write Box P.2657, ‘‘ The Contract Journal." 


Hire Boor Piant 


NEW Allen 12/21 on 
PF9O FINISHE 

Priestman etn 

NEW John Deeres. 

10-ton Aveling-Barford ROLLER. 
NEW VIBRATING ROLLERS. 


HENRY BOOT AND SONS (PLANT), 
Dronfield, Sheffield. ‘Phone: 












LTD., 
Dronfield 3206 


PLANT HIRE SUGGESTIONS 


CONERETE BREAKING: 





















ype Kango Hammers, universal 
210/230-V, ideal 12in. concrete, silent, 
trouble-free, £6 10s. week. 


Compressors, £1 hour, including operator. 
Warsop Road Breakers (the self-contained 












concrete breaker), £4 Ss. week. 
FLOOR SANDERS: 
Nu-Floor, 8in., £5 week. 
RAMMERS: 
Warsop, £5 week. 
TARPAULINS: 
18ft. x 12ft., G6/- week; 18ft. x 15ft., 
7/6 week. 
CONCRETE MIXERS: 
3/2 Petrol, £1 10s. week. Also complete 
range. 
SITE re 
T'ad. ft. super. week. 


WARSOP PUMPS: 
2in., 6,000 semans per hour, £4 Ss. week. 
RAILWAY SLEEPERS 
Sft. Gin. x 10in. x Sin., 10d. week. 


ALSO SOMPLETE RANGE OF MECHANICAL 
NON-MECHANICAL PLANT. 


CAMPBELL-GRAY LTD. 


68/70 Penge Rd., South Norwood, London, 
S.E.25. —- Telephone: SYD. 3131 (3 lines) 








DESIGNER /DETAILERS 


REINFORCED CONCRETE 


MODULAR CONCRETE CO. 


have vacancies in their engineering department for Designer 
/Detailers on interesting reinforced concrete work, both 
recast. Previous experience with specialist 


CTP. 


firm in this field desirable, but not essential. Working con- 
ditions are first-class. Basic salary up to £1,100, according 
to experience. Profit-sharing bonus scheme after a pro- 


period. Superannuation scheme. Subsidised can- 
teen. 5-day week. Positions are ptogressive and offer ex- 
cellentexperiencetoenergeticmen interested indeveloping 
up-to-date techniques of design and construction. Please 


apply in writing, stating age, training, experience, and 
present salary to: 


Personnel Manager, 1258/60 London Road, Norbury, S.W.16 











2in. and 4in. Centrifugal PUMPS. 

TRENCH SHEETS, 10ft. and 12ft. 

er = PILES, Sections 1B and No. 2, various 

engths. 

Spencer-Hopwood BOILERS, all sizes. 

22RB, with Dragline and 7Oft. rend Equipment. 
DUDLEY VALE, LT 

3 Buckingham Place, London, ‘S.W.1. “victoria | 0252. 

HOISTS. 


ALE OF BUILDERS’ 
Ace Midget SCAFFOLD CRANES, complete. 
Four at £85 each. 
Saga Junior SCAFFOLD CRANE. One at £82 10s. 
Ace Mastermobile 10cwt. Diesel Mobile PLATFORM 
HOIST, £175. 
All load-tested and certified. Hire Purchase available. 
Full range of new Builders’ Hoists _in stock. 
WILLIAM R. SELWOOD, D., 
Chandler's Ford, Hants. ‘Phone 2981. 


ELMAG Diesel PILE HAMMERS for HIRE . . 
Our fleet of these fine machines Is the biggest in 
Britain. Models DS, D12 and D22 available with 
rope suspended leaders, and leg guides, suitable for 
driving any section of pile 
DUDLEY VALE, LTD., 


3_Buckingham Place, London, S.W.1. Victoria © 0252. 


(tae REQUIRED for immediate PURCHASE. 
Priestman Panther and Tiger EXCAVATORS, 
Dragline Equipment. 
Also Blaw Knox BKSO EXCAVATOR, Dragiine Equip- 
ment. Track pad width must be 18in. or over. 
Write full details to: 
Box P.2823, “‘ The Contract Journal.” 
FARION 111M DRAGLINE: 15-ton EUCLIDS; 
Track-Marshall TRACTORS, fitted Angledozer. 
Further details available from CURRALL, LEWIS AND 


MARTIN, LTD., Booth Street, Birmingham, 21. 
Telephone: NORthern 6531. 


USED 
EQUIPMENT 


witha 
GUARANTEE 


CHASESIDE 
USED EQUIPMENT 
DIVISION 
IF YOU REQUIRE A RELIABLE 

YOU NEED 


USED MACH 
LooK NO FARTHER THAN 
HERTFORD. 











































Come and inspect our full stock, for in addition 
to the machines listed below we have machines 
at prices to sult all requirements. 


HYDRAULIC MACHINES: 


Stock No. Net ex works 


SK.1045.—1956 wpanesnaren 800TC, Ford 
4D Diesel Engine, Cab, 1 cu. yd. Scoop. Ver 
good machine on _ good _ tyres. 
warranty. Seen HERTFORD 


SK.1180.—1959 LOADMASTER 800TC, Ford 
4D Diesel Engine, Cab, onene. 1 cu. yd. 
Toothed Scoop. Excellent m Good tyres. 
Class 6 warranty. Seen HERTFORD”. . £1,650 


SK.1139.—1956 LOADMASTER 500, Ford 4D 
Diesel Engine, Cab, 1 cu. yd. Scoop. Sound 
machine on good tyres (rears 14.00 x 24). 
Class 8 warranty. Seen HERTFORD ...£1,200 


SK.1181.—1959 LOADMASTER 700, Ford 4D 
Diese! ine, AlH-weather Cab, 1 cu. yd. 
Scoop. ood tyres (rears 12.00 x 24). 
Cee GOI ne vcncccsccanacacesceens 375 


SK.1133.—1956 WEATHERILL 2HCRA, Ford 
4D Diesel Engine in good condition. Tyres 
ood. Class B warranty. Seen NOTT! ING. 


onda —1956 wenenAaten 500, Ford 4D 

Diesel Engine, Cab, 1 cu. yd. Scoop. Excellent 
machine all round. ood tyres 

24). Giass” @ warranty. 

FORD 


SK.1254.—-1955 MUIR-HILL 2WL Costing 
Shovel, Ford 4D Diesel Engine, Cab, 1 cu. yd. 
Scoop. in good running order. Seen HERT- 
FRED caycistcas ean vbagnd0enenraseseisena teense £550 
SK.1255.—-1959 WEATHERILL 12H, Ford 4D 
Sees Enols e, Cab, 1 cu. yd. Scoop ‘and 1 c- 
yd. Rock Scoop. in running order. 

HERTFORD: At attractive price of £1.000 


$3276. —1957 BRAY BL30, Ford 4D Diesel 
Eng Cab, cu. yd. Scoop. in good order. 
Gate WMMPPORED —.o ccccecuceccndisacsecceae’ £900 


SK.1230.—1954 WEATHERILL 2H, Ford 4D 
Diese! Engine. Ready for work. Seen 
CARDIFF 


SK.1141.—1958 334 cu. ot. CHASESIDE D3 
Diese! Dumper, ia 4D Diesel. Can pperats 
on highways. San fal jood condition. Class B 

warranty. POPU Sdetdecacdcceuad £850 





Send for full particulars to: 
CHASESIDE ENGINEERING CO., LTD., 


Used Equipment Division, 
Station Works, Hertford, Herts. 


Telephone: Hertford 3113-8. 
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J J. JOHNSTON AND COMPANY, LTD. 

° OFFER FOR SALE: 

Rapier 3, cu. yd. EXCAVATORS, new 1953/55, 
Four-purpose or Dragline Equipment. Very good 
condition, £800 each. 

Drott SKID SHOVEL, BTD6, September, 1957, 
new type tracks, £1,750. 
Drott SKID SHOVEL, BTD6, March, 1958, cab. Good 

condition, £1,950. 

Chaseside 800TC TRACTOR SHOVEL, 


cab, 


new November, 


1959, equipped with cab, etc., £1,500. 
Michigan 55A TRACTOR SHOVELS, new 1960, 
1 cu. yd., Diesel, from £3,500. 
Caterpillar D4 2T ANGLEDOZER, with B.K. 4yd. 


Scraper, tracks recently reconditioned by Myers, 


£86S. 
N.C.K. 205 EXCAVATOR, new 1958, rigged as crane, 


S-ton capacity, 55ft. Jib. First-class condition. 

Price on application. 5 
Neals Model G 15cwt. Petrol CRANE, 20ft. Lattice 

Jib. Reconditioned, £175. % 
Goodacre-Barnard 27/22 cu. ft. Twin Chain Self- 


dumping GRAB. Fair condition, £170. 
Blaw Knox 2/2'2yd. Truck MIXER, on Bedford 7-ton 


chassis, new 1957, £1,550. 

Road Machines 27 cu. yd. Batchermatic BATCHING 
PLANTS, new 1958 and 1959. In very good 
condition, from £1,550. 

Winget 35-ton capacity BATCHING PLANT, new 
1955, £500. 

Several R.M. 14 cu. ft. Twin Bucket SWING WEIGH- 


BATCHERS, £60 each. 
Liner 15cwt. Diesel DUMPERS, new December, 
Very good condition, £250. 
Benford 22'2cwt. Mk. 7 DUMPERS. new October, 
1958. Very good condition, £300. : 
Several Winget 7/5 CONCRETE MIXERS, with Diesel 
Engines. Good condition, £125 each. 

Acrow 25-ton CEMENT SILO, new 1959. Clean and 
in good order, £440. 

Goodenough 6in. CENTRIFUGAL PUMPS, several, 
Diesel, new 1958/59. Very good condition, £340 


each. 
Rapier CENTRIFUGAL PUMPS, good working order, 


1958. 


3in. Diesel £45, 2in. Petrol £25. 
Several A.C.E. 1Scwt. Diesel PLATFORM HOISTS. 
Good condition, £150 each. 
FURTHER DETAILS: 
271 Uxbridge Road, London, W.12. 


_ Tel.: Shepherds Bush 6941. 


WORKING IN WORCESTERSHIRE. 
HIRE YOUR PLANT from 


THE CLEE HILL TRANSPORT AND ROLLING 


co., LTO., 
Clee Hill, Ludiow. Tel.: Cleehillstone 284. 
Road Rollers, Vibrators, Compressors, Mixers, 


Dumpers, Pumps, Tractors, Tippers, Excavators. 


USTON 10RB, base machine, Diesel Engine; seen 
running; £27S.—HAROLD POTTER AND CO., 
LTD., Daleside Road, Nottingham. ‘Phone 82171. 


FOR LIMAS 


PLANT SALES LTD., 
25 CASTLEREAGH STREET, LONDON, W1 
Telephone: PADdington 2663-4 


3/2. MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—I! PHASE 


JOHN MACNAMARA & CO. LTD., 
Bush Rd., Deptford, London, S.E.8 Bermondsey 3275-1435 


















HE UNUSUAL PLANT SERVICE. 

We claim to have the most comprehensive PLANT 
HIRE SERVICE In this country, and you can obtain 
from us almost everything the bulider requires, from a 
drain plug to an excavator. Our lorries deliver in 
the London area every day. Note the telephone No.° 
Brentwood 2116. — SYMES (PLANT), LTO., Ongar 
Road, Brentwood, Essex. 


On. LAA 2. 


Priestman 81/65 GRAB, D1292, £225. 





Se 40ft. clear span, s.w.!. 45 tons, 
420. 
R.S.J.s, 100 tons, 18ft. x 12in. x Gin. and up, £22 
ton. Loaded f.o.r. f.o.v. 
W. H. ARNOTT, YOUNG AND CO., LTD., 
Dudley Hill Station, Bradford, 4. Tel. 682342/3. 


}ELMAG Diesel PILE HAMMERS for HIRE... 
Our fleet of these fine machires is the biggest In 


Britain. Models DS, 012 and O22 available with 
rope suspended leaders, and leg guides, suitable for 
driving any section of pile. 

DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. Victoria 0282. 


INKUM DIGGER, Mk. Ili, 1956, complete with 
Dozaloader, 18in. and 24in. Buckets, fully re- 
conditioned, £1,100. — ALLPLANT, LTD., Thundridge 





Garage, near Ware, Herts. Tel. Hertford 2536; 

and Green Lane, Blackheath, Birmingham.  Tel.: 

Blackheath 2231. 

[IF YOU WANT to PURCHASE or HIRE any 
CONTRACTORS PLANT, please get in touch 

with METAL UNION (PLANT), LTD., 75 Victoria 


Street, London, S.W.1. 
7429, 2177/8. 
OR SALE, Four 1955 Broomwade SVD128 AIR 
COMPRESSORS, Lister 3-cyl. Diesel Engines, 
four pneumatics, at £550 each.—JOSEPH THOMPSON 
(LIVERPOOL), LTD., Dutton Street, 
Liverpo '!, 3. CENtral 0820 and 3023. 
ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer and 
Backacter Equipment, in good working order, £550. 


toes: VASS, LTD., Ampthill, Bedford. Tel.: Ampthill 


‘OR HIRE IN THE MIDLANDS: 10-ton cLorry- 

mounted CRANES, jibs to 75ft.—t. NELSON 

AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005 


ARGE quantity of A.C.E. Hoist Vertical TRACK 

and BARROW PLATFORMS for SALE, cheap. 

In lengths 10ft. up to 15ft.—NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. 


‘OR SALE, Birtley 80 18/16. SCRAPER, in first- 


Telepnone: ViCtoria 4868/9, 

















class condition.—A. TYLER AND CO., 13 
Headstone Lane, North Harrow, Middx. Tel. 
Underhill 1515S. 





All Contractors’ Plant 


SLOGGETTS S35" 


HAMPTON HILL, MIDDX. Teddington Lock 1138/9 











ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar St., $.W.15 
PUTney 4185 








a OAVILIP SAA SIA Cn oe 


hire it from... 


ABELSON. Z 


: ae fjqygyv 







Tel: SHEldon 2424 













Ae 
aN 
HIRE Lt® 


Depot... 
WEEDON ROAD 
NORTHAMPTON 








Phone- 2653 & @654 


PRIESTMAN WOLF EXCAVATORS 
NEW AND LATE MODELS WITH 


= OF EQUIPMENT * 









———.. 

ODERN PLANT FOR HIRE, with experiences 

| operators anO Dacked Oy an efficient servicg 
organisation:— 

| EXCAVATORS, ‘4, 33 and 's cu. yd. 

| |.C.8. HYORA-DIGGAS. 

| OUMPERS, ‘2 to 4 cu. yd., Diesel. 

| ROAD ROLLERS, 1 to 12 tons. 
COMPRESSORS—-Mobile anc Portable, with every 


| type of equipment. 
Chaseside SHOVELS, '2 to 1 cu. yd. 
ANGLEDOZERS—international and Fowler. 
| CONCRETE MIXERS, 5/3'2 to 14/10 cu ft 
| PUMPS, 112in to 6in., Diesel. 
| Earth Rammers, Hoists, Cranes, Mortar Pans, Kange 
| Hammers, Roadforms, Trafic Lights, Scaffolding 
| ana most types of Contractors’ Plant. 
| HUBERT C. LEACH, LIDO., 
| 131 High Street, Cheshunt, Herts 
Tel.. Waltham Cross 25161 (5 tines) 
SURPLUS CONVEYOR BELTS. New, unusea ang 
second-hand. Most widths up to 36in. in stock 
| for Immediate delivery. Second-hand Belts 
| suppiled on sale or return basis. 
| G. E. SIMM (MACHINERY), LTD., 
| Shefieid: 27 Broomgrove Road (Tel. 64436). 
| Glasgow Area: Luggie Bank Road, Kirkintilloch (Tel 
2468). London: 33 St. George's Drive 


(Tate 87 
South Wales: 1.F.5 Kingsway Trading Estate, Brida 


| 

(Tel. 1567). 
; 

| 

| 


VAILABLE for immediate HIRE.—D6, D4, TDi4 

and TO18 TRACTORS, DOZERS, SCRAPERS, 
19RB_ and 10RB_ EXCAVATORS, ali equipments. 
| DINKUM DIGGERS and Drott SHOVELS. 


— Appl 
TILBURY CONSTRUCTION CO., LTD., Ruscombe 
Works, Twyford, Berks. Tel.: Twyford 177. 


‘OR SALE, Marion Crawler-mounted CRANE, Type 
M33, Serial 9036, 7'2 tons at 60ft. boom x 
15ft. radius, extensions to 7Oft.; air-assisted controls 
electric start, G.M. Diesel, overhauled and tested. 
Offer on £2,500 invited.—N. FIELDS, Forest Edge, 


4 a Road, Ferndown, Dorset. ‘Phone Ferndown 

ODEN-TASKER 20-ton Articulated LOW-LOADER. 

manufactured 1956, 90,000 miles, £2,500. 

Ditto, 1955, £2,250. Ditto, 1952 but with 1958 

Trailer, £1,750. May be seen by appointment. 

ROAD ROLLERS, LTD., 928 Melton Road, Thur- 
maston, Leicester. Tel.; Syston 3357/9. 

| OR SALE, a good modern Lima ~ 2400, 


| with both equipments, and in very good order. 
| PLANT SALES, LTD., 25 Castlereagh Street, London, 
| W.1. Telephone: Paddington 2663/5. 


FOR SALE, SKIMMER AND BACKACTER for 10RB. 
B.G. PLANT (SALES AGENCY), LTD., Watling- 
ton, Oxon. Watlington 44. 


OR HIRE, 15-ton EUCLIDS at competitive rates. 
LEACH PLANT CO., LTD., 4 Birmingham Road, 
Great Barr 1791. 


HIRE 


| COMPRESSORS 
DUMPERS 
VIBROLLS 

PNEUMATIC TOOLS 


Head Office & Works . 
ESKDALE ROAD, INDUSTRIAL ESTATE 
UXBRIDGE, MIDDX. Uxbridge 8644-5-6-7 


NORTH-WESTERN 
. Manchester 
Ardwick 6192 - 


NORTH-EASTERN - 4 
. Darlington | | 
Aycliffe 2277: 


" $OUTH WALES 
. Bridgend 
Bridgend 1170 — 


~~ MIDLANDS 
Walsall 
Bloxwich 75219 











MOORES 


aA OR 





VS 


YNZ yANee 


TOTtenham 
0401 
(10 lines) 





a= 


=x @ \ 


rer 


! 


) 
Pe 
’, 





October 20 1960 


THE CONTRACT JOURNAL 


SUPPLEMENT 


315 


PLANT AND MACHINERY WANTED—FOR ‘SALE—POR cnRS 


OR SALE, PLANT surplus to our requirements. 
For Lima 1201, 320000 Series, new 1952, fitted with 
Shovel, £7.500. 
Lima 1201, 5000 Series, fitted with Shovel, £7,000. 
Two Lima 1201s, 5000 Series, fitted Dragline, £5,000 
ach. 

P. ne H. Model 1055, fitted Dragline, new 1948, 
100ft. Boom, 3'2 cu. yd. Bucket, £2,000. 
Allis-Chalmers TRACTOR, 9000 Series, new 1958, 

fitted with Onions Winch and Bulldozer Equip- 
ment, £3,000. 
Ruston 27RT ROCK DRILL, Ruston Diesel 
new 1957, little used, £1,000. 
Cummins L Type ENGINE, to fit Lima 1201, fully 
reconditioned, with six months’ guarantee, £2,500. 
Two SHEEPSFOOT ROLLERS, £150 each. 
One Caterpillar D4, repairs necessary, £250. 
For further particulars, apply to: 
MARTIN COWLEY. LTD., 


Engine, 


Clay Cross, Derbyshire Tel.: Clay Cross 2501/7. 
URPLUS PLANT FOR SALE. 
S David Brown Sideboom CRANES (2), demon- 


strated machines, up to 412 tons lift, on ITD 
Tractors, £1,500 each. 

David Brown 900 Diesel, fitted with 
Crane (new), £800. 

David Brown VIG/IC, on pneumatic tyres, fitted with 
Cab, Winch and Pulley, £200. 

David Brown TO30 BULLDOZER, new, £1,350. 

David Brown !ITDSO BULLDOZER, new chains and 
pump recently fitted, £500. 

WOODHALL QUARRY co., LTO., 

Marshfield Works, Bradford, 5. "Phone 72727. 


ORKING in the Lancs. and Cheshire area? 

Woolfenden’s are your MOBILE CRANE people. 

Light or heavy_Lorain, Michigan, Quick-Way, Neals 

Lifts up to 30 _ tons. Boom lengths to 150ft. 
WOOLFENDEN’'S, 

Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087. 


TEEL SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and small 
quantities. Immediate payment. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE. New 3in. Mud Marvel Single and Twin 
Diaphragm PUMPS. Immediate delivery ex 


1Scwt. Neals 


stock.—WILLIAM G. SEARCH, LTD., Whitehall Road, 
639081 (10 lines). 


Leeds, 12. Tel. 





FLYGT 


PUMPS FOR HIRE 


All sizes of Flygt Electric Pumps 
available for hire (ex-stock) 


Range includes I}in , 3in., 6in., and 
8in. deliveries 


INDUSTRIAL PUMPS LTD. 


20 BENTINCK ROAD, HYSON GREEN, 
NOTTINGHAM Telephone 75182-3 








MARSH PLANT 
vam J.B. 


HAMPSHIRE AND WEST SUSSEX 


DISTRIBUTORS 


New J.C.8. 4 Hydraulic EXCAVATOR. £2,525 


New BROOMWADE WR120 2-tool COM- 
PRESSOR £1,050 
1.C.B. HYDRA-DIGGA, Counterweight, 1957 
machine. Painted; ready for work. 
10012 ; £975 
1.C.B. HYDRA-DIGGA, Counterweight, 1959 
machine. Ready for work. 10023 £1,600 
Ruston 10RB, 15000 Series. Fitted Skimmer/ 
Backacter. PH160 ‘ £1,500 
CHASESIDE 3yd. DUMPER, Fordson Diesel. 
Cab. Good condition. PH157 £500 


RECORD TOWER CRANE. 1959 machine. 
40ft. high. 4cwt. at 34ft. radius. Petter Diesel. 


Hardly used. 10013 £950 
BROOMWADE SVD2 3-Tool COMPRESSOR, 
Lister Diesel, 1947 machine £250 
C.P.T. 2-Tool Lorry-mounted COMPRESSOR, 
mounted on Karrier Bantam chassis £500 
WINGET and MILLARS 14/10, 10/7, 7/S 
MIXERS. Choice at £200 each 
WINGET and BENFORD 5/3'2 MIXERS. 
Choice from £40 upwards 
ALLIS-CHALMERS HD7, G.M.C. 2-stroke 


Diesel Engine, Gar Wood Hydraulic Bull/Angle 
Dozer, P.C.U. Ready for work £5258 


For HIRE — SALES — SERVICE 
‘Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


EMSWORTH, 


SOUTH STREET, HAMPSHIRE. 





MOORES ae 


Broome & Wade 2.3.& 4. tool portable: Air Pumps 2 too! mobile 


OR SALE. 
19RB DRAGLINE EQUIPMENT, 4Oft. Jib, £375. 
2S5-ton Scammell TRACTOR and 20ft. well Carrimore 
Low-loading Trailer, £2,250. 
Large selection of Semi- and Low-loading TRAILERS, 
10/6S-ton capacity. 
Carco E, F and G TIMBER WINCHES. 
One Caterpillar 8H GRADER, £225. 
One TOS BULLDOZER EQUIPMENT, complete, £225. 
Two HD14 Baker ANGLEDOZERS. 
One HD14 ROOT GRUBBER EQUIPMENT, £295. 
TO14 DOZER CORNER SHOES, £5 each. 
Two Gar Wood CU2 WINCHES, 
MERTON ENGINEERING CO., LTD., 
Faggs Road, Feltham, _Middiesex. Tel.: Feitham 3045 


Or SAL E. 

33RB FACE SHOVEL EQUIPMENT, complete. 
33RB FACE SHOVEL BOOM, ARMS and BUCKET. 
33RB DRAGLINE EQUIPMENT. 


37RB, with old type Face Shovel and Dragline. 
S4RB, with Face Shovel. 


SSRB, Electric, with Shovel and Dragline. 


WANTED: 
43RB, with Face Shovel. 


19RB FACE SHOVEL EQUIPMENT. 
THE STAFFORDSHIRE PUBLIC WORKS CO., LTD., 
Victoria Works, Campbell Road, Stoke-on-Trent. 
Tel.: Stoke-on- Trent 47911-20. 


RGENTLY REQUIRED to PURCHASE, 10/12-ton 
Step-frame LOW-LOAD TRAILER, with towbar, 
4- or 6-wheel type. Not articulated type.—Please 
send full details to: VALES PLANT REGISTER, LTD., 
14 Lower Grosvenor Place, S.W.1. Telephone: 
viCtoria 8080, 9886, 7531/7, 3501/3. 


ANSOMES-RAPIER 4ft. Gin. Portable Motor MILL, 
driven by 440-V 3-phase 50-cycle self-contained 
motor. This is an excellent mill, in new condition. 


Halles WALKER (MACHINERY), LTD., Anlaby, 
u 


For SALE or HIRE, Latest type AIR “LOCKS, LP. 
COMPRESSORS and MEDICAL LOCK for caisson 
sinking.——-A. E. FARR (PLANT HIRE), LTD., West- 
bury, Wits. Tel. 356. 


Nacene CRANES for SALE, HIRE and SPARES. 
L Coles, Ransomes, Morris, etc.—ROBERT DIXON 
LTD., Authorised Coles Repairers, Hunsdon, Herts. 
Tel.. Stanstead Abbots 301/3. 








KINGSTON PLANT 
HANWORTH - MIDDX. 
FoR DUMPERS anpd 


ALL PLANT HIRE 
FELTHAM 4084 


IMMEDIATE DELIVERY 
Ex Stock 
Sherman Trencher/Bray Shovel 
Liner Roughrider Dumpers 
Stothert & Pitt Vibrating Rollers 


Clarke Hydrovane Mobile Compressor 
Arden 3/2 Mixers 
Fisher Pipe Detectors 
GREENHAM EQUIPMENTS LTD. 
Clayton Road, Ruislip Road 


Greenford, Middlesex 
Ring Viking 3651 



















OFFERS INVITED 


Three KTK42W SCHWING CLIMBING TOWER 
CRANES, new 1959. Luffing Jibs, capa- 
city 28cwt. at 100ft. to SScwt. at SOft. 
radius. Can be seen working in Midlands. 


One KTK28W SCHWING CLIMBING TOWER 
CRANE, new and_ unused. Capacity 
28cwt. at 66ft. to SScwt. at 33ft. radius. 
Lying London area. 


One JULES WEITZ G12 SADDLE JIB TOWER 


CRANE, new 1959, suitable for 22ft. 
radius rail track. Capacity 1Scwt. at 
S2ft. Gin. to SOcwt. at 19ft. radius. 
First-class order, only used on one 
contract. 

One BUILDMASTER 150 TOWER CRANE, 
new 1953, suitable for 16ft. radius rail 
track. Capacity 20cwt. at S9ft. to SOcwt. 


at 23ft. radius. 


TAYLOR WOODROW 
PLANT Co. Ltd., 


TAYWOOD ROAD, GREENFORD, MIDDLESEX. 
Telephone: ViKing 3561. 


BABA 





Pte 





IOHNSTON AND COMPANY, LT. 
OFFER FOR HIRE 

Neals QM 4/6-ton capacity Mobile CRANES, 24/40ft 
Jibs, heavy-duty tyres. 

Jones KL44 Mobile CRANE, 30/40ft. jib, pneumatics. 

Rapier 5-, 6- and 7'2-ton capacity MOBILE CRANES 

Neals G 1Scwt. capacity PORTABLE CRANE. 

jules Weitz GISHVA TOWER CRANE. 

Drott 1 cu. yd. Tractor SHOVELS. 

Rapier 33 cu. yd. Crawier-mountead EXCAVATORS. 
all equipments. 

DUMPERS, 1Scwt. and 22'2cwt. capacity. 

COMPRESSORS, 2- and 4-tool, portable and lorry 
mounted. 

CONCRETE MIXERS, 5/3'2 to 14/10 cu. ft. capacity. 

SWING WEIGHBATCHERS, 14 cu. ft. Double Bucket. 

Rapler Centrifugal PUMPS, 2in. to 4in. 

Wickham Diaphragm PUMPS, 3in. and 4in. 

Stothert and Pitt 6'2cwt. Vibrating ROLLERS. 

271 Uxbridge Road, London, W.12. 
Tel.: Shepherds Bush 6941. 


or SALE. 

Broomwade 2-tool COMPRESSOR, Diesel, £275. 
Fowler VF TRACTOR, Hydraulic Dozer, £275. 
10RB, 14000 Series, Skimmer/Backacter, £1,250. 
R. and R. 4120 Diesel EXCAVATOR, 4-in-1, £375. 
24RB, with Dragline, £1,100. 
10RB SHOVEL EQUIPMENT, £200. 
10RB BACKACTER EQUIPMENT, £140. 

Priestman I11A DRAGLINE EQUIPMENT, £140. 
WANTED: 

Three Smith 21 EXCAVATORS; al! equipments. 

HOLLINGS AND ANDREWS, LTD., 

East Busk Lane, Otley. Tel. 2940. 


NE only Ransomes 4in. Suction “Portable Diesel 
PUMPING SET, Perkins P4 Engine, with steel 
canopy. Been littie used. Photograph on request. 
£265.—NORMAN WALKER (MACHINERY), LTD., 
Anlaby, Hull. 
‘OR SALE, 10/7 Benford Reversing Drum MIXERS, 
new 1960. Each complete with Weigher, Scraper 
Shovel and Feed Apron. One with 3-phase Motor 
and one with Petter Diesel.—Apply: ALAN R. DAVIES, 
LTD., 20 Whiteladies Road, Bristol, 8. 


OR SALE, Caterpillar 29 C.C.U., at present fitted 

to D8 22A Series. Excellent condition.—ROADS 

AND RUNWAYS, 26 Victoria Street, S.W.1.  Tel.: 
Abbey 4905. 














LEVERTON 


YOUR CATERPILLAR DEALER 





















otfer outstanding 
used Tractors and 
Equipment 


3 CATERPILLAR D9s, 19A_ Series. 
Choice of good and_ excellent 
machines. From £8,250 each. 


6 CATERPILLAR DW2ls. Choice of 
good machines. From £9,000 each. 


1 CATERPILLAR D8, 2U 17000 Series. 
In very good condition, £4,200. 


4 CATERPILLAR 977s, 20A_ Series, 
forward dump machines. Good 
condition. From £5,100 each. 


1 CATERPILLAR 955C, 
forward dump shovel. 
tioned, £4,400. 


1 INTERNATIONAL BTD6, _ Drott 
Shovel. Very good condition. Running 
gear reconditioned, £1,850. 


1 CATERPILLAR 955C, side dump 
machine. Very good condition, £4,450. 


12A_ Series, 
Fully recondi- 





Caterpillar, Cat and Tra«cavator 
are Registered Trademarks of Caterpiliar Tractor Co 


LEVERTON 


LEEDS Gildersome, Leeds. Tel Moriey 4221 
SPALDING Spalding, Lincs. Tel Spalding 3221 
WIGAN Wigan Rd., Bryn, Ashton-in-Makerfieid 


Tel: Ashton-in-Makerfield 7675 

NEWCASTLE Team Valley Trading Estate 
Gateshead. Tel: Low Fell 78511 (4 lines 
ROTHERHAM Meadow Bank Rd., Rotherham. 
Tel: Rotherham 78259 


VMMEDIATE DELIVERY 


shown subject to negotiation. 










All prices equipments oF o 
These ee onoining 8 


Tel: 
TOTtenham 


0401 
(10 lines) 
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PLANT 
GouUTHERN §=BUILDERS | AND CONTRACTORS 
(LONDON), LTD. 
FOR HIRE: 


19RBs, 07s, O4s, and Dozers/Scrapers, Drotts 4-in-1 
and all Contractors’ Plant at very competitive 


rates. 
FOR SALE: 
jules Weltz G26 Electric Travelling 3-ton TOWER 
CRANE. Complete, as new. Well under list price. 
3-ton Electric TOWER CRANE. As new. 
David Brown tyd. OVERLOADER, on crawlers. Little 


used. 
David Brown Mode! TOSO Hydraulic DOZER. Condition 
excellent. 
Write or ‘phone: 
Cranieigh, The Drive, Rickmansworth 2878 or $235. 


OR SALE. 

David Brown 1TD30 Trackmaster BULLDOZER, 
manufactured 1952; tracks need attention, but 
otherwise in good condition; £500. 

C.P.T. COMPRESSOR, 2-tool machine, mounted on 
2-wheel chassis, and powered by Ruston Diesel 
Engine, working order, £120. 

Dinkum Digger Major EXCAVATOR and Power 
Shovel, manufactured late 1958, three Excavating 
Buckets, and whole machine in very good 
condition, £1,750. 

Further details from: 
GROCOCK AND DAY (PLANT HIRE), LTD., 


Rowsley Street, Leicester. Tel. 36566 (3 lines). 


ANTED, all types Lorry-mounted and Self- 


propelled CRANES.—Full details of price required 
and location to WILLIAM TAYLOR (NORWICH), LTD., 
Horsey Toll Aijirport, Stanground, Peterborough. 
Telephone: Peterborough 4389. 


WO Excellent Priestman GRABS, been little used, 
sizes 12/10 cu. ft. and 15/12 cu. ft., £125 each. 
Photograph on _ request. — NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. 
LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 
modern machines.—2 Burtons Road, Hampton 
Hill, Middx. Tel.: Teddington Lock 1138/9. 


OR HIRE, Barber-Greene junior, new 1957 
and Barber-Greene Major, new 1959. — FRED 
WATKINS (ENGINEERING). LTD.. Coleford, Glos. 


OR SALE, Modern Euclid C6 Crawler TRACTOR. 
B.G. PLANT (SALES AGENCY), LTD., Watling- 
ton, Oxon. Watlington 44. 


NEAL’S (PLant Hire) L” 


SERVE THE SOUTH 
immediately available for hire on the 
South Coast: 


Excavators, Tracto-Shovelis, 
Mobile Compressors, 
Fer Mobile Cranes, 
10 3 ¢.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc 
All enquiries promptly dealt with 
Phone - = Chichester 3777-8-9 


ott an ROLLERS 




























BOMFORD & EVERSHED LTD. 


SALFORD PRIORS, EVESHAM, WORCS. 
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OR SALE. : 
2-ton Neal MOBILE CRANE, 30ft. Jib, Ruston 
Diesel Engine, pneumatics. 

1'2 cu. yd. and 1 cu. yd. Johnson Diesel DUMPERS. 


Overhauled. 

Two oe 16 Spencer-Hopwood BOILERS, fully insured, 
1 Ib. 

N.C.K. 304, 34 cu. yd. Dragline Equipment. New 1954. 
Excellent. 


KL44 MOBILE CRANE, 40ft. Jib, 
pneumatics. 

Ruston Diesel LOCO., 2ft. gauge, 25/30-h.p. Engine. 

Larssen and Appleby-Frodingham STEEL PILES, Nos. 
1, 2, 3 Sections. 

TRENCH SHEETS, 12ft. 

2-ton Neal N CRANE, 20ft. Jib, reconditioned engine. 

4in. Johnson Portable Diesel PUMPING SET, recond. 

34yd. Weatherill Hydraulic LOADING SHOVEL. 

10-ton and 20-ton PORTASILOS. 

19RB EXCAVATOR, 10200 Series, Dragline Equipment. 

No. 7 McKiernan-Terry PILING HAMMER, with leg 


guides. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


“ANTED FOR CASH. 
19RB, with Skimmer, Backacter and/or Dragline. 
5/7-ton Fully Slewing TRUCK CRANE. 
6/8-ton Diesel modern ROLLERS. 
WILLIAM R. SELWOOD, 
Chandler's Ford, Hants. 
‘OR SALE, °%4 cu. yd. Smith 21 EXCAVATOR, 


_ Gardner Diesel Engine, fitted with Backacter 
Equipment, new 1948, nice machine.—WILLIAM G. 


Diesel Engine, 


LTD., 
Telephone 2981. 


SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 
ANTED, Heavy Duty Double Rope DIGGING 


GRAB, '2 cu. yd. capacity.—Lowest price and 
where it can be inspected: M.R.Q. CONSTRUCTION 
Co., LTD., Stampstone Street, Oldham. Telephone: 
MAIn (Oldham) 8011/2/3. 

URPLUS PLANT for SALE.—Coles Diese! Electric, 
on Thornycroft chassis, Leyland 600 Engine 
fitted, in good condition, £1,500. Neals 8cwt. CRANE, 
£50.—ARNOLD D. HOYLE, LTD., Marshfield Works, 
Bradford, S. ‘Phone 72727. 


ANTED TO PURCHASE, 
and 8-ton ROLLER. 


in good condition. 
Write Box P.2877, ‘‘The Contract Journal.” 


Diaphragm 
Pumps 3 
SALE or HIRE y/ 


All types and 
capacities available 


DUKE & OCKENDEN L"?. 


28 Victoria Street, London, S.W.!. ABBey 6338 
Works : Littlehampton. Phone: SIX 


BTD6 Drott 
Both machines 


SHOVEL 
must be 















“Series, with Dragline, good tracks. 


LANT FOR SALE, . 
Four 10RB EXCAVATORS, choice of equipments, 
From £1,150 each. ; 

Three Greens 8-ton ROAD ROLLERS, driven by Ford 
4D Diesel Engine. From £1,150 each. 

Three Greens 7!2-ton ROAD ROLLERS, driven by 
Ford 4D Diesel Engine. From £1,100 each, 

One Wallis-Steevens 8/10-ton ROAD ROLLER, driven 
by National Twin-cylinder Diesel Engine, £1,350, 

Two Caterpillar D4 TRACTORS, 2T Models, Hydraulic 
Angledozing Equipment, £725 each. 

One TDO9 TRACTOR, International, Hydraulic Angle. 
dozing Equipment, £725. 


Eight Millars-Bamford 8 cu. ft. capacity Portable 
Diesel ASPHALT MIXERS, unused. Price on 
application. 

One ; cu. yd. Muir-Hill DUMPER, fully reconditioned, 
500. 

One 1 cu. yd. Road Machines DUMPER. Price on 
application. 

Two 34 cu. yd. Road Machines DUMPERS. Price on 
application. 


One Perkins P4 DIESEL ENGINE, £100. 
One L.T. Double Drum WINCH, ex D7 Tractor, £125, 
One a BUCKET for 19RB, fully reconditioned, 


One Record TOWER CRANE, 40ft. high, 4cwt. at 
34ft. radius, almost new, £1,000. 
HEAVER'S PLANT_ HIRE (CHICHESTER), LTD., 
Shopwyke Road, Chichester 2928. 


R~“°2 ROLLERS.—Aveling-Barford GC6, new 1954, 
with Cab and Sprayers. Aveling-Barford MD8/10, 
with Lister 3-cyl. Diesel Engine, Price 2-tine Scarifier, 
Awning and Sprayers. Fowler 10-ton Diesel, with 
Allen 2-tine Scarifier, Awning and Sprayers, Buffalo- 
Springfield Tandem 6/8-ton, with Perkins P4 Diesel 
Engine, Cab and Sprayers. Aveling-Barford SOcwt., 
with Ruston 2YB Diesel Engine, Sprayers. Green 
Petrol Footpath, 30cwt., 1954. All in stock Sleaford. 
A. M. COLE, Eastgate, Sleaford, Lincs. 
OR SALE, HDSG TRACTOR-SHOVEL, 1955, with 
Cab, good working condition. Also 10RB, 5000 
Both machines 
ready for work.—'Phone Viking 2486. 


SHWORTH 3-ton WEIGHBRIDGE, size of platform 
Sft. x 4ft. £55. — NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. 


VELING-BARFORD SOcwt. Diese! ROLLER, year 
1947, £325.—GENERAL ROADWORK, LTD., 
Mitcham Road, Croydon. Tel.: Thornton Heath 6989. 











CONCRETE SKIPS 


o 





BOTTOM DISCHARGE and [TIPPING TYPES 


M. E. ENGINEERING LTD. 
457 FINCHLEY RD., LONDON. N.W.3 
HAMPSTEAD 7481-2-3 











COMPRESSORS 


New 2-Tool Portable & Mobile WRI20 ‘ Rotary ’’ Compressors 
available for immediate hire. 


METAL UNION (PLANT) LTD. 


75 Victoria Street 


London -: S.W.1I 


Telephone: Victoria 4868/9 





Members of the 










Lorry Mounted 
Crane 


Association 


W CRANE HIRE & TRANSPORT DIVISION. 


Country-wide Service 


* All capacities to 25 tons 
* Jib lengths to 120ft. 
* Fly jibs to 30ft. 


Fleet entirely Lorry Mounted 

















| - MARYBONE - LIVERPOOL - 3 


- 5) w3/ 


*: 


* Va 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 








(CONSTRUCTION), LToD. 

OFFER FOR HIRE 

NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 
from 24/60ft., heavy duty pneumatics. 

NEALS 2-ton MOBILE CRANES, mounted on 
pneumatic tyres or crawler tracks. 

JONES KL44 3/4-ton capacity CRAWLER-MOUNTED 
CRANES, 24ft. Channel to 40ft. Lattice Jibs, with 
10ft. Jury Jibs. 

JONES Super 40 2-tan covaciey ene MOUNTED 

w n 
or capacity LORRY- 


EAGRON 


COLES and ORAIN  5/25-ton 
CRAWLER-MOUNTED 
CRANE, fitted 80/100ft. 
21/14 cu. ft. capacity, Diesel-powered, high or 
DUMPERS, Diesel, '2/4'2 cu. yd. capacity. 


MOUNTED | CRANES. . 

ton capacity 

LIMA Bie. Jib with Hitch Gantry. 
irst-class condition. 

CONCRETE MIMERS, 5/3'2, 7/5, 10/7, 14/10 and 
standard discharge, with Integral Weighgear and 
Hand Scrapers. 

COMPRESSORS, Lorry-mounted and Portable, with full 
equipmen 


ANT QUEEN. “Diesel MOBILE HOISTS, 7/10cwt. 
capacity, rail as required. 

EXCAVATORS, 10, 19, 24, 33 RBs and N.C.K. 304 
with all equipments. 

40ft. HANGING LEADERS for 19RB or 22RB 
Excavators, complete with all necessary fittings. 

DROTT and ALLIS-CHALMERS HDSG TRACTO- 
SHOVEL 


Ss. 
CATERPILLAR and parsTot. TRACTORS, all 
j.c.B. and DINKUM DIGGE 
ROLLERS, 6%cwt., an ‘to 1S oe capacity. 
SHUTTERING, SCAFFOLDING, OPS, ROAD- 
FORMS, etc. 
and C.P.0.A.C. CONCRETE PLACER 
EQUIPMENT. 
BAR BENDERS and CROPPERS, 
drive. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, 
Telephone: ABBey 5152 (4 lines). 


KINGSTON MACHINERY (SALES) LTD 
OFFER FOR SALE 


RUSTON 10RB EXCAVATOR, 7796 
Series, Skimmer and Backacter Equip- 
ments 
DUMPERS, 
reversible 
Diesel Engines 
MIXERS 
STOTHERT AND PITT 10/7, 
Diesel Engines, 1957 machines 


sizes. 


Diesel and Electric 


s.W.1. 


3yd. 
seats, 


MUIR-HILL 
new 1954, 


10B, 
Fordson 


Lister 
. £275 
STOTHERT AND PITT 14/10, Lister 
Diesel Engines, 1957 

WINGET 5/34, Lister Petrol Engine 


Further Details : 


KINGSTON MACHINERY (SALES) LID 


TWICKENHAM ROAD, 
HANWORTH, MIDDX. 


Telephone: FELTHAM 4084/5 


PUMPING SLUDGE ? 


you rr ed @ 


MUD Wa 


WHI apy. emt 


Nd eae 





Yates PLANT REGISTER, LTo. 

OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 

10RB, 19000 Series, any one equipment, very good 
condition, £1,950. 

10ORB, 13400 Series, Skimmer and Backacter, £1,050. 

PRIESTMAN Wolf IIIA, Skimmer and Backacter, 1951, 
good working order, £850. 

19RB, 21000 Series, Skimmer and Backacter, in 


good working order, 
ments available. 
19RB, 18000 Series, 


£3,450. 
22RB, 16000 Series, 
order, £3,300. 
22RB, 17000 Series, F/S, Dragline or Backacter, in 
good working order, £3,600. 


£3,900. Alternative Equip- 
Dragline, good working order, 


Dragline, in good working 


NCK304, F/S or Dragline Equipment, July, 1955, 
very good condition, £3,550 
sone, ae Series, F/S and Dragline, overhauled, 
3 


38RB, 13000 Series, Dragline, £5,000. 

43RB, 18300 Series, Dragline and F/S, new August, 
1954, very good condition, £9,250. 

LIMA 1201, Dragline or F/S, 4000 and 32000 Series, 


£5,000 and £8,000, 
S4RB, 22000 oe 1958, excellent 
condition, £18,7 
FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


‘OR SALE, Gin. Sykes Centrifugal 
by Lister Twin Diesel, 


respectively. 
Dragline, 


mounted on four steel 


excellent condition.—LAWFORD PHILLIPS, LTD., 
Orme Street, Dalehall, 


Telephone 88451. 


RB. 33 EXCAVATOR 
AND D.8 TRACTOR 


Ruston-Bucyrus 33RB Diesel EXCAVATOR, 
with Face Shovel Equipment, Serial No. 
14596. Late 1951 £5,250 


Caterpillar O8 TRACTOR, Model 2U, with 
Hydraulic Angledozer and Power Control 
Unit, Serial No. 16024, 1953 ... £5,000 


CROWBOROUGH BRICK CO. LTD., 


CROWBOROUGH, SUSSEX 
Telephone: Crowborough 43 


aT TAs eae 


Reconditioned & Guaranteed 


CATERPILLAR TRACTORS 
D4. D6. D7. D8. 
also 
SCRAPERS 
AND DOZING EQUIPMENT 
and full range of spares 
§ DERBYSHIRE TRACTOR SERVICE LTD. 
“hy” —s BRIMINGTON RD. NORTH 
WHITTINGTON MOOR CHESTERFIELD. 
Tel: CHESTERFIELD 3167/8 & 4235 Grams. “ SERTRAC CHESTERFIELD.” 


LOW LOADING & 
UTILITY VEHICLES 





PUMP, powered 


wheels. — WILLIAM G. SEARCH, LTD., Whitehall 
Road, Leeds, 12. Tel. 639081 (10 lines). j : 
OR SALE, 24RB 4VPHN Diesel FACE SHOVEL, 


Bursiem, Stoke-no-Trent, Staffs. 





LOGGETTS PLANT HIRE. — For COMPRESSORS; 

TRACTORS; DINKUM DIGGERS; DOZERS; CALF- 
DOZERS;: — ROAD ROLLERS; FLOOR 
CENTRES; PROPS; PAINT SPRAYERS; 
MOBILE site. OFFICES: wus S; HOISTS, 8/15cwt.; 
ROADFORMS, Sin. to 10in., Light and Heavy 
Section. All CONTRACTORS’ » long or short 
HIRE — 2 Burtons Road, Hampton Hill, Middx. 
Tel.: Teddington Lock 1138/9. 


WELOING PLANT 


Also: 
COMPRESSORS. 
MOBILE CRANES. 
LIGHTING PLANTS. 
RYE-ARC, LTD., Plant Hire Division, 
Silvertown Works, North Woolwich Road, London, E.16. 
"Phone: ALBert Dock 4381 (10 lines). 


CRANE HIRE in the South-west: Latest type 
Mobile and Crawler Machines. Max. lift 12 tons. 
jib lengths to 7Oft. or GOft., with 10ft. Fly jib. Hire 
or Contract.—GRANGE PLANT, Eee Honiton, Devon. 
Telephone: Broadhembury 330-355 


OR HIRE.—Available intnadiaheto. 
genuine American 


fitted with 





1201 LIMA, 
100ft. Crane 
Boom, Back Haul Gear, Bridle, etc., and in first-class 
condition. —- PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


SOR HIRE in Leicestershire and “iediee qnentiens 


Coles and Hydrocon MOBILE CRANES and J.C.8. 


EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Syston 2932/3. 
OR SALE, Onions 4yd. SCRAPER, 8M4/379. 


KINGS NORTON EXCAVATORS, LTD., Dormston 
Trading Estate, Burton Road, Upper Gornal, near 
Dudley. Tel.: Sedgley 2513. 


IL-FIRED Saddie Tank Steam SHUNTING LOCOS. 
0-4-0, standard games, 16in. stroke: One Hudswell 

and Clarke; one Bagnal 
Write Box P.2872, 


sethe Contract Journal.” 





WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates — For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone : TOTtenham 0401/8 


MECHANICAL ENTERPRISES LID., 


DORKING ROAD, Gomshall, Surrey. 


PLANT FOR HIRE 


LAND-ROVERS - DUMPERS, } or I cu. yd. 
CEMENT MIXERS - TIPPERS, 5 or 7 ton 
TRACTORS WITH FORE LIFT 
TRUCKS, LONG OR SHORT W/B 
VANS, 5 cwt.—2 ton 


MECHANICAL ENTERPRISES LID., 
DORKING ROAD, Gomshall, Surrey. 
Phone: Shere 204 
























PLANT HAULAGE OF EVERY DESCRIPTION 
CATTERMOLES (Transport) LTD. 


79-89 PENTONVILLE ROAD, LONDON, N.! 





TERMINUS iCOl 
(7 lines) 


* 
ESTABLISHED 
OVER 
100 
YEARS 
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| 
TIMKG eee This compas om yee power to 
Sey Mee % 








UNBEATABLE FOR 
PROTECTION and PRICE! 


P.V.C. 
WEATHERPROOF 
WEAR FOR 
WORK THIS 
WINTER 
LONG COATS 
JACKETS 
TROUSERS 
LEGGINGS 
SOU’WESTERS 
RUBBER KNEE 

CALF AND THIGH 
BOOTS ' 


wT 


FOR EVERY TRADE dig up roadways 
HEAVY MELTON 
CLOTH 


oo L Shoulder Lined, 
= Fully Lined or 
ay = Leather-trimmed. 


DUFFLE — 


LONG, WITH OR WITHOUT HOOD . 


DUFFLE JACKETS 


WITHOUT HOODS 

In Heavy Melton and 
Kersey cloth or camel 
hair type. Shower- 
proof, double-lined 


shoulders. gives you power 
oe ee hs lo ee oe on the spot with 


HUGE STOCKS ALL SIZES | a working pressure 
IMMEDIATE DELIVERY ALL LINES? = ° PS 






ie “HYMATIC 
install catseyes’ 
| Hymatic-Hydrovane ‘ yet it can be wheeled 
| f by one man only 


Mobile 
Compressor 
Type 98P100 





Write or phone for full lists and prices to | nT ni C 
| Write for leaflet HEC. 648/122 to 
TIMEG LIMITED | The Hymatic Engineering Company Limited, Redditch, Worcs. 
338-341 Upper Street, N.! 
Telephone: CAN 8335-8 
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Judge for 
yourself- coe (et 


TBROLL, 


EC I iy ae ce) ROLLER 
BRITISH REGD. TRADE MARK 


is tons better 




















Narrow pyramid 
of affected area 


UT ail bg 
dense to 
depth full depth 






Wide deep pond of : 
moving materials 






Tons better because you get deeper, more uniform compaction 
of sand, gravel, ballast, asphalt, tarmacadam and dry mix 


A concrete with achi nl i e wei 
The Vibroll 42 RD above is the latest in the S & P a machine only a fraction of the weight of a 


range of vibrating rollers. Powered by an 18 B.H.P. dead-weight roller. 
twin cylinder, air-cooled diesel engine, it has rolls 
PF SEE IE SOE LOE A Se The diagrams above emphasise the basic advantage of the 
operator’s cab is one of several optional extras. : 7 : ; 
Vibroll dynamic force roller over the conventional dead-weight 
roller. Compaction carried out with a dead-weight roller 
decreases rapidly with depth; the vibrating roll of the Vibroll, 
Other Vibroll dynamic force rollers range from the however, creates a wide, deep volume of moving materials 
11H trench model to the 72T trailer model and 
include those illustrated alongside. 
1. Hand Propelled Roller 24H. 4 cwt. Roll 21” sail 
diameter by 24” wide. Re Ht 
HH Hh} util 
2. Power-propelled Hand Guided Roller 28W. __|{|||||||| 
6} cwt. Roll 224” diameter by 28” wide. WHT 





which ensures uniform compaction to great depth. 





3. Trailer Roller 54T. 30 cwt. Roll 30” diameter | 
by 54” wide. 
| 
' 





i 


STOTHERT & PITT LIMITED - BATH - ENGLAND 


LONDON OFFICE: 38 Victoria Street, S.W.1 
MIDLANDS OFFICE: Lightning Way, Alvechurch Road, West Heath, Birmingham 31 





SP 100 
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AERO- hmm ore 
START 


aS 7 s 
Exhibition 
STARTS DIESELS INSTANTLY 


Get regular combustion at once—even on the 
coldest morning. Spray Aerostart from the 
pressurised tin directly into the air intake 
whilst the engine is being cranked. Aerostart 
prolongs battery life and gives a knock-free 
start.A16/6d.tin gives up to 100starts depend- 
ing on the size and condition of the engine. 
Also suitable for petrol engines. ~ 


[------------ 


| MATERIALS AND 
| EQUIPMENT 


| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| Tete. ctee cenee sane ss area sents ete seen een aed 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 


os 


Supported by The Midlands Federation of 
Building Trades Employers 





Castle Bromwich, Birmingham 
14th to 24th June, 1961 





FORTHCOMING EVENTS 
Building & Public Works Exhibition, Bristol, 13th - 23rd June 1962 
(Covering 40 acres, Demonstration Area 84 acres). 


Building & Public Works Exhibition, Chester-le-Street, Co. Durham 
dune 1963 
(Covering 30 acres, Demonstration Area 6 acres). 






Available from your Local Garage, MotorFactor — 
or Wholesaler. 


Nae 
SAME UMD WW HOME 


\ 


ttt 


& a" 


REDUCED MAINTENANCE 


Enquiries:— J, SANDLER 


20 JOHN STREET, SUNDERLAND 
Telephone: Sunderland 58939 










Pegson Marlow I}” and 2” Centrifugal Self-Priming Pumps can 
now be supplied with American Briggs and Stratton engines. 
Decreased engine weight gives greater portability, simple design 
reduces maintenance to a minimum and, because of lower pro- 
duction costs, prices are considerably cheaper. It’s a fact that 
Pegson Marlow Pumps are just the job if you require a small, 
compact, lightweight unit — they give so much for so little. 
Write now for full details and illustrated literature. 


MARLOW 





self-priming centrifugal pumps 


...and, of course, 


aha ea WOW- cacailable wit HUCQUN HON 


a first choice are still 

Built within the Bentley Group by : 

PEGSON LTD. - COALVILLE - LEICESTERSHIRE - Telephone: 1234 (10 lines) 
London Office: Iddesleigh House, Caxton Street, $.W.1. Telephone: Abbey 2373 

Scottish Uffice: 7 Lister Road, Hillington Industrial Estate, Glasgow. Telephone: Halfway 1800 


retained 
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SOME EXAMPLES OF 
| FINE TIMBER BUILDINGS 


Dawson 





S CLASSROOMS AT FAIRFORD FARMOR’S SECONDARY MODERN SCHOOL. 
Photograph by kind permission of The County Architect, Gloucestershire County Council. 





TIMBER FRAMED FACTORY CANTEEN. 


Photograph by courtesy of Thomas HarringtonzLtd., Hove, Sussex. 





Were e TEMPORARY SERVICES BLOCK 150’ x 30’ FOR SALISBURY CATTLE MARKET. 
Photograph by courtesy of The City Engineer, City of New Sarum. =~ 


Full details of these buildings, and all Thorns PRE- FABRICATED BY 


building systems, are shown in their New 
Catalogue which is unique, in that it gives at H QO R N § 
a glance, sizes, prices, plans and specifications. 

It is available, free, to bona fide enquirers. 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 


_Telephone : Bexleyheath 002! (10 lines), Established 1896 
BD655 
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We haven’t space 
here to tell you 
all about the 
Universal Divers 
underwater 
service ...so why 
not write to us at 
40 North John St., 
Liverpool 2, for 
your copy of our 
new brochure? 





WEST 


THE CONTRACT JOURNAL 








SALES AND 
SERVICE 
CONTRACTORS 
PLANT 


: DISTRIBUTOR 


* DEMONSTRATION 
* PART EXCHANGE 
* HIRE PURCHASE 


hp 


eee 


SHILTON, LEICESTER: 


Phone: EARL SHILTON 2210. FOR EARLY DELIVERY 















October 20 1960 





For Surveying Equipment 


contact * 


CHADBURNS 


Permanent display of levels and 
theodolites and surveying instruments 
by all leading British and Continental 
manufacturers in extensive 

Optical Showrooms. 


Chadburns are appointed Area Stockists for 
ZEISS - Western Germany 

KERN - Switzerland 

STANLEY - London 


and North of England agents for: 
SURVEY & GENERAL INSTRUMENT 
CO. LTD - LONDON W.C.1 


LEVEL AND THEODOLITE REPAIRS A SPECIALITY 


CHADBURNS (.iverroo.) LTD 
31 Brunswick Street, Liverpool, 2. 
Tel: CENtral 4844 
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THE NEW JOHNSON 3-YD/1-TON DUMPER WITH REAR WHEEL DRIVE 
— You et % Unique Articulated Chassis giving excellent stability without spillage. 
% Heavy duty Ackerman front wheel steering. 
% Highly manceuvrable. 


3 0 mM u ch % Powerful Petter AVA.1 air-cooled diesel engine. 
% 3 speed and reverse gear box with reverse protector. 
% “ PowerGrip” constant mesh totally enclosed drive. 
more % Clean discharge from self-tipping and self-returning two position skip. 
% High ground clearance combined with low loading height. 


% Designed for easy and low cost maintenance. 


for your % Service and spares within 24 hours. 


money .. ... With a 
JOHNSON 


DIESEL 










or 


Telegrams : ‘Machinery’ Stockport. 


D C. H. JOHNSON (Machinery) LIMITED STOCKPORT CHESHIRE 
. QUALITY PAYS | _ telephone: stockport 2642/5. Telex 66-297. 





FOR DUMPERS MUD PUMPS CENTRIFUGAL PUMPS POWER RAMMERS POKER VIBRATORS SCREED VIBRATORS FIXED AND MOBILE CONVEYORS 
London Sales and Service Depot: 38/44 Lower Richmond Road $.W.14 Tel: PROspect 7671 Scottish Sales and Service Depot: 119 Whitefield Road, Govan, Glasgow S.W.1 Tel: Govan 2701 


SALESMEN 


Due to continual expansion we are seeking the services of a first-class 
Representative to operate from each of the following centres :- 


Il. NEWCASTLE 
2. DERBY OR NOTTINGHAM 
3. BIRMINGHAM 
4. BEDFORD OR CAMBRIDGE 


Each area supported by local stocks, spares and service, Salary, Commission, Expenses, Car 


and Pension Scheme. 
Our wide range of products includes Dumpers, Rammers, Pumps and Vibrators, etc., and we 
have several new machines under development. 

Please reply in writing stating experience, current earnings and indicating the area for which 
you wish to be considered to:— 


a 


The Sales Director, 
C. H. JOHNSON (MACHINERY) LTD. 
Adswood, Stockport, Cheshire. 





oe a A SS A eS A, RR Ae A EU A ae a 


Ct dena 
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MoBILE 
ieee kc 


43—) TON LOW LOADER TRAILER 


Fitted with Warner Electric Brakes on rear wheels 


LORRY 

MOUNTED 

CRANES 
available 





As supplied to Uxbridge Borough Council for general use on 
Parks, etc., Coupled to Ford Dexta Tractor. 


Length of Body - - - - - 1’ 
Overall Width’ - - - - - 7° 
Height of Platform . - - : > 


7 
8 ” 


Pick-up Hitch, adjustable for Tractor or Road Vehicles. 
Basic Trailer £80 


This Low Loader has been tested and found ideally suitable 

for carrying Tractors, Mixers, Compressors and all sitework, 

also available is our special trailer for carrying the New Type 
18/12 Mixer with the 6ft. 24 inch Platform width. 


M in Depots: , 
Rotherham 78481 London GROsvenor 1422 R. H. HEATH & Co. Ltd. 


Stockton 65101 argivernampten 2501 TRUMPERS WAY, HANWELL, W.7 


Newcastle-on-Tyne 213577 Scunthorpe 3353 : Eali 
2521 Cardiff 25538 Chesterfield 4908 SE OD oes 











THE MUCKYPUMP DIAPHRAGM PUMP 


THE PUMP THAT REALLY PUMPS MUCK 





PETROL 
DIESEL 
ELECTRIC 





The illustration shows a 2” 4 wheeled 
Trolley mounted unit, but a High: Speed 


towing model is available. 


The GREENWICH 
PLANT DEPOT 


LONDON S.E.10 = Tel: GREENWICH 6333-4-5-6 


. 





129-143 WOOLWICH ROAD: - 


October 20 1960 THE CONTRACT JOURNAL SUPPLEMENT 


DOORS 


straight off the shelf 


from ample stocks to 


your building site 


FROM THESE THREE CENTRES 


YORKSHIRE Whitley Street, Bingley, YORKS. 
Phone: Bingley 4401 (5 lines) 


BIRMINGHAM Love Lane, Aston, BIRMINGHAM 
Phone: Aston Cross 3291 (3 lines) 


ESSEX London Road, Grays, ESSEX 
Phone: Grays Thurrock 4774/78 


MAGNET 


JOINERY LIMITED 


CAN DELIVER WINDOWS AND 
DOORS ANYWHERE IN THE COUNTRY 


THE MAGNET WALL CHART 
Doors—Door Frames—French 
Frames—Wings and 
Vestibule Frames—Standard 
and Stock Windows—Sp/lays 
and Circular Bays—Bay 
Window Details. 


FOR STANDARD DOORS AND WINDOWS CONTACT MAGNET JOINERY LIMITED 
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————— eee — 
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ADINKUM DIGGERS od 
ee A oe 

| MAJOR - 

L ee Ph 


ESSEX f= 
DISTRIBUTORS | 7 







if We work ’ 
Under Water 


Oo 








SURVEYS - CLEARANCE WELDING 


th ae E al | CUTTING - CONSTRUCTION 


MAINTENANCE 
(PLANT SALES) LTD ; 
Teas | Teams of expert diver engineers with specialised 
3} iy 3 N T ) t) it 1} P 3 S S a D4 e } equipment are on hand to operate anywhere tn 
, rf? | the United Kingdom ... or the world. Write 
Kes | for full details, or put your probiems direct 


; Telephone BRENTWOOD PARROTS Y 


Diving Equipment, Welding Generators. 
Compressors and other plant for HIRE. 


| UNDER WATER WELDERS 
o %@ REPAIRERS LTD...’ 
ROATH BASIN + CARDIFF’ ' 


Telephone: 29631-2-3 (After Hours: Gobion (Mon) 200 or Penarth 58131 
Scottish Office: 3 Royal Street, Gourock, Renfrewshire 
Telephone: Gourock 31635 











HUBERT C. LEACH LTD. 


“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMENT 


FOR 
SALE 





AIR PUMPS COMPRESSORS FROM 70 TO 650 C.F.M. 


ARMSTRONG-WHITWORTH PNEUMATIC TOOLS AND ACCESSORIES 
write For veTaiLs: HUBERT C. LEACH LTD., HIGH STREET, CHESHUNT, HERTS. rei: wauttam cross 25161 (5 LINES) 
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By comparison with 
cranes of other types 
and similar performance 


The Dillerd 
Lleciric Derrick 


has inherent advantages of considerable value ... 
LOWER FIRST COST 

MUCH LOWER RUNNING COSTS 
NEGLIGIBLE MAINTENANCE COSTS 


NO ROAD COSTS The photographs have been selected to show 


how Butters Derricks can be put on any site 


ERECTION & DISMANTLING ace simple ans rane 
HIGH SPEED OF OPERATION wis compiece sex 
LONG LIFE and ease of control 
CAPACITY & JIB LENGTH co ccquicemens: 





Butters Brose Co Ltd. 


MACLELLAN STREET, GLASGOW, S.|I. 
Telephone: IBROX 1141 Telegrams : ‘‘ BUTTERS, GLASGOW” 


AND AT LONDON BIRMINGHAM NEWCASTLE 
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ie VIBRATING TANDEM ROLLERS 





HIGH COMPACTING POWER 

LOW OPERATING COST 

WELL PROVED THROUGHOUT EUROPE AND IN 
MANY OVERSEAS TERRITORIES 

TWO MODELS AVAILABLE. 





®. 










SPECIFICATION 
TYPE 20.0 TYPE 25.0 

Working weight 4400 Ibs. 9500 Ibs. 
With water ballast 5000 Ibs. 11000 Ibs, } 
Rolling width 353” 434” 
Outside turning rad. 10’ 14’ 
Total height 34’ s’1" 
Total length 9’8” 126” 
Total width 38” 47” 


air cooled diesel engine electrically started 
spring adjusted scrapers _vertically directed vibrations 


hydraulic steering 


RGA TR ERTL 
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e ‘e, on oy oF 
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BURLINGTON WORKS, 
-now available for first time from sole U.K. Agents Na aL 


0) ee 
(EQUIPMENT) LTD. Tel ELGar 6777 (4 lines) 





Serving CONTRACTORS and 
MUNICIPAL AUTHORITIES 


IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 







PLANT HIRE 


Available For Long or Short Term Hire 


Cranes: Coles 5 ton and 22RB 


Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 







Bulldozers: Bristol 25, D4 with Scraper 






Digger: Dinkum Major Digger 


Loaders: Muir-Hill 2WL Loader with | cu. yd. 
Bucket 







Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 


Pile Driver: Delmag DS 
Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 









Pneumatic Concrete Placer 


B. E. GONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 
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DIESEL 


ENGINE 


Specify Lister Power for ALL your machinery 
*% Designed and built for trouble free 
running in all climates. 
Lister reliability 


% TRADITIONAL ease of starting 
% Extended life between overhauls 
* All ratings in accordance with British 
Standard Specification 649 OLYMPIA 
14-19 NOV. 1960 


* Service available for every site 


Lister Blackstone design and build diesel engines up to 1,500 h.p. 





Dursley, Gloucestershire. Phone: 2371 2 
London Office: Imperial House, Kingsway, W.C.2 om is 
Phone: TEMple Bar 9681 sanent mas 
102 Holm Street, Glasgow. Phone: Central 7604 
R. A. LISTER & CO. LTD. 17a Hogan Place, Dublin. Phone : 66780 & MUNICIPAL 
Lister Blackstone have factories, branches SERVICES 
EXHIBITION 


and representation throughout the World 
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Built in 
the TYPE 4@ 
system of 


Component Construction 


Office expansion is a continuing problem for both 
small and large industrial companies especially when 
capital costs and completion dates are of first import- 
ance. The answer is TYPE 4 —the new range of low 
cost timber buildings which are immediately available 


and capable of fast erection. 


TYPE 4 haveastructural module of 6 4’ and buildings 
can be any number of modules in length and 2, 3 or 4 
modules wide. The internal layout can be planned to 
meet individual requirements, walls can be placed off 
grid to permit a wide variety of room and corridor 
sizes. It is particularly suitable for Dormitories, Club 


Rooms and Pavilions. 


TYPE 4 can be supplied completely transportable 


with 95% recoverability. Erection is simple and 


carried out with unskilled labour. 


Write for Wiustrated Brochure, Design Sheet and Price List 


Drawing Office 
interior at 


LITCHURCH GAS WORKS 


for the 


East Midlands Gas Board 


VIC HALLAM LTD 


TIMBER BUILDINGS DIVISION 
LANGLEY MILL: NOTTINGHAM 


Telephone Langley Mill 2301-7 
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SERVICE & 
Rapid and Efficient 


Repairs and Servicing 
for all makes of Diesel Engines 





tster, 


AUTHORISED SERVICE 
ENGINEERS AND SPARE 
PARTS STOCKISTS 


Convert your costly Petrol Plant to Lister Air-cooled 
Diesel and forget your frost worries. 


NICOL & ANDREW (oncon LTD 


188 Uxbridge Road, Hanwell, London, W.7 
Tel.: Ealing 1088 


PROM 
HAWLEY 


DARTFORD 21166 


TRENCH SHEETING AND STRUTS 
ADJUSTABLE PROPS 
ROAD WARNING SIGNS 
LADDERS — TRESTLES 
DUST SHEETS 
TARPAULINS 
LIGHTWEIGHT STAGING 
“TIRFOR” WINCHES 
BARROWS 

COLUMN CLAMPS 
DRAIN PLUGS 
SCAFFOLDING 

SITE HUTS 





For Non-Mechanical Plant Hire 


40/ HAWLEY PLANT_LTD., 


HAWLEY:ROAD, WILMINGTON, KENT 
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Wb 


FOR HIRE 


| Ae 
Ml Portable 
also cuttucx 

a AT ETE ag Ge Ln 
bl Diesel and Electric 


| EROS 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 408! 
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Aa 


SITE CABINS & OFFICES 


A comprehensive range of sizes is available of all timber 
design — Weatherboard — Tongued and Grooved Board or 
Plywood cladding being optional. 


We also manufacture other types of Sectional Puildings in 
timber and asbestos — steel and asbestos — and all steel — 
including structures to your own specification. 


Write for details to:- 


C & R CONSTRUCTIONS LTD. 


NORTHOWRAM * HALIFAX * TELEPHONE * HALIFAX 68191/2 
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SENSATIONAL PURCHASE OF WIO.Ls 
ENTIRE STOCK OF MOCERN 


AL EL LL LO 


SPACE HEATERS 


(4S. FORCES PATTERN) 


sTual AX FREE Deposit 30/- & 12 weekly payments of 16/9 


% ECONOMICAL — SAPE 
ODOURLESS — SMOKELESS — 
TERRIFIC HEAT — NOISELESS. 


ft COMPACT, BUILT TO LAST, 
* a ~— per hour (approx. 






















































WORTH £30 
SPECIAL NOTICE 





* = UP TO 12,000 
cu. 


%& BURNS FROM jth 
pint min. to 3 pints 
max. PER HOUR (av. 
running cost = 34d. 
per hour). 


w& NO SPECIAL INSTAL- 
LATION REQUIRED. 


& SIMPLE TO OPER- 
ATE, WORKING IN- 
STRUCTIONS SUPPLIED. 

tf COMPLETE WITH 5 SECTIONS "OF 4in. STOVE 
PIPE, COWL, 13ft lenggh of flexible fuel hose 
and lighters not normally supplied with this type 
of heater and worth 42/6 alcne. 

N.B. Runs on any commercial grade Paraffin 

at from 1/4 per gall. 

% Will heat chat Household Garage in afew minutes 
and will then run as cheaply as a small heater. 
Takes up a fraction of the room of a less power- 
ful solid fuel stove. Ex Gov't. Jerricans available 
at 12/6 plus 3/- carr 













This type of heater was'not 
subject to the recent Govt. 
inquiry into certain types 
of Portable Domestic O.! 
Heaters. (It was manufac- 
tured to withstand the 
most rigorous service 
conditions including out- 
door operation. 


STORAGE 
TANK. 
Jerrican 
adaptor with 
control valve 


BOILING 
RING 


Heat 
STOP PRESS — COAL ~~ 

Control! 
PRICES UP OIL PRICES Regulato: 


DOWN . 
Makes this| heater more fantastic value 
than ever. Over 5,000 in use throughout 
the country. Ideal for Garages, Work- 
shops, Farmers, Builders, Canteens etc 
Especially suitable for buildings where 
there is a constant loss of heat. 


Send for illustrated ieofiet or see Demonstration Model at Edgware. 
Obtainable only from: 


D. MULLARD & CO.LTD. 


(Open until § o'c. on anna 


(Dept. C.J.42) Erit. Pailways Coods Depo 
Station Koad, Edgware, Middx. EDG. st 








EASY PUMP 


INSTALLATION 





The Mono Pump simply consists of a 
revolving metal rotor which moves a 
seal continuously through a fixed 

stator of resilient material. This unique 
principle of operation results in 
self-priming on suction lifts up to 25 feet 
with constant flow characteristics. 


Its simple construction makes service 
and maintenance duties easy. 


for 
Sewage 
Schemes 


With inherent self-priming and high 
suction lifts of 25 feet, the Mono Pump 
with motor can be installed at, or even 
above, ground level for dealing with 
top water, humus or digested sludge. 
There is no need to fit troublesome 
foot-valves and as an even delivery flow 
is maintained over a wide variation of 
heads, a separate dosing tank to the 
distributor is unnecessary. 


The 


pump 


MONO PUMPS LTD., Mono House, Sekforde Street, London, E.C. 
Telephone: CLErkenwell 8911 Telegrams: Monopumps, ’Phone London 


United Kingdom Branches: Belfast, Birmingham, Bristol, Glasgow 
Manchester, Newcastle and Wakefield. And Overseas: Dublin 
Durban, Johannesburg, Melbourne and Sydney. oe 

. 3t 








October 20 1960 THE CONTRACT JOURNAL SUPPLEMENT 333 





_ by appointment to 
Ground-clearing, hauling, loading, lifting or Public Works Contractors 


lowering the powerful TIRFOR machine gives 
a controlled reversible pull over any distance. 


It can be used anywhere. 
It is carried and operated by one man. 






The shuttering and supporting structure, weigning 364 tons 
were removed by 10-135 machines. 


THE TIRFOR 113, with a mechanical advantage of 43, 
lifts a ton. 


THE TIRFOR 135, with a mechanical advantage of 85, 
lifts 3 tons. 


; ~ TIRFOR LIMITED 


ONE OF THE SIMM ENGINEERING GROUP 
27 BROOMGROVE RD. SHEFFIELD 10. Phone: 64436 


London: ’Phone, Terminus 6558, Scotland: ’Phone, Kirkintilloch 2468. S.Wales: Phone Bridgend 406]. 
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What ave your site conditions? 





Do you have trouble with trucks, 
dumpers, etc., churning up the site and 
getting bogged down? Do you have to 
waste time and money manhandling 
materials? Do you have too many jobs 
and too few personnel? Do adverse 
weather conditions prevent the movement 
of trucks on your site? 


If so, install the Mono-Rail Transporter 
as did the contractors at the sites 
illustrated. | Mono-Rail Transporters 
never become trapped in mud and 
always leave the ground undisturbed. 
They transport material throughout 
the entire site quickly, economically and 
efficiently. They climb gradients up to 
1 in 9, greater if conditions are favour- 
able. They travel completely un- 
attended, stopping automatically where- 
ever required. They operate successfully 
in the worst weather. 


Fup > 


*The Mono-Rail established on a site in Germany for 
transporting concrete over an otherwise impassable sea of mud, 


OR THIS** 





These are no idle claims. Builders 
throughout the world use Mono-Rail 
Transporters in site conditions ranging 
from tropical heat to arctic sub-zero 
cold and desert dry to monsoon wet. 
This international recognition is proof 
of the Mono-Rail Transporters’ ex- 
ceptional flexibility, economy and 





| **Concreting house footings and oversites on a 
site in the United Kingdom. 


adaptability. 
~—ds OR, PERHAPS THIS*** 


the >< | on 





MONO-RAIL 
TRANSPORTER 





NEEDS NO DRIVER 
IS UNAFFECTED BY GROUND CONDITIONS 
LEAVES GROUND UNDISTURBED 
CLIMBS 1:9 GRADIENTS 
TRAVELS 100 YARDS A MINUTE 
HAS A VERY LOW OPERATING COST 
IS ECONOMIC ON SMALL AND LARGE SITES 
1S SUITABLE FOR ALL TYPES OF CONCRETING 
IS EASILY AND RAPIDLY INSTALLED For further details about Mono-Rail Transporters, fill in this coupon and 

RIDES ABOVE MUD AND WATER dispatch it to : 


ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 


*** Bridge building in Belgium 


INaMe ..cccsceccrscconcccesesovcesscssccevesovccoscees Socceberessesscocceosoos sesererccccccece eoccevesorcccensose ° 


ROAD MACHINES 


Address sccvccccccccccccccscccsccccesssccccensccrcccsvensvevees Veveceeceeees deencerveresescesersscsecsccooesesce 


CONN OREN NEO R FREER SHEE REO R ES HOHE SER EER EEE P EERO FEE E EES EST EAR EER RODD seeeee seeeensecenecsorre 





WEST DRAYTON* MIDDLESEX Telephone: WEST DRAYTON 3721/6 Telegrams: * ROADMACH,” WEST DRAYTON 
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THE ACTIVITIES OF THE 





ORGANISATION are concentrated 


on all problems concerning chemical corrosion 
and mechanical wear and tear :- 





l CONTRACT WORK 


concerned with chemical engineering; acid proof constructions and industrial finishes: 
floor laying; complete plant design, installation and maintenance; effluent disposal 


and drainage schemes, carried out by our own personnel using Prodorite products. 
Extensive sub-contracts 
in C.E.A. Power Stations 












2 CHEMICAL RESISTING CEMENTS 


and compounds for all types of industrial application. These cements fall into 
two basic categories ; silicate based and resin based; the two combined ensuring 


the availability of a suitable cement to fill every anti-corrosive need. COMENT PROBOR ke vend 
for these power station chimneys 


3 PROTECTIVE COATINGS and LININGS 


to storage and transport tanks and pipelines; for industrial processes ; and 
linings to vessels for foodstuffs, beverages and aviation fuels. Available for 
bonding or spraying on site in a variety of forms. PRODOR-GLAS lined 
cold room tanks 





PLASTICS FABRICATIONS 
4 and RESIN/GLASS LAMINATES 


Rigid P.V.C.; platicised P.V.C.; polythene in welded sheet form for fume ducting, 
tank linings, fans etc; for chemical, plating, pickling and allied industries. Complete 
range of ORGLAS laminates having highest possible chemical and temperature Wie isco 
resistance. Wide industrial applications, including the food industry. "for fume extraction 


5 INDUSTRIAL WALL and FLOOR FINISHES 


including acid resisting and heavy duty types in the form of paviors, tiles, Ce en = 
flags, and insitu, with suitable additives. Also decorative wall and floor treatments CSS SSS SS 
for use in flats, hotels, public buildings, etc. 





, Corrosion resisting floors and walls 
in Acid Pickling shop 





The products and services of the Prodorite Organisation extend from the manutacture and supply of materials to complete 
constructions carried out by the Contracting Department to customers’ requirements. Prodorite products give complete 
protection from atmospheric conditions, chemical corrosion and mechanical wear and tear of any sort. 


SEND FOR YOUR FREE COPY OF THE PRODORITE BOOKLET 


This stiff-cover publication contains 24 pages of invaluable information about the products and services 

of the Prodorite Orgnisation. It includes photographs of actual installation and details of the = 

Prodorite research, development and consultation services. Technical information about individual products 
is also available in leaflet form. Please quote publication reference number: P| 43 


a SSE BO Write to: PRODORITE LIMITED (Chemical Engineers and Consulting Contractors) 
| EAGLE WORKS, WEDNESBURY, STAFFS., or Telephone Wednesbury 182! (10 lines). 


ac. on —s -- 
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DEM AG =<c4avators 





IDeEsicn INCORPORATES UP-TO-DATE FEATURES 

E umination OF OPERATOR FATIGUE 

BMP E CHANICAL WEARING PARTS REDUCED 

AA ccELERATED MOVEMENTS BY HYDRAULIC CONTROL 


GHiooD ALL-ROUND vVisiBILITy 


SOLE UNITED KINGDOM IMPORTERS: 


anal SHOVEES erve:snen evreure 


VISIT OUR STAND 
® OLYMPIA® 
14-19 NOV. 1960 


z e 

a 
PUBLIC WORKS 
& MUNICIPAL 
“SERVICES © 
EXHIBITION 





WOOD PRITCHETT & PARTNERS LIMITED 


30/38 HAMMERSMITH BROADWAY, LONDON, W.6. Telephone: RiVerside 2224/5/6 


Enquiries from the Northern Counties and Scotland through: 
THOS. W. WARD LIMITED, ALBION WORKS, SHEFFIELD. TELEPHONE: SHEFFIELD 26311 
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CONTRACTS 


FAST SUFFOLK COUNTY COUNCIL. 


ENT OF BECCLES ROAD, BUNGAY 
a (A.1116). 











TENDERS are invited for the WIDENING of approx. 
530 lin. yd. of the ABOVE ROAD. rr 
The work, which will be subject to the See 
Conditions of Contract, consists of Bulk Excavation 
- Banks, Kerbing, Lean Concrete Granular Base, 
in el Asphalt Regulating Course and Surfacing, 
Sr eepaths, Drainage, and other incidental works, is 
to be completed by 31st March, 1961. are ee 
Specification, Bills of Quantities an = 
der may be obtained from, and Drawings inspec 
Ten the Office of the County Surveyor on receipt of 
a ‘osit of £5, which will be refunded upon receipt 
a bona-fide Tender not subsequently withdrawn. 
* Tenders in plain sealed envelopes endorsed 


“ Road, Bungay—!Improvement,” must be 

yo by me not later than 10 a.m. on 7th 
1960. 

NOVEM eencil do not bind themselves to accept the 


lowest or any Tender. = © LIGHTFOOT, 
Clerk of the County Council. 


County Hall, 
Ipswich. 


L ANCASHIRE COUNTY COUNCIL. 


BIRMINGHAM-PRESTON MOTORWAY. 
FOLLOWING 








TENDERS are invited for the 


COE eenire Section Contract_No. 2 (Woolston to 


| Park). —— The Construction of 
13 miles of Motorway, including 32 

Bridges and Alterations to Side Roads. ; 
Lancashire Section Contract No. 3 (Winstan ey 
Park-Preston By-pass).—The Construction o 
14.8 miles of Motorway, including 40 
Bridges and ane. oe es 

documents (Bills o uanti 

can ‘be obtained with effect. from 1 oe eee 
Fin gi Comaty Surveyor and Bridgemaster, P.O. 
Box No. 9, County Hall, Preston, on payment vl £50 
for each contract, ea so be made payable to 
i ount ouncil. 
the, Lanceene su onty. be refunded after the receipt 
in each case of a _bona-fide Tender, and rereen [ 
all documents and Drawings supplied. Vonders to, 
received not later than 10 a.m. on Wwe : 


14th December, 1960. 2 
BOROUGH OF TAUNTON. 


are invited for the SUPPLY of the 
UNGERMENTIONED GOODS and MATERIALS for i? 
period of one year commencing on 1st January, 196 
(a) Cement, Concrete Goods. 
(b) Road Sweeper Brushes, Mops. 
(c) Coal and Coke. 
(d) Electrical Goods. 
(e) Galvanised Pipes and Fittings. 
(f) lronmongery, etc. 
(g) Paints, Distemper, Glass. 
(h) Road and Sewer Materials. 
(i) Timber, Masonite and Wallboard. 
(j) Petrol, ae _ Paraffin. 
res an ubes. : 
verae of Conder for each schedule mentioned above, 
with conditions to be observed, can be obtained from 
the Town Clerk, Municipal Buildings, Taunton, to 
whom Tenders, on the prescribed form, enclosed in 
an envelope provided, and endorsed as requested on 
each Form of Tender, must be sent so as to be 
received not later than 10 a.m. on 31st OCTOBER, 


eum K. A. HORNE, 
Town Clerk. 





Taunton. 
8th October, 1960. 


BOROUGH OO F MIDDLETON. 


ROAD CHILDREN’S PLAYPARK— 
LANGLEY ESTATE. 


TENDERS are invited for the CONSTRUCTION of 
the ABOVE-NAMED PLAYPARK, approx. 1'2 acres 
in area. : 

The works comprise Soil r 
of a Tarmac and Asphalt Footway, the Laying of 
Kerbs, Edgings and Flags, Cultivation and Seeding 
of Grass Areas, Construction of a Sandpit, Erection 
of a short length of Chain Link Fencing, and the 
necessary Drainage Works. ‘ 

Drawings may be inspected and copies of the 
Conditions of Contract, Specification and Form of 
Tender may be obtained at the Office of the Borough 
Surveyor, Town Hall, Middleton, subject to a deposit 


BORROWDALE 


Stripping, Construction 


of £2 2s., which will be returned on receipt of a 
bona-fide Tender. oe 
Tenders, endorsed ‘‘ Borrowdale Road Playpark, 


to be delivered in plain sealed envelopes to the 
undersigned not later than Noon on SATURDAY, 
Sth November, 1960. 


The Council do not bind themselves to accept the 
lowest or any Tender. 
F. JOHNSTON, 


Town Clerk. 
Town Hall, 
Middleton, 
Near Manchester. 
6th October, 1960. 


BOROUGH OF STRATFORD-UPON-AVON. 


SEWERAGE AND SEWAGE DISPOSAL WORKS 
EXTENSIONS. 


Civil engineering contractors wishing to be included 
In the list of firms to TENDER for the UNDER- 
MENTIONED CONTRACTS are invited to submit their 
names, together with details of similar contracts com- 
pleted or in hand, stating the values of these contracts 
and the authorities concerned, to whom reference may 
be made, to the undersigned by TUESDAY, 1st 
November, 1960:— 

CONTRACT No. 1.—Sewerage.—Approx. 8,500 
lin. yd. of Concrete and Glazed Ware Sewers 
(diameters varying between Qin. and 36in.), 


improvements to existing Sewers, Storm 
Overfiows, etc. 
CONTRACT No. 2.—Main Sewage Pumping 


Station.—New Pumping § Station, approx. 
65Sft. x 2Sft. x 26ft. deep, and Screen House, 
approx. 2,200 lin. yd. 21in. dia. Cast-Iron 
Rising Main, including Two River Crossings. 
CONTRACT No. 3.—E€xtensions to and Recon- 
struction of Sewage Disposal Works, includ- 
ing Detritor, Four Circular R.C. Tanks, 
Eight Circular R.C. Filter Beds, Prestressed 
Concrete Primary and Secondary Digesters, 
Sludge Drying Beds, Land Treatment Area, 
Recirculation Pumping Station and Admini- 
meen Building, Laboratory and Workshop, 
etc. 
P. C. SMART, M.1.C.E., M.1.Mun.E., 
5 Borough Engineer and Surveyor, 
Municipal Offices, 
Rother Street, 
Stratford-upon-Avon. 
29th September, 1960. 
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CONTRACTS 


CCOUNTY BOROUGH OF HUDDERSFIELD. 


SALENDINE NOOK ESTATE NO. 2: 
STANDIFORTH ESTATE—SECTION 7. 


TENDERS are invited for the CONSTRUCTION of 
approx. 3,500 sq. yd. of PITCHED CARRIAGEWAYS, 
1,300 lin. yd. of Kerbing, 2,900 sq. yd. of Concrete 
Flagging, 350 lin. yd. of 9/1Sin. dia. Sewer, and 
ancillary works. 

Plans and Conditions may be seen, and Forms of 
Tender, Specifications and Bills of Quantities obtained, 
on application to A. L. PERCY, M.I.C.E., Borough 
Engineer and_ Surveyor, High Street Buildings, 
Huddersfield. Deposit £2 2s., refunded on receipt of 
a bona-fide Tender not subsequently withdrawn, and 
the return of all the documents. 

Sealed Tenders, in the envelope provided, are to 
be delivered to the undersigned not later than 10 a.m. 
on_ MONDAY, the 7th November, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

HARRY BANN, 


Town Clerk. 











Town Hall, 
Huddersfield. 
October, 1960. 


BOROUGH OF GRAVESEND. 
VALLEY DRIVE IMPROVEMENT. 


FIXED-PRICE TENDERS, returnable by MONDAY, 
14th November, 1960, are invited for the CONSTRUC- 
TION of about 8,900 sq. yd. CARRIAGEWAY, 
Crushed Stone Base with Bitumen Macadam Surfacing, 
about 1,500 sq. yd. BITUMEN MACADAM FOOT- 
PATH, about 530 lin. yd. of MASONRY and MASS 
CONCRETE RETAINING WALLS, accommodation and 
ancillary works. 

Tender documents from the BOROUGH ENGINEER 


a SURVEYOR, 6 Woodville Terrace, Gravesend, 
ent. 


BOROUGH OF BASINGSTOKE. 
ERECTION OF VEHICLE WORKSHOP AND STORE 
AT CORPORATION DEPOT, BASING ROAD. 


TENDERS are invited for the CONSTRUCTION of 
BRICK or BLOCK PANEL WALLS, CONCRETE 
FLOORS, and other similar work, to Two Proposed 
Precast Concrete-framed Buildings with Asbestos Clad 
Roofs that are to be erected at the ABOVE DEPOT. 

The approx, sizes or the buildings are as follows: 
Building No. 1—120ft. x 40ft.; Building No. 2— 
4Sft. x 40ft. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Borough Surveyor, 
Municipal Buildings, Basingstoke, on payment of a 
£2 2s. deposit, which will be refunded on receipt of 
a bona-fide Tender not subsequently withdrawn. 

Tenders must be delivered to the undersigned, in 
a plain sealed envelope endorsed ‘* Tender for Depot 
Buildings,"" not later than Noon on TUESDAY, 1st 
November, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
L. WOMERSLEY, 
Town Clerk. 








Municipal Buildings, 
London Road, 
Basingstoke. Hants. 


CITY OF PETERBOROUGH. 
CONSTRUCTION OF RUNNING TRACK. 


The COUNCIL wish to _ proceed with this 
CONSTRUCTION, which will be generally In accord- 
ance with A.A.A. Specification. 

Applications are invited from interested contractors 
not later than 27th OCTOBER, 1960, for inclusion 
on the selected list of those to submit Tenders. Details 
obtainable from City Engineer. 

C. PETER CLARKE, 
Town Clerk. 





Town Halil, 
Peterborough. 
October, 1960. 


ABINGDON RURAL DISTRICT COUNCIL. 
MAIN DRAINAGE OF RADLEY. 
A1S/1—CONTRACT 1. 


TO CIVIL ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


The Council invite TENDERS for the CONSTRUC- 
TION of approximately 4,750 lin. yd. of Gin., Qin. 
and 12in. SEWERS, 2,600 tin. yd. of 4in. and Bin. 
RISING MAIN, TWO PUMPING STATIONS and sundry 
ancillary Work. 

Particulars and Specification may be obtained, and 
Plans inspected, at the offices of the Consulting 
Engineers, MESSRS. HOWARD HUMPHREYS AND 
SONS, West Street, Epsom, Surrey, on and from 
Monday, 24th October, until Saturday, 12th November, 
betwean 10 a.m. and 4 p.m., upon payment of a 
deposit of Five Guineas, by cheque made payable to 
the Council, which deposit will eventually be returned 
to each contractor who has submitted a bona-fide 
Tender not subsequently withdrawn. 

Tenders, on the official form, to be delivered to the 
undersigned in sealed envelopes endorsed ‘‘Tender for 
Main Drainage of Radley (A15/1.1),"" but bearing no 
name or other mark indicating the sender, by 
MONDAY, 21st November, 1960. 

The Council do not undertake to accept the lowest 


or any Tender. 
L. F. RADFORD, 
Clerk of the Council. 





Council Offices, 

60 Bath Street, 
Abingdon, 
Berks. 


CHICHESTER_ RURAL DISTRICT 
COUNCIL. 


CHIDHAM AND HAMBROOK SEWERAGE SCHEME. 


The Council invite contractors interested in 
TENDERING on a FIXED-PRICE BASIS for the CON- 
STRUCTION of this SEWERAGE SCHEME to submit 
their mames to MR. Jj. K. LAWSON, F.R.I.C.S., 
Engineer and Surveyor to the Council, ‘East Pallant 
House, Chichester, for inclusion in the fist of approved 
tenderers. 

Contractors thus applying will be invited to complete 
a Questionnaire and return it to MR. J. K. LAWSON, 
F.R.1.C.S., by 31st October, 1960, after which date 
consideration will be given to the compilation of the 
list_ of approved tenderers. 

Tenders will subsequently be invited for this scheme 
only from contractors on the list of approved tenderers. 

The Council do not undertake to give any reason 
for the exclusion of a contractor from the list of 
approved tenderers. 

G. T._ GILES, 


Clerk of the Council. 
Pallant House, 
Chichester. 


10th October, 1960, 
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CONTRACTS 


GOVERNMENT OF ADEN. 
NEW DEVELOPMENT AREA, SHEIKH OTHMAN. 
CONTRACT NO. 1—MAIN DRAINAGE. 
APPLICATIONS are invited from civil engineering 

NDER 


contractors who will be willing to SUBMIT TE 
for the ABOVE SCHEME. 











The works included in the Contract comprise 
approximately 3,500yd. of 30in. diameter Shallow 
Gravity Outfall Sewer, a Sea Outfall 600yd. long. 


1,200yd. of 21in. diameter Pumping Main, 600yd. of 
30in. diameter Main Sewer average 18ft. deep, 500yd. 
of 12in. diameter Sewer average 15ft. deep, Manholes 
and a ematne Station 2Sft. deep. All Sewers and 
the Pumping in will be Constructed using Asbestos- 
“Te werk deetied b 

e work, desig y the Consuiti Engineers, 
MESSRS. JOHN TAYLOR AND SONS, estminster, 
will be carried out under the supervision of the 
Director of Public Works, Aden. 

The site of the works is on the north side of Aden 
Harbour, near the existing township of Sheikh Othman, 
and approximately nine miles by road from Steamer 
Point, Aden. This Contract is the first of several 
which the Government of Aden expects to let in the 
mext 12 months for drainage works In the new 
development area and also in Crater, Aden. 

Tender documents will be forwarded to applicants 
on or about the 31st October, 1960, and Tenders must 
op ghaiee to the Crown Agents by Sth December, 
it is expected that the order to commence work 
will be given early in January, 1961, for completion 
of the Contract at the end of july or August, 1961. 

Applications, quoting reference EC479/16, should be 
submitted immediately to the CROWN AGENTS FOR 
OVERSEA GOVERNMENTS AND ADMINISTRATIONS, 
; ean ae. on an with a cheque 

nker's dra or + Which will be returned on 
receipt of a bona-fide Tender. 


[SLE OF ELY COUNTY COUNCIL. 
EDUCATION COMMITTEE. 


TENDERS invited for the SUPPLY of a Gin. x 18in. 
Capacity HYDRAULIC SURFACE GRINDING 
MACHINE. 

Details and Forms of Tender obtainable from the 
Chief Education Officer, County Hall, March, Cambs. 

Tenders to be returned to the CLERK OF THE 
COUNTY COUNCIL by Noon on TUESDAY, ist 
November, 1960. 


BOROUGH OF 








TOTTENHAM. 
BRAEMAR ROAD/KENT ROAD. 
16 DWELLINGS IN ONE FOUR-STOREY BLOCK. 


Builders wishing to TENDER are requested to 
notify the Borough Engineer, Town Hall, Tottenham, 
N.15, not later than 14th November, 1960, together 
with £2 2s. deposit, refundable upon the submission 
of a bona-fide Tender. Plans may be seen at the 
Town Halli, N.15. 

As soon as possible after the receipt of the deposit, 
copies of the Bills of Quantities, Form of Tender, 
and all necessary documents will be forwarded to 
the applicants, stating the closing date for the receipt 
of Tenders. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


M. LINDSAY TAYLOR, 








7 Town Clerk. 
ee N.15. 
a es _ USCS. af 
BOROUGH OF BROMLEY. 


ERECTION OF FLATS. 


TENDERS are invited for the ERECTION of 104 
nee and 55 GARAGES at TURPINGTON LANE, 
romiey. 

Drawings and Conditions of Contract (R.1.B.A. Form 
specially adapted for the use of local authorities) may 
be inspected upon application to the Borough Engineer, 
Municipal Offices, Bromiley. 

Contractors should apply for Bills of Quantities and 
Forms of Tender not later than SATURDAY, Sth 
November, 1960, to the Borough Engineer. 

When applying for Bills of Quantities, contractors 
should also submit details of similar schemes under- 
taken by them, together with the names of two 
independent persons to whom reference can be made 
concerning such schemes. 

Tenders must be submitted in the envelopes 
provided to the undersigned not later than the date 
indicated on the Form of Tender. 

The Council does not bind itself to accept the 


Sy LIONEL. KAYE, 


a Town Clerk. 
Bromley, 
; Kent. _ a ae asa 
City OF CAR DEP. 


CITY SURVEYOR’S DEPARTMENT. 


HILDREN’S PADDLING POOL, 
VICTORIA PARK, CARDIFF. 


FIXED-PRICE TENDERS are_ invited for the 
CONVERSION of PART of the ORNAMENTAL POOL 
at VICTORIA PARK, Cardiff, into a CHILDREN’S 
PADDLING POOL. i 

Conditions of Tender, Specification, Bil! of Quantities 
and Drawings may be obtained from the City Surveyor, 
to whom application should be made, accompanied 
by a deposit of the sum of £2 2s. Cheques should 
be made payable to the Cardiff Corporation and 
crossed ‘‘Not Negotiable and Co. , 

The deposit will be refunded on receipt of a bona- 
fide Tender or the return of the Contract documents 
by the closing date. 

’ venders will not be considered unless enclosed in @ 

plain sealed envelope endorsed “Tender for Children’s 
Paddling Pool, Victoria Park,” addressed to the 
undersigned at the City Hall, Cardiff, and sent by 
Registered Post so as to be received not later then 
FRIDAY, the 11th November, 1960. 

The envelope must not bear the name of, or any 
mark indicating the identity of, the tenderer. en 

The Council does not bind itself to accept e 


ee ra S. TAPPER-JONES. 
Town Clerk. 








Cctotier. W9OO eee 
CITy OF PETERBOROUGH. 
WATER SEWERS 

CONSND ‘FOUL CONNECTIONS, LONGTHORPE. 


etails available from City Engineer after 17th 
outer Tenders to be returned by 15th NOVEMBER. 
Cc. PETER CLARKE, 
Town Clerk. 





Town Hall, 
Peterborough. 
October, 1960, 
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CONTRACTS 


HUNTINGDON BOROUGH COUNCIL, 
SEWERAGE—CONTRACT NO. 4. 


TENDERS are invited on a FIXED-PRICE BASIS for 
the ABOVE WORK, comprising the Construction of 
about 1,130yd. of 30in. to 45in. P.C. Concrete S*orm- 
water Sewers, 1,230yd. of Qin. and 12in. Salt Glazed 
Ware Foul Sewers, 64Syd. of Concrete Channels and 
Culverts, 23 Manholes, an impounding Reservoir, w th 
Earth Dam and Concrete Control Chamber and 
appurtenant Works in the Borough of Huntingdon. 

General Conditions of Contract, Specifications end 
Bills of Quantities may be obta'ned from the Council's 
Consulting Engineers, MESSRS. J. D. and D. M. 
WATSON, MM.!.C.E., 67 Tufton Street, Westm'nster, 
deposit of Ten Guineas, refundable only to contractors 
S.W.1, on and after 17th October, on payment of a 
who submit bona-fide Tenders, and return all documents 
and Drawings. Deposit cheques should be made pay- 
able to the Huntingdon Borough Council or order, and 
be sent to MESSRS. J. D. and D. M. WATSON, 
MM.1.C.E. 

Sealed Tenders, endorsed ‘‘Tender for Sewerage 
—Contract No. 4," and bearing no name or mark 
indicating the sender, are to be delivered to the under- 
ci not later than Noon on 15th NOVEMBER, 
1 : 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. W. WINTER, 


Town Clerk. 
Borough of Huntingdon, 
Ambury House, 
89 H'gh Street, 
Huntingdon. 


CITY OF ROCHESTER. 
WARREN WOOD REDEVELOPMENT—ST4GE 5— 
38 THREE-BEDROOM HOUSES AND 4? GARAGES. 


EARL ESTATE—PART !C—-63 THREE-BEDROOM 
HOUSES AND 45 GARAGES. 


TENDERS are invited for the ERECTION of the 
ABOVE DWELLINGS. 

Tender documents may be obtained from JAMES A. 
PEEL, Esq., A.M.I.C.E., M.1.Mun.£., City Surveyor, 
66 Maidstone Road, Rochester, upon payment of 
£3 3s. deposit in respect of each Scheme, which will 
be refunded after receipt of a bona-fide Tender. - 

A Fixed-price Tender will be required for both 
Contracts, together with an alternative Tender Incor- 
porating the Fluctuations Clause of the R.1.B.A. Form 
of Contract for Part IC, Earl Estate, only. 

Documents are to be returned, in the envelopes 
provided, to the TOWN CLERK, Guildhall, Rochester, 
before 12 Noon on MONDAY, 21st November, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

PHILIP H. BARTLETT, 
Town Clerk. 


‘THE URBAN DISTRICT COUNCIL OF 
ABERDARE. 


COUNCIL HOUSES—IMPROVEMENTS AND 
REPAIRS. 


TENDERS are invited for the FOLLOWING: 

() Replacing Steel Flues and Grates by Brick 
Flues and new Grates in 96 B.I.S.F. Houses 
at Penywaun; and 

(ii) Carrying out Improvements at 30 Elizabeth 
Street, Aberdare. 

Tender documents may be obtained from the 
Engineer and Surveyor, Vestry Hall, Aberdare, on 
payment of a deposit of £1 for each of the above 
works. 

Tenders, in plain sealed envelopes bearing no mark 
or indication of the sender, but endorsed ‘ B.1.S.F. 
Houses’ or ‘* 30 E'izabeth Street," must reach me 
on or before 11th NOVEMBER, 1960. 

D. G. JAMES, 
Clerk of the Council. 


Town Hall, 
Aberdare. 
ce) 1th October, 1960. _ ae 
BRENTWOOD URBAN DISTRICT 


COUNCIL. 
PRIVATE STREET WORKS. 
SUNRAY AVENUE—CORNSLAND (PART). 


TENDERS are MAKING-UP of 
THESE STREETS. 

Plans, Sections anc Conditions of Contract may be 
inspected, and Specifications, Forms of Tender, Bills 
of Quantities and Schedu'es obtained from D. A. 
DALLAS, M.B.E., A.M.I.C.E., Engineer and Surveyor, 
Council Offices, Brentwood, upon payment of a deposit 
of £1 1s. in respect of each road, returnable upon 
receipt of a bona-fide Tender and the return of all 
documents. 


invited for the 


Sealed Tenders, on the prescribed forms, in 
envelopes endorsed ‘' Tenders for Private Street 
Works,’ and bearing no indication of the sender, 


must reach me by 7th NOVEMBER, 1960. 
The Council do not bind themselves to accept the 
lowest or any Tender. 
CLEMENT BOOTH, L 
Clerk of the Council. 


HOLLINGBOURN RURAL DISTRICT 
COUNCIL. 


HOLLINGBOURN AND LANGLEY SEWERAGE AND 
SEWAGE DISPOSAL. 


The above-named Council invite TENDERS for the 
EXECUTION of WORKS OF SEWERAGE, comprised in 
the Furnishing and Laying of about 7,800yd. of Qin. 
and 6in. Spun-iron and Stoneware Pipe Sewers, Man- 
holes, Ventilators, etc.; about 2,700yd. of Gin. Spun- 
iron Pumping Mains and the Construction of Two 
Sewage Pumping Stations and Extensions at the ex st- 
ing Sewage Disposal Works, comprising Balancing 
Tank, Sedimentation Tanks, Percolating Filters, Humus 
Tanks, Sludge Drying Beds, Feed, Effluent, S udge and 
Top-water Pipes, etc., and other appurtenant Works. 

Contractors, who must have had _ considerable 
experience in similar work and who are desirous of 
tendering, should send in their names and addresses 
to MESSRS. D. BALFOUR AND SONS, Consulting 
Engineers, 131 Victoria Street, Westminster, S.W.1, 
accompan’ed by a cheque deposit of Ten Pounds, made 
Payable to the Hollingbourn Rural D'strict Council not 
later than WEDNESDAY, 16th November, 1960, after 
which full particulars will be forwarded. The deposit 
will be returned on receipt of a bona-fide Tender and 
on return of all printed forms and plans after the 
Contract is let. 

Tenders, in plain sealed envelope endorsed ‘‘Tenders 
for Ma'n Sewerage,"" must be sent to the undersigned 
by_a de*e to be given bv the Ena'neers. 

The Council do not bind themselves to accept the 
lowest or any Tender. 
V. A. SPURGEON, 

. Clerk of the Council. 
Council Offices, 
73 College Road, 
Maidstone, 
Kent. 
10th October, 1960. 
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MAKING-UP PART OF NICHOLAS ROAD. 


TENDERS are invited for the KERBING, 
CHANNELLING, FLAG PAVING, BITUMINOUS 
MACADAM SURFACING, SEWERING, and ancillary 
works of approx. 200yd. of Nicholas Road, 
Blundellsands. 

Copies of Specification, Bill of Quantities and Form 
of Tender may be obtained on app'ication to the 
Borough Engineer and Surveyor at the address below 
on payment of a deposit of £2 2s., which will be 
returned on receipt of a bona-fide Tender not 
subsequently withdrawn. Drawings of the work may 
be inspected at the Borough Engineer's Office. 

Sealed Tenders, marked ‘ Tender for Making-up 
of Nicholas Road,"" to be delivered to the _under- 
signed not later than Noon on 7th NOVEMBER, 

The Council ao not bind themselves to accept the 
lowest or any Tender. 

HAROLD O. ROBERTS, 
Town Clerk. 

Town Hall, 

Waterloo, 
Liverpool, 22. 


BOROUGH OF ALDERSHOT. 


STREET LIGHTING—LOWER FARNHAM ROAD AND 
CHURCH LANE WEST/AYLING HILL. 


TENDERS are invited for the SUPPLY and 
Erection to Group ‘“‘A” standard of 140-W SODIUM 
LIGHTING FITTINGS on 25ft. Steel Columns in Lower 
Farnham Road, Aldershot, and 60-W SODIUM 
FITTINGS to Group ‘'B" standard in Church Lane 
West ‘Ayling Hill, with 15ft. Steel Columns. 

Bills of Quantities, Specification and Form of 
Tender may be obtained from the Borough Engineer 
and Surveyor, Town Hall, Aldershot, on payment of 
a deposit of £1 1s., which will be refunded upon 
receipt of a bona-fide Tender. 

Tenders, sealed in the envelope provided, must 
reach me not later than 10 a.m., MONDAY, 7th 
November, 1960. 

H. B. SALES, 


Town Clerk. 
10th October, 1960. 


oa y OF BAT H. 


TWERTON WHITEWAY ESTATE—CONTRACT NO. 6. 


ERECTION OF 40 GARAGES, THREE PAIRS OF 
HOUSES AND TWO 4-STOREY BLOCKS EACH 
CONTAINING 16 FLATS. 


Contractors desirous of TENDERING for the 
ERECTION of the ABOVE GARAGES AND DWELL- 
INGS should submit their names to the City Planning 
Officer and Architect, 7 North Parade Buildings, Bath, 
accompanied by £2 2s. deposit, not later than 4th 
November, 1960. 

Bills of Quantities and Form of Tender will be 
forwarded on or about the 16th November, 1960, 
and contractors will be required to submit their 
Tenders not later than Noon on WEDNESDAY, 14th 
December, 1960. 

Drawings may be inspected at the above address. 

JARED E. DIXON, 
Town Clerk. 


Guildhall, 
Bath. 


BASILDON URBAN DISTRICT COUNCIL. 


MAKE-UP OF RECTORY GROVE, GLEBE ROAD 
(PART) AND MOUNT ROAD, WICKFORD. 


TENDERS will shortly be invited for the FOLLOW- 
ING CONTRACTS, and contractors wishing to tender 
for either or both Contracts shou'd apply for Tender 
documents to the ENGINEER AND SURVEYOR, 88 
Town Square, Basildon, by 28th OCTOBER, 1960 

Rectory Grove and Glebe Road (Part)—Approx. 
380yd. long, comprising the Construction 
of 16ft. Concrete Carriageways, 6ft. Tar- 
macadam and Concrete Footways, and 580 
lin. yd. of Gin., Qin. and 12in. Surface 
Water Sewers. 

Mount Road—Approx. SOOyd. long, comprising 
the Construction of 16ft. Concrete Carriage- 
way, 6ft. Tarmacadam Footways, and 500 
lin. yd. 12in. and Sin. Surface Water 
Sewers. 

Applications should be accompanied by a deposit 
of £2 2s. for each Contract, which will be returned 
on receipt of a bona-fide Tender not subsequently 
withdrawn, and the return of all documents. 

Contractors applying for documents should give the 
name of other Authorities for whom they may have 
executed similar work. 


BENFLEET URBAN DISTRICT COUNCIL. 
FLOOD RELIEF SCHEME. 


TENDERS are to be invited for the CONSTRUC- 
TION OF WORKS for the RELIEF OF FLOODING at 
RAYLEIGH ROAD, Thunders'ey, including the Pro- 
vision of New, and Improvement of Existing, Ditches, 
and the Laying of some 270 lin. yd. of 36in. dia. 
Concrete Surface Water Sewer at depths up to 16ft.; 
also Manholes and ancillary works. 

Contractors wishing to receive the necessary docu- 
ments and submit a Tender should make application 
to the Engineer and Surveyor to the Council, at the 
undermentioned Offices, not later than MONDAY, 
31st October, enclosing a deposit of £2, which will 
be refunded on receipt of a bona-fide Tender. 


D. GRUDGINGS, 
Clerk of the Council 
Council Offices, 
Thundersley, 
Essex. 
13th October, 1960. 


FFROME RURAL DISTRICT COUNCIL. 


INVITATION OF TENDERS FOR THE SUPPLY OF 
A REFUSE VEHICLE. 


TENDERS are invited for the SUPPLY and 
DELIVERY of One 18 cu. yd. capacity REFUSE 
COLLECTION VEHICLE. 

The Specification, Form of Tender and Conditions 
may be obtained from the Engineer and Chief Public 
Health Inspector, at The Public Offices, Christchurch 
Street West, Frome. 

The delivery date of the vehicle is to be not later 
than the 11th March, 1961. 

Tenders, to be submitted in envelopes endorsed 
““House Refuse Vehicie,"" must reach the undersigned 
not later than MONDAY, the 31st October, 1960. 


J. C. HUGHES, 


Clerk of the Council. 
The Public Offices, 
Christchurch Street West, 
Frome, Som. 
11th October, 1960. 





October 20 1960 


CONTRACTS 
COUNTY BOROUGH OF WEST HAM. 
NORTH WOOLWICH ROAD _ IMPROVEMENT— 


ASPHALT SURFACING. 


TENDERS are invited for approx. 6,200 sq. yd. 
B.S.S94 ASPHALT SURFACING, Machine Laid, and 
incidental work including Mastic Asphalt Channel. 

Tenders will only be accepted from firms who 
submit evidence of having satisfactorily carried out 
such asphalt road surfacing works of _ similar 
maanitude. 

Drawings may be inspected at Office of Borough 
Engineer, West Ham Town Hall, from whom a copy 
of Conditions of Contract, Specification and Bill of 
Quantities may be obtained on payment of a deposit 
of £2, repayable on receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes (to be supplied), 
nee to me by 10 a.m. on the 31st OCTOBER, 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

G. E. SMITH, 


Town Clerk. 
West Ham Town Hail, 
Stratford, E.15. 


MALVERN URBAN DISTRICT COUNCIL, 


GROUP “B" STREET LIGHTING—NEW ESTATES. 


TENDERS are invited for the ERECTION of 151 
SONCRETE COLUMNS and LANTERNS, and PRO. 
VISION of WIRING and LAMPS on Seven New Estates 
in Malvern, together with the Removal of Four Gas 
Lighting Columns. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Surveyor and Water 
Engineer, MR. C. C. JUDSON, 8B.Sc., A.M.I.C.E., 
The Council House, Malvern, from whom the Form 
of Tender, Specification, etc., may be obtained on 
payment of a deposit of Two Guineas, returnable on 
receipt of a bona-fide Tender, which must be delivered 
te the undersigned not later than Noon on MONDAY, 
14th November, 1960, in a sealed envelope supplied 
by the Council. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. BULMAN, 


Clerk of the Council. 





The Council House, 
Malvern. 
7th October, 1960. 


MALVERN URBAN DISTRICT COUNCIL, 
PRIVATE STREET WORKS. 
SLING LANE, MALVERN. 


TENDERS are invited for the CONSTRUCTION of 
a TARMACADAM CARRIAGEWAY on Hardcore 
Foundations, Kerbing, Footways, Surface Water 
Drainage, etc., at Sling Lane, Malvern. 

Conditions of Contract may be seen at, and Form 
of Tender, Specification and Schedule of Works 
obtained from, the Office of the Surveyor and Water 
Engineer, The Council House, Malvern, on payment 
of a deposit of Two Guineas, which will be returned 
on receipt of a bona-fide Tender. 

Tenders are to be sealed and returned in envelopes 
to be supplied by the Council, and must be de'ivered 
to the undersigned not later than Noon on MONDAY, 
14th November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. BULMAN, 


Clerk of the Council 
The Council House, 
Malvern. 
7th October, 1960. 


PDOLGELLAU RURAL 
COUNCIL. 


CONTRACT NO. 1. 
LLANEGRYN SEWERAGE AND SEWAGE DISPOSAL 


TENDERS are invited on a Fixed-price Basis from 
suitably experienced contractors for a PRIVY 
CONVERSION AND CONNECTION SCHEME. 

The work includes the Construction of a Pumping 
Station; 1,000 lin. yd. of 4in. dia. Rising Main 
860 lin. yd. of 4in. to Gin. dia. Drains, comp'ete with 
Inspection Chambers, Manholes, etc., and the Con- 
struction of 28 new W.C.s and water connections 
thereto. The Contract also includes minor works at 
Ganliwyd, some distance from Lianegryn. 

Copies of the tendering document may be obtained 
from the Council's Consulting Engineers, C. . 
BRAINE AND PARTNERS, Jotham's Buildings, 26/27 
St. Mary Street, Cardiff, upon deposit of Three 
Guineas (cheques made payable to the Council), 
which sum will be returned upon receipt of a bona- 
fide Tender not subsequently withdrawn. 

Drawings may be inspected at the Offices of the 
Consu'ting Engineers or at the Offices of the under- 
signed during business hours. 

Tenders, endorsed ‘‘ Do'gellau R.D.C. Contract 
No. 1," in plain sealed envelopes not bearing any 


DISTRICT 


mark or name _ indicating the sender, must be 
delivered to the undersigned not later than Noon 
on WEDNESDAY, the 14th December, 1960. 


The Council does not bind 


lowest or any Tender. 


H. H. B. WILLIAMS-JONES, 
Clerk to the Council. 


itself to accept the 


Rural Council Offices, 
Victoria Buildings, 
Dolgellau, 
Merionethshire. 
19th October, 1960. 


ANCHESTER 
M WATERWORKS. 


CONTRACT G.V.1. 


CORPORATION 


TENDERS are invited for the MANUFACTURE, 
SUPPLY and DELIVERY at GODLEY, near Hyde, 
Cheshire, of 24 15in. dia. and 24 12in. dia. SLUICE 
VALVES, and 12 15in. dia. and 12 15in. wide x 39in. 
deep PENSTOCKS, al! Electrically Operated. 

Tender Forms (returnabie by 31st OCTOBER, 1960), 
Specification and Conditions of Contract from the 
SECRETARY, Waterworks Offices, Town Hall, 
Manchester, 2. 


MANCHESTER _ CORPORATION 
WATERWORKS. 


TENDERS invited for the SUPPLY and DELIVERY 
of the FOLLOWING: 
91—Streamlined 


SPECIFICATION No. 
Hydrants. 
SPECIFICATION No. 92—3in., 4in. and Gin. dia. 
Spun-iron Concrete-lined Pipes, Class ‘’ C.” 
SPECIFICATION No. 93—3in., 4in. and 6in. dia. 
Asbestos-cement Pressure Pipes, C'ass ‘' C.” 
Tender Forms (returnable by 31st OCTOBER, 
1960) and Specification, etc., obtainable from the 
SECRETARY, Waterworks Office, Town Hall, 
Manchester, 2. 


Valve 


October 20 1960 


CONTRACTS 


STAFFORDSHIRE COUNTY COUNCIL. 
COUNTY ROADS AND BRIDGES COMMITTEE. 
HIGHWAYS ACT, 1959. 








RS are invited for the MAKING-UP of 
HUT MILL LANE, Great Wyrley., near Walsall (length 
aOT re work includes Excavation providing two layers 
of 2in. Broken Stone to Gin. depth laid on 3in. Ashes 
and Surfacing of 3in. Bituminous Macadam, Precast 
Concrete Kerbs, Footpath of Bituminous Macadam 
and Cold Asphalt Surface, and the Provision of 6in. 
dia. Stoneware Surface Water Drain with Brick 
les. 

Mae plications for Contract documents should be 
made to the undersigned, accompanied by a deposit 
of Five Pounds (£5), which will be refunded on 
receipt of a bona-fide Tender or return of the 

Contract documents before the closing date. : 
Completed Tenders should reach the undersigned 
not later than 10 a.m. on the 3rd NOVEMBER, 1960. 

T. H. EVANS, 
Clerk of the County Council. 
County Buildings, 
Stafford. 


Crt Y OF 
HOUSING COMMITTEE. 


MANCHESTER. 


TENDERS invited (returnable Noon, 24th NOVEM- 
BER, 1960) for the ERECTION of HOUSES, etc., as 
ws: 
FOO ONTRACT 301—Councilior Lane, Cheadie— 
351 Dwellings. 

CONTRACT 332/341—Glebelands Road and 
Ossington Walk, Wythenshawe — 144 
Dwellings in Two 9-storey B'ocks. 

Documents obtainable from the DIRECTOR OF 
HOUSING, Town Hall, Manchester, 2. 


RIPON AND PATELEY BRIDGE RURAL 
DISTRICT COUNCIL. 


STUDLEY ROGER SEWERAGE AND 
SEWAGE PURIFICATION WORKS. 


TENDERS are invited from experienced public 
works contractors for the EXECUTION of WORKS 
of SEWERAGE and SEWAGE PURIFICATION for 
Studley Roger, under the supervision of the Council's 
Consu'ting Engineers, JOHN DOSSOR & ASSOCIATES, 
Monk Bar Chambers, York. 

The works comprise the Construction of approx. 
S60yd. of Concrete and S.G.W. Sewers and Drains 
6in. dia., complete with Manholes and other 
appurtenances, Ejector Station, and 190yd. of 4in. 
dia. Cast-iron Pumping Main, and Sewage Purification 
Works. 

Contractors desirous of tendering for the work 
are requested to send their names and addresses 
immediately to the undersigned, accompanied by a 
cheque for £5 made payable to the Ripon and 
Pateley Bridge Rural District Council, after whch 
copies of the Special Conditions, Specifications, B:tls 
of Quantities, Key Plan and Form of Tender will be 
supplied. The deposit will, after the receipt of a 
bona-fide Tender and the return of all documents, 
and after the Council have considered ail the Tenders 
received, be returned. Copies of the remaining 
Contract documents will be avai'able for inspection 
at the Offices of the Council's Surveyor at 10 West- 
gate, Ripon, and at the Offices of the Consulting 
Engineers. 

Tenders are to be delivered in plain sealed envelope 
endorsed ‘ Tender—Studiey Roger Sewerage and 
Sewage Purification Works,"' enclosed in an outer 
envelope, to reach the undersigned not later than the 
First Post on 7th NOVEMBER, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. L. SAGAR, 


Clerk and Solicitor 
P.O. Box No. 1, 


Council Offices, 
Pateley Bridge, 
Near Harrogate. 
11th October, 1960 


BAST KESTEVEN RURAL DISTRICT 
COUNCIL. 


EXTENSIONS TO ANWICK SEWAGE DISPOSAL 
WORKS. 


CONTRACT NO. 2. 
PUMPING MACHINERY ‘ 


TENDERS are invited for the SUPPLY and 
ERECTION of Duplicate 65 g.p.m. CRUDE SEWAGE 
PUMPS and Duplicate 115 g.p.m. EFFLUENT RE- 
CIRCULATION PUMPS, _ together with ancillary 
equipment, for the ABOVE SCHEME. 

Manufacturers wishing to tender should apply to 
the Council's Consulting Engineers, MESSRS. JOHN 
H. HAISTE AND PARTNERS, 44/46 Bridge Street, 
Peterborough, enclosing a deposit cheque value Three 
Guineas, made payab'’e to the East Kesteven Rural 
District Council, such deposit to be refunded on the 
receipt of a bona-fide Tender and the return of the 
documents. 

Tenders should be submitted to the undersigned 


not later than 12 Noon on MONDAY, 14th 
November, 1960. 


The Council do not bind themselves to accept the 
lowest or any Tender. 


By Order of the Council. 
A. P. HAZELTON, 


Clerk of the Council 
Council Offices, 


18 Northgate, 
Sleaford, Lincs. 
12th October, 1960. 


FAST KESTEVEN RURAL DISTRICT 
COUNCIL. 


CONSTRUCTION OF 3IN. WATER MAIN AT 
ASWARBY. 


The above Council invite FIXED-PRICE TENDERS 
for the CONSTRUCTION of approx. 2,400yd. of 3in. 
dia. S.l. WATER MAIN, together with Various 
Fittings and ancillary works, at ASWARBY PARK, 
near Sleaford, Lincolnshire. 

Full details, Bill of Quantities and Forms of Tender 
may be obtained from the Council's Engineer and 
Surveyor, Council Offices, 14 Northgate, Sleaford. 

Tenders, in plain sea'ed envelopes endorsed 
““ Water Main—Aswarby,"’ should be delivered to the 


undersigned by 12 o'clock Noon on SATURDAY, the 
12th November, 1960. 


The Council do not bind themselves to accept the 
lowest or any Tender submitted. 


By Order of the Council. 


A. P. HAZELTON, 


Clerk of the Council. 
Council Offices, 


18 Northgate, 
Sleaford, Lincs 
12th October, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 


COUNTY BOROUGH OF 
WEST BROMWICH. 


A LUMP-SUM PRICE is invited for the REMOVAL 
of approx. 500,000 cu. yd. of SHALE and other 
material from a Tip behind DUNKIRK AVENUE. 

The work is to take place over a period of three 
years, and must be removed to levels and gradients 
as shown on a Plan which can be inspected in the 
Borough Surveyor's Office. 


W. H. GREENWOOD, 
Borough Engineer and Surveyor. 
Town Hall, 


‘ West Bromwich. ln a 2. 
Cit ¥ Cf S42 wee 


PROPOSED CONVERSION OF POLICE STATION INTO 
SECTION HOUSE AND MARRIED QUARTERS. 


FIRM-PRICE TENDERS are invited for the PRO- 
POSED CONVERSION of PARK LANE POLICE 
STAT'ON into SECTION HOUSE and MARRIED 
QUARTERS, 464 Bury New Road, Salford, 7. 

Conditions of Contract and Drawings may be 
inspected at, and Bill of Quantities and Form of 
Firm-price Tender obtained from, the City Engineer 
and Surveyor’s Department, Town Hall, Salford, 3, 
on payment of a deposit of £2 2s., which will be 
returned on submission of a bona-fide Firm-price 
Tender not subsequently withdrawn. 

Firm-price Tenders, on the prescribed Form, sealed 
in the envelope provided and bearing no other mark 
or identification, must be forwavded to the undersigned 
so_ as to be received not later than 10 a.m. on 
MONDAY, 14th November, 1960. 

The Council does not bind itself to accept the 
lowest or any Firm-price Tender. 


R. RIBBLESDALE THORNTON, 
Town C'erk. 


HORSHAM URBAN DISTRICT COUNCIL. 


FENCING—KINGS ROAD INDUSTRIAL SITE, 
HORSHAM. 


The Council will shortly be inviting TENDERS for 
the ABOVE CONTRACT, which comprises the 
Erection of 670yd. of Gft. high Chain Link Fencing. 

Contractors wishing to be included in the Ist of 
tenderers must notify the Surveyor to the Council 
a than First Post, MONDAY, 24th October, 

The Council do not bind themselves to include all 
app'icants on their selected list. 

S. ASHTON STRAY, 


Clerk of the Council. 
Council Offices, 


Horsham Park, 
Horsham. 


HORSHAM URBAN DISTRICT COUNCIL. 
IMPROVEMENT TO PARK STREET, HORSHAM. 


The Council will shortly be inviting TENDERS for 
the ABOVE CONTRACT, which comprises the Re- 
shaping and Surfacing to 3,000 super. yd. of Existing 
Carriageway and Footpaths, together with the Laying 
of 600yd. New Concrete Kerb, and other ancillary 
works. 

Contractors wishing to be included in the list of 
tenderers must notify the Surveyor to the Council 
not later than First Post on WEDNESDAY, 9th 
November, 1960. 

The Council do not bind themselves to include all 
applicants on their selected list. 

S. ASHTON STRAY, 


Clerk of the Council. 
Council Offices, 


Horsham Park, 
Horsham 


[LEIGHTON BUZZARD URBAN DISTRICT 
COUNCIL 
BROOKLANDS DRIVE. 


PRIVATE STREET WORKS AND ROAD 
RECONSTRUCTION. 


FIXED-PRICE TENDERS are invited for MAKING- 
UP BROOKLANDS DRIVE between 108 Brooklands 
Drive to the junction of Brooklands Drive with South 
Street, Leighton Buzzard (approx. frontage 1,541ft.), 
and the RECONSTRUCTION of CARRIAGEWAY from 
the junction of Brooklands Avenue into Brooklands 
Drive to No. 27 Brooklands Avenue, a distance of 
approx. 85ft. 

Pians and Conditions of Contract may be inspected 
at the Office of the Engineer and Surveyor, Council 
Offices, North Street, Leighton Buzzard, from whom 
copies of Specification, Bilis of Quantit.es and Form 
of Tender may be obtained on payment of £2 2s., 
which is returnable on receipt of a bona-fide Tender. 

Tenders, accompanied by priced Bills of Quantities 
in plain sealed envelope endorsed “* P.S.W. Brook'ands 
Drive,"’ must be delivered to the unders.gned not 
Fn than 12 Noon on MONDAY, 7th November, 
1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

D. L. OVERTON, 


Clerk of the Council. 
Council Offices, 


Leighton Buzzard. 
12th November, 1960. 


R URAL _ DISTRICT COUNCIL OF 
NEW FOREST. 


SWAY SEWERAGE AND SEWAGE DISPOSAL 
SCHEME. 


FIXED-PRICE TENDERS are invited from experi- 
enced contractors for the CONSTRUCTION of 10,029 
lin. yd. of 12in., 9in. and Gin. SEWERS in Cast-iron, 
Steel, Concrete and Stoneware, with Concrete Tube 
Manholes, and with a Main Pumping Station and 
Sewage Disposal Works, constructed in Reinforced 
Concrete, comprising Balancing Tanks, Settlement 
Tanks, Filters, Humus Tanks, S'udge Beds, Siudge 
Pumping Station, Store and Concrete Roadways, 
together with all ancillary pipework. 

Conditions of Contract, Specification, Bills of Quan- 
tities and Forms of Tender may be obtained from 
the Engineer and Surveyor on or after Friday, 21st 
October, on payment of a deposit of Ten Guineas, 
which will be refunded upon receipt of a bona-fide 
Tender or the return of all documents. Drawings may 
be inspected at these Offices during normal office 
hours. 

Tenders, in a plain sealed envelope endorsed ** Sway 
Sewerage Scheme,"’ are to be returned to the under- 
signed by First Post on MONDAY, 14th November, 
1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. R. APPLEBY, 


Clerk of the Council. 
Council Offices, 


Lyndhurst. 
10th October, 1960. 


SUPPLEMENT 339 


CONTRACTS 


DURHAM CUUNTY COUNCIL. 
PRECAST CONCRETE TUNNEL LININGS. 


TENDERS are to be invited for the SUPPLY and 
DELIVERY of PRECAST CONCRETE TUNNEL 
L'NINGS which are required for a pedestrian subway 
under a railway track at NEW LAMBTON, FENCE 
HOUSES. 

The Tunnel is to have an internal diameter of 
Oft. Gin. an* will be approx. 8Oft. long with a cover 
of approx. 18ft. 

Firms who specialise in the manufacture of suitable 
tunnel linings are invited to submit their names to 
the County Surveyor, Avkley Heads, Durham, not 
later than Friday, 28th October, 1960, when details 
of requirements for tencder'ng will be sent to them 
with the Tender documents. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

K. HOPE, 


J. 
Clerk of the County Council. 





Shire Hall, 
Durham. 


CITY OF PORTSMOUTH. 
LEIGH PARK DEVELOPMENT. 
CONTRACT NO. 32. 


ROADS, SEWERS, FOOTWAYS AND VERGES— 
NEW LANE. 


TENDERS are invited for the ABOVE CONTRACT. 

The works include approx. 6,000 so. yd. Concrete 
Carriageway, 2,000 sq. yd. Asphalt Footway, 1,400 
sq. yd. Verge, 200 lin. yd. 1Sin. Surface Water 
Sewer, and Two Prestressed Concrete Bridges. 

Tender documents. obtainzble from the _ City 
Engineer, Municipal Offices, 1 Clarence Parade, Ports- 
mouth, on payment of a deposit of £2, returnable 
on receipt of a bona-fide Tender and/or the return 
of all the documents. 

Tenders, in the enve'ope provided, must be received 
by me not later than Noon on THURSDAY, 17th 


November, 1960. 
J. R. HASLEGRAVE, 


Town Clerk. 
The Guildhall, 


Portsmouth. 


CITY OF BIRMINGHAM. 
TO PUBLIC WORKS CONTRACTORS. 


The HOUSEBUILDING COMMITTEE invite TENDERS 
on a Fixed-price B2s's for a Measure and Value 
Contract for the CONSTRUCTION of ROADWAYS 
and FOUL and SURFACE WATER SEWERS, together 
with incidental works, on KINGSHURST HALL 
ESTATE, PART 5. 

Copies of the Specifications, Bills of Quantities and 
Forms of Tender may be obtained on payment of 
£2 2s. at the Ofice of SIR HERBERT J. MANZONI, 
City Engineer and Surveyor, Civic Centre, Birm'ng- 
ham, 1, to whom all cheques should be made payable. 
The deposit will be returned on receipt of a bona-fide 
Tender. 

Plans for the Road and Sewerage Works can be 
seen at Rooms 339 and 39, respectively, Civic Centre, 
Birmingham, 1. 

Tenders, enclosed in the enve'opes provided for 
the purpose, must be sealed and delivered to the 
Town Clerk's Office (Room No. B.31), Council House, 
Birmingham, 1, not later than 12 Noon on 
WEDNESDAY, 2nd November, 1960, when they will 
be opened. Tenders received after that time will be 
rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

H. PARKINSON, 


Council House, Town Clerk. 
GTR Bono So cha wee 2 .s 
NORTHWICH RURAL _ DISTRICT 


COUNCIL. 





PROPOSED SEWERAGE SCHEME. 
TENDERS. 


The above Council invite TENDERS in respect of 
the FOLLOWING: 

(a) The Construction of One Settling Tank, One 
Filter, One Humus Tank, Four Sludge 
Drying Beds, 1,330 lin. yd. of Gin. dia. 
Glazed Stoneware Pipes, and other works 
at Eaton, in the Parish of Rushton; 

(b) The Construction of approx. 960 lin. yd. 
of Gin. dia. Glazed Stoneware Pipes, 1,890 
lin. yd. of 4in. dia. Asbestos-cement Rising 
Mains, the Construction of an Underground 
Pumping Station, and other works at Lach 
Dennis. 

Copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained from the Offices of 
the Engineer and Surveyor, Whitehall Hartford, 
Northwich, where the Drawings may be inspected 
upon payment of Two Guineas, which will be refunded 
upon receipt of a bona-fide Tender not subsequently 
withdrawn, and the return of all documents. 

Tenders must be returned in the envelope enclosed 
with the Tender documents and must bear no name 
or mark indicating the sender, and must be delivered 
not later than 10 a.m. on the 10th NOVEMBER, 


1960, to the CLERK OF THE COUNCIL, Whitehall, 
Hartford, Northwich, Cheshire. 


THAMES VALLEY WATER BOARD. 
CONTRACT NO. 21. 


6IN. WATER. MAIN— 
CHILTON TO WEST HAGBOURNE RESERVOIR 
(NEAR DIDCOT, BERKSHIRE). 


The Board invite FIXED-PRICE TENDERS for the 

ABOVE CONTRACT, comprising the FOLLOWING: 

(a) Laying and Jointing approx. One Mile of 
6'n. Spun-iron Water Mains; 

(b) Other appurtenant work, e.g., Fixing 
Specials, Air Valves, Sluice Valves, etc., 
with Connections to Existing Reservoir and 
Mains. 

Drawings and General Conditions may be inspected 
at the Office of the Engineer and Manager, 16/20 
The Forbury, Reading, from whom cop.es of the 
Specification, Bill of Quantities, etc., may be obtained 
on payment of a deposit of £3 3s. (made payable 
to the Board), which will be refunded upon receipt 
of a bona-fide Tender and all documents. 

Tenders must be delivered to the undersigned not 
later than 9 a.m. on the Sth NOVEMBER, 1960, 
enclosed in a plain envelope endorsed Tender for 
Water Main—Contract No. 21," but bearing no name 
or mark indicating the sender. 

The Board do not bind themselves to accept the 

r any Tender. 
pee shts ’ E, B. GOSLING, 


Clerk/Treasurer. 











Berkeley Avenue, 
Reading. 
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CONTRACTS 


COUNTY BOROUGH OF SOUTH SHIELDS. 
BERTRAM STREET SEWER DIVERSION. 


TENDERS are invited for the CONSTRUCTION of 
a CONCRETE TRUNK SEWER and other ancillary 
works. 

The work involves the Laying of 830yd. of 48in. 
dia. to 33in. dia. Reinforced Concrete Pipes, of 
which some 160yd. will be in heading; 11 Manholes, 
and Road Reinstatements. F: d 

Specification and Bill of Quantities can be obtained 
from the Borough Engineer, Town Hall, South Shields, 
upon payment of a deposit of Five Guineas, which 
will be returnable on receipt of a bona-fide Tender. 

Drawings and Conditions of Contract can be 
inspected at the Office of the Borough Engineer. 


Tenders, in the envelope provided, and endorsed 
“Bertram Street Sewer Diversion," should be 
returned to me not later than 10 a.m. on 17th 


NOVEMBER, 1960. 
R. S. YOUNG, 
Town Clerk. 


BOROUG H OF TOTTENHAM. 
1961-62. 


invited for the SUPPLY of the 
the year commencing the 


ANNUAL TENDERS, 


TENDERS are 
FOLLOWING ITEMS for 
Ist Aoril, 1961:— 

(1) Brushes and Brooms. 
(2) Disinfectants. 
(3) Electric Lamps. 
(4) Hire of Lorries and Vans. 
(5) Fuels:— 
(a) Petrol 
(b) Fuel Oils. 
(c) Coal and Coke. 
(6) Clothina:— 
(a) Protective Clothing. 
(b) Rubber Boots. 
(c) Uniforms. 
(7) Road Works and Materials:— 
(a) Asohalt Surfacing Works. 
(b) Clinker and Ash. 
(c) Layina of Plastic White Lines, 
and Pedestrian Crossinas. 
(d) Portland Cement and Lime and Mortar. 
(e) Road Materials. 
(f) Salt Glazed Ware Pives and Fittings, 
Concrete Manholes, Gullies and Tubes. 
(g) Stabilised Hoggin. 

Firms desiring to tender for any of these items 
should submit their names to the undersigned by the 
30th NOVEMBER, 1960. They should indicate in 
which items they are interested and submit a stamped 
(415d.) addressed large envelope. 

Forms which will indicate the closing date will be 
despatched during the first week in January, 1961. 

M. LINDSAY TAYLOR, 
Town Clerk. 


Letters 


Town Hall, 
Tottenham, N.15. 


(ris OF STOKE - ON - TRENT. 


LEEK ROAD (A.5009) IMPROVEMENT, 
SECTION 1 (PART 3). 
SOUTHERN ENTRANCE, CARMOUNTSIDE 
CEMETERY, TO BARRATT GARDENS. 


TENDERS are invited for WORK on the ABOVE 
ROAD IMPROVEMENT SCHEME, consistina of 
Widening, Reconstruction and Resurfacing of the 
Carrianewavy and Footways in Bituminous Macadam 
and Hot Rolled Asohalt (approx. 6,000 sq. yd.), 
Kerbing, and Incidental! Surface Water Drainage. 

The Specification, Bill of Quantities and Form of 
Tender may be obtained, and Drawings inspected, 
on apolication to the City Engineer and Surveyor, 
je Hall, Stoke-on-Trent, upon payment of a deposit 
of £3. 

Tenders, appropriately endorsed, and Priced Bill of 
Quantities (in separate envelopes provided) to be 
delivered to the undersigned by 12 Noon on 
WEDNESDAY, 9th November, 1960. 

HARY TAYLOR, 
Town Clerk. 


SHOREHAM-BY-SEA ~ URBAN DISTRICT 
COUNCIL. 


HIGHWAYS ACT, 1959, PART IX (CODE OF 1892). 
NEW BARN ROAD (PART OF). 


The Council invites TENDERS for the MAKING-UP 
of NEW BARN ROAD (part of), Shoreham-by-Sea. 

The Contract involves the Construction of approx. 
1,600 sq. yd. of Asohaltic Surfaced Carriagewav, 
together with Footoaths and Verges, Minor S.W. 
Drainage Works, and other ancillarv items. 

The Contract Drawings and Conditions of Contract 
may be inspected, and the Contract documents 
obtained, at the Offices of the Council's Surveyor, 
MR. W. H. FRASER, M.1I.Mun.E., St. Wilfrids, 
Shoreham-by-Sea. 

Tenders must be delivered to the undersigned, in 
plain sealed envelopes endorsed ‘ Private Street 
Works—New Barn Road,"* and bearing no indication 
whatsoever of the sender, not later than 12 Noon on 
THURSDAY, 3rd November, 1960. 

The Council does not undertake to accept the 
lowest or any Tender. 

R. H. DAVIES, 


Clerk of the Council. 
Town Hall, 
Shoreham-by-Sea, 
Sussex. 
October, 1960. 


‘THE URBAN DISTRICT COUNCIL OF 
HAVANT AND WATERLOO. 


TENDERS are invited for the SUPPLY of 
MATERIALS and EXECUTION of WORK for the 
12 months ending 31st December, 1961, as follows:— 

(1) Supply of Cold Bituminous Emulsion. 

(2) Supply of Granite Chippings. 

(3) Supply of Artificial Stone Paving, 
Channel Blocks and Concrete Posts. 

(5) sueply of Shingle, Sand, Ballast and Frost 
rit. 

(6) Hire of Mechanical Transport. 

(8) Supply of Tar and Bitumen for Application 
by Pressure Spraying Machine. 

(9) Supply of Manhole Covers and Gully Grates. 

(13) Supply of Ashes, Clinker, Rejects and 

Hardcore. 
(19) Bituminous 

and Lay. 
(21) Hire of Excavators, Bulldozers, etc. 

Forms of Tender may be obtained from the Engineer 
and Surveyor, 1 Park Road North, Havant. 

Tenders must be delivered not later than 12 Noon 
on SATURDAY, 12th November, 1960, to the CLERK 
OF THE COUNCIL, Town Hall, Havant. 

No Tender will be received except in a plain sealed 
envelope, which must bear the word ‘‘Tender,"’ followed 
by the subect to which it relates, but shall not bear 
any name or mark indicating the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


Kerb, 


Materials—Supply, and Supply 
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CONTRACTS 


GOVERNMENT OF TRINIDAD AND 
TOBAGO. 


SUPPLEMENTARY WATERWORKS PROGRAMME. 


THE CROWN AGENTS FOR OVERSEA GOVERN- 
MENTS AND ADMINISTRATIONS invite TENDERS on 
behalf of the Government of Trinidad and Tobago 
for the SUPPLY of approx. 103,000yd. of 4in. to 
30in. STEEL, SPUN-IRON or PRESTRESSED CON- 
CRETE PIPES and Specials. 

Applications for Tender documents should be made 
to the Offices of the Crown Agents, quoting Ref. 
EC.251/41B/5. 

Tenders should be delivered on or 
WEDNESDAY, 23rd November, 1960. 

The Government of Trinidad and Tobago does not 
undertake to accept the lowest or any Tender. 

CROWN AGENTS FOR OVERSEA GOVERN- 
MENTS AND ADMINISTRATIONS. 


before 





4 Millbank, 
London, S.W.1. at te a 
COUNTY COUNCIL OF DURHAM. 





TENDERS invited for SUPPLY of the FOLLOWING: 
(1) Fluid Disinfectant. ‘ 
(2) Chemistry, vee aaeereers Equipment to 
Hebburn Technica ollege. 
Forms of Tender, returnable by 31st OCTOBER, 
1960, and details from undersigned. 
G. H. METCALFE, 
Director of Education. 
Shire Hall, 
Durham. 
10th October, 1960. 


BOROUGH OF HALESOWEN. 


WIDENING AND RECONSTRUCTION OF 
FURNACE LANE. 


TENDERS are invited for the ABOVE WORK, com- 
prising approx. 2,000 cu. yd. Bulk Excavation, the 
Provision of a 24ft. Asphalt Carriageway and Two 
Tarmacadam Footpaths over a length of approx. 250yd., 
a Surface Water Sewer and other ancillary items. 

Drawings and General Conditions of Contract_may 
be inspected and the Form of Tender, Bill of Quan- 
tities and Specification obtained on applicaiton to the 
Borough Engineer and Surveyor, Council House, 
Halesowen, on the payment of £2 2s. deposit, which 
will be returned on receipt of a bona-fide Tender, not 
subsequently withdrawn. 5 

Tenders, sealed in the official envelope provided, 
must be delivered to me not later than 12 Noon on 
SATURDAY, 29th October, 1960. 

J. B. McCOOKE, 
Town Clerk. 
Council House, 
Halesowen. 
10th October, 1960. 


BOROUGH OF HALESOWEN. 
DEMOLITION OF COTTAGE, BUNGALOW AND 


STABLES AT THE LEASOWES ESTATE, MUCKLOW 
HILL, HALESOWEN. 


TENDERS are invited for the DEMOLITION of the 
ABOVE PROPERTY and CLEARANCE of the SITE. 
All. materials become the property of the contractor. 

Particulars may be obtained from the Borough 
Engineer and Surveyor, Council House, Halesowen, 
on payment of a £2 2s. deposit, which will be returned 
on receipt of a bona-fide Tender, not subsequently 
withdrawn. 

Tenders, sealed in the official envelope provided, 
must be delivered to me not later than 12 Noon, 
SATURDAY, 29th October, 1960. 

J. B. McCOOKE, 
Town Clerk. 





Council House, 


Halesowen. 
October, 1960. 
S WADLINCOTE URBAN __ DISTRICT 
COUNCIL. 


COMPLETION WORKS—MEADOW LANE AND 
MEADOW WAY, NEWHALL. 


The Council invite TENDERS for COMPLETION 
WORKS in Meadow Lane and Meadow Way, Newhall, 
near Swadlincote, comprising Kerb Laying, Channel 
Laying, Surfacing of Carriageways and Footpaths in 
Bituminous Macadam, and ancillary works. 

Contract documents may be obtained from_ the 
Engineer and Surveyor, Bank House, Midland Road, 
Swadlincote. 

Completed Tenders should be enclosed in plain 
sealed envelopes endorsed ‘‘ Completion Works— 
Meadow Lane and Meadow Way," and be delivered 
to the Office of the undersigned not later than 
MONDAY, the 7th November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

c. D. HULL, 


Clerk of the Council. 
Clerk's Office, 
Council Offices, 
Midland Road, 
Swadlincote. 
12th October, 1960. 





ASHBOURNE RURAL DISTRICT 
COUNCIL. 
KIRK IRETON SEWERAGE AND SEWAGE 
DISPOSAL. 


FIXED-PRICE TENDERS are invited from respon- 
sible civil engineering contractors for the 
CONSTRUCTION of the FOLLOWING: 

About 370yd. of Qin. dia. Concrete Pipe Sewers 
and 1,130yd. of Gin. dia. Concrete and 
eapees Stoneware Pipe Sewers and Man- 
oles; 

A Sewage Disposal Works including Detritus 
Tank, Settlement Tanks, Circular Bacterial 
Filter, Humus Tanks, Sludge Drying Beds, 
Site Pumping Station, and ancillary works. 

Drawings, Specification and Bills of Quantities may 
be seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Char- 
tered Civil Engineers, Stanley House, Pelham Road, 
Nottingham, and copies of the Tender documents 
may be obtained from them on deposit of Five 
Guineas (by cheque payable to the Ashbourne R.D.C.), 
which will be refunded on receipt of a bona-fide 
Tender not afterwards withdrawn, and the return of 
all_documents loaned to the contractor. 

Tenders, endorsed ‘‘ Kirk treton Sewerage and 
Sewage Disposal,"’ to be delivered in a plain sealed 
envelope to the undersigned not tater than 
WEDNESDAY, the 23rd November, 1960. 

The lowest or any Tender will not necessarily be 
accepted, and the work will be subject to the final 
approval of the Ministry of Housing and Local 
Government after submission of an estimate based on 
a provisionally accepted Tender. 

F. H. THOMAS, 
Clerk of the Council. 

Compton Offices, 

Ashbourne, Derbys. 


October 20 1960 


CONTRACTS 


NOTTINGHAMSHIRE COUNTY COUNCIL, 
HIGHWAYS AND BRIDGES DEPARTMENT. 


Persons or firms desirous of submitting TENDERS 
for the SUPPLY or PROVISION of the FOLLOWING 
ITEMS during the year commencing 1st April, 1961, 
should forward their names to the County Surveyor, 
Shire Hall, Nottingham, before 10 a.m. on MONDAY, 
14th November, 1960:— 

(a) Dry and Coated Stone and Slag and Hot 
and Cold Asphalt. : 

(b) Tar, Tar Compounds, Bituminous Compounds 
and Cold Emulsions. 

(c) Castings. 

(d) Tools. 

(e) Salt Glazed Stoneware Pipes. 

(f) Plastic White Line Material. 

(g) Concrete Products. 

(h) Hire of Surfacing Machines. 

(i) Hire of Road Rollers. 

G) Hire of Heating and Planing Plant. 

(k) Daywork Haulage. 

Applicants must state the specific items for which 
they wish to tender, quoting the index letters shown 


above. 
A. _R. DAVIS, 
; Clerk of the County Council. 
STEPNEY METROPOLITAN BOROUGH 
COUNCIL. 


PARTITIONING IN CLUB ROOMS AT 
WHITECHAPEL BATHS. 


TENDERS are invited for the SUPPLY and FIXING 
of “GLINEX" FIREPROOF PARTITIONING, including 
Doors, Frames and Fanlights, in the CLUB ROOMS 
at WHITECHAPEL BATHS, E.1. Forms of Tender, with 
Conditions, etc., obtainable from the Borough Engineer 
and Surveyor, 227/233 Commercial Road, E.1. 
we date for Tenders, MONDAY, 7th November, 


WILFRED REEVE, 





« Town Clerk. 
C : = Ff 2 LEED §. 
HIGHWAYS DEPARTMENT. 


The HIGHWAYS COMMITTEE of the LEEDS CiTy 
COUNCIL invite TENDERS for: — 

KERBING, TARMACADAM FOOTPATHS, TAR- 
MACADAM and CONCRETE CARRIAGE- 
WAYS, etc., in the FOLLOWING PRIVATE 
STREETS:— 

Craig Hill Avenue (Part). 
Holly Avenue. 

Ingle Row. 

Old Run Road (Part). 
Smithy Lane (Part). 

Forms of Tender and Bills of Quantities may be 
obtained upon payment of a deposit of One Guinea, 
which amount will be returned upon receipt of a 
bona-fide Tender. Plans, Specifications and copies of 
the documents forming the contract may be inspected 
upon application to the Highways Engineer, 155 Kirk- 
stall Road, Leeds, 4. 

Tenders will be considered only when submitted 
sealed in the envelope provided, endorsed ‘‘Highways 
Department—Tender for Contractors’ Works,"’ and not 
bearing any name or mark indicating the sender. 

Tenders must be delivered at the Town Clerk's Office 
(Committee Department), Room 57, Civic Hall, 
Leeds, 1, not later than 10 a.m. on THURSDAY, 
3rd November, 1960. 

The lowest or any Tender will not necessarily be 


accepted. 
W. J. HISCOCK, 
Highways Engineer. 
October, 1960. 


BATHAVON RURAL DISTRICT COUNCIL. 
PEASEDOWN ST. JOHN SEWERAGE EXTENSIONS. 
CONTRACT NO. 4A. 


The Council invite TENDERS from_ experienced 
public works contractors for the CONSTRUCTION of 
approx. 600 lin. yd. of 6in. SPUN-CONCRETE PIPE 
SEWER, together with Concrete Tube Manholes, and 
other incidental works. 

The Drawings can be inspected at the Offices of 
the Engineers, MESSRS. WILLCOX, RAIKES AND 
MARSHALL, 33 Great Charles Street, Birmingham, 3, 
from whom copies of the General Plan, Conditions 
of Contract and Specification, Bills of Quantities and 
Form of Tender may be obtained on or after the 
31st October, 1960, on receipt by them of a cheque 
drawn in favour of the Council, as a deposit of 
Three Guineas, which will be refunded on receipt of 
a bona-fide Tender supported by priced Bills of 
Quantities (if asked for) and the return of all 
documents. 

Tenders, on the form required, together with 
Particulars of experience, must be delivered in the 
plain sealed envelope provided, endorsed ‘* Peasedown 
St. John Sewerage Extensions—Contract No. 4A," to 
the undersigned not later than 12 o'clock Noon on 
MONDAY, 28th November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Dated this 14th day of October, 1960. 

S. G. FOXTON PRICE, 
Clerk of the Council. 

Council Offices, 

Westgate Buildings, 


Bath. 

SPILSBY RURAL DISTRICT COUNCIL. 
CHAPEL ST. LEONARDS SEWERAGE AND 
SEWAGE DISPOSAL SCHEME—PHASE Il. 


CONSTRUCTION OF SEWERS AND PUMPING 
STATION. 


TENDERS are invited from public works contractors 
for the LAYING of approx. 2,300yd. of 7in., Qin. 
and 12in. dia. STONEWARE SEWERS and ancillary 
works; the CONSTRUCTION of a PUMPING STATION 
and 770yd. of Gin. dia. Asbestos-cement Rising Main. 

Tender documents and Drawings may be obtained 
from Monday, 24th October, to Monday, 7th Novem- 
ber, 1960, from the Council's Consulting Engineers, 
MESSRS. BINNIE, DEACON & GOURLEY, Artillery 
House, Artillery Row, Westminster, London, S.W.1, by 
sending a cheque for £5 5s., payable to the Council, 
which amount will be refunded on receipt of a bona- 
fide Tender not subsequently withdrawn. 

Sealed Tenders, in a plain envelope endorsed 
‘Tender for Chapel St. Leonards Sewerage Scheme, 
must be received by the undersigned not later than 
First Post on SATURDAY, 3rd December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender, and tenderers must make 
themselves fully acquainted with the site and 
conditions of the work, and bear all expense connected 


with tendering. 
T. H. &. COTTELL, 
Clerk of the Council. 
Council Offices, 
Toynton Hall, 
Spilsby, Lincs. 
11th October, 1960. 
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CONTRACTS 


COUNTY BOROUGH OF BLACKPOOL. 


RS (by 8th NOVEMBER, 1960) are invited 
tor the SUPPLY and DELIVERY of the FOLLOWING:— 
One 10 cu. ft. Excavator. 
Three Rotary Motor Mowers. 
One Fork Lift Truck. 
Specifications and Form of Tender from Borough 
surveyor (ARTHUR HAMILTON, B.Sc.), P.O. Box 17, 
Municipal Buildings, Blackpool. 


BO ROUGH OF 
ISLEWORTH. 


ERECTION OF BRANCH LIBRARY. 


HESTON AND 


TENDERS are invited for the ERECTION of the 
SECOND STAGE of a BRANCH LIBRARY at 
BURNHAM GARDENS, Cranford, comprising Refer 
ence and Reading Rooms and Juvenile Section. 

Firms wishing to tender should apply to_ the 
Borough Engineer and Surveyor, 88 Lampton Road. 
Hounsiow, with a deposit of £2 2s., to be refunded 
on receipt of a bona-fide Tender. Bills of Quantities 
and Tender Forms will be forwarded to applicants 
on_ request. ' , : 

Tenders must be received by the undersigned, in 
the envelope provided, by Noon, 8th NOVEMBER, 
19$he Council are not bound to accept any Tender 

MATHIESON, 
Town Clerk. 
Town Hail, 
Hounslow, Middx. 


BOROUGH OF ACTON. 
REPAIR OF TENNIS COURTS. 


The COUNCIL invite TENDERS for TREATMENT 
of Seven BLACK TENNIS COURTS by DRESSING with 
GREEN SPRAY SURFACE. Forms of Tender may be 
obtained from the Borough Engineer, and must be 
returned to the TOWN CLERK, Town Hall, Acton, 
W.3, by 28th OCTOBER, 1960. 

BEXHILL. 


BOR OUGH OF 
WATER DEPARTMENT. 


CONSTRUCTION OF RAPID GRAVITY FILTRATION 
PLANT AT HAZARDS GREEN PUMPING STATION. 


TENDERS are invited for the CONSTRUCTION, in 
Reinforced Concrete, of a BLOCK of 12 RAPID 
GRAVITY FILTERS having a capacity of 60,000 
gallons per hour. 

Form of Tender, Specification, Drawings, and Bill 
of Quantities may be obtained from the Water 
Engineer and Manager, Water Department, Town Hall, 
Bexhill-on-Sea, for a fee of £2 2s., which will be 
returned on receipt of a bona-fide Tender (cheques 
payable to Bexhill Corporation). 

Tenders are invited on a Fixed-price Basis. 

Completed Tenders, in a plain sealed envelope 
endorsed ‘‘ Rapid Gravity Filtration Plant,'’ must be 
received by the Town Clerk, Town Hall, Bexhill, by 
Noon on TUESDAY, 2Sth October, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
EDWARD SMITH, 


Towr Clerk. 
Bexhill-on-Sea. 


BOROUGH OF CHELMSFORD. 


NEW LIVESTOCK MARKET—VICTORIA ROAD, 
CHELMSFORD. 


PHASE 2 DEVELOPMENT. 


TENDERS are_ invited from specialist firms for 
the FOLLOWING SUB-CONTRACTS to be LET 
SEPARATELY: 

(a) Roof Lights. 

(b) Roofing Felt. 

(c) Electrical Installation. 
(d) Sprayed Limpet Asbestos. 

Tender documents and Drawings may be obtained 
from the Borough Engineer, Municipal Offices, Coval 
Lane, Chelmsford, on or after Monday, 24th October, 
1960, on payment of a deposit of Two Guineas, which 
will be refunded on receipt of a bona-fide Tender not 
subsequently. withdrawn, and on _ return of ail 
documents. 

The lowest or any Tender will not necessarily be 
accepted. 

Tenders must be received by the undersigned not 
later than WEDNESDAY, 9th November, 1960. 


B. A. FRANCIS, 
: Town Clerk. 
Municipal Offices, 
Coval Lane, 
Chelmsford. 


BOROUGH OF ALTRINCHAM. 
PURCHASE OF DUMPER. 


TENDERS are invited for the SUPPLY of a Four- 
wheeled 34 cu. yd. DUMPER. 

Further details may be obtained from the Borough 
Surveyor, Town Hall, Altrincham. 

Closing date for receipt of Tenders: 12 Noon, 
SATURDAY, Sth November, 1960. 


E. GRAHAM THOMAS, 


Tow lerk. 
Town Hall, sais 


Altrincham 
October, 1960. 


BINGHAM RURAL DISTRICT COUNCIL. 
TENDERS FOR HOUSING AND SITE WORKS. 


The above Council invite TENDERS for the 
ERECTION and CONSTRUCTION of the FOLLOWING 
Fourteen Dwellings (3 Houses and 11 Bungalows) 

at Bingham. 

Contractors desirous of submitting Tenders should 
send in their names to the Architects, MESSRS. WM. 
SAUNDERS AND PARTNERS, of 24 Castle Gate. 
Newark-on-Trent, Notts., from whom copies of the 
Specifications and Bills of Quantities and Conditions 
may be obtained on payment of £3 3s., which will 
be returned on receipt of a bona-fide Tender. 

In addition to the 14 Dwellings, a further Two 
or Three Houses may be erected on the same site, 
when a negotiated Tender at similar rates may be 
arranged. 

The Council do not bind themselves to accept the 
lowest or any Tender received, and acceptance is 
Subject to the approval of the Ministry of Housing 
and Local Government. 

Tenders, on forms supplied, and in plain sealed 
envelopes endorsed ‘‘ Housing Tender,"’ must reach 
the undersigned not later than Noon on MONDAY, 
7th November, 1960. 

W. B. BIRCH, 


Clerk h I. 
Council Offices, to the Counci 


Bingham, 
Nottingham. 
13th October, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 


BOROUGH OF HARROW. 
PUBLIC LIGHTING. 
EDGWARE ROAD (TRUNK ROAD, A.5). 


TENDERS are invited for the SUPPLY and 
INSTALLATION of approx. 120 200-W SODIUM 
LIGHTING UNITS at 30ft. mounting height, on Steel 
Columns, including the Removal of existing Lighting 
Installations, in Edgware Road, between Greenway 
Gardens, Hendon, and Canons Corner Roundabout, 
Stanmore. 

Pians and Conditions of Contract may be inspected 
at the Office of the Borough Engineer, 48 Uxbridge 
Road, Stanmore, Middlesex, from whom copies of 
the Form of Tender, Specification and Bill of Quan- 
tities are obtainable on payment of Two Pounds, by 
crossed cheque payable to the Harrow Corporation, 
aa returnable where a bona-fide Tender reaches me 
in ime. 

Tenders, on prescribed forms, enclosed in a plain 
envelope, bearing no indication of the sender, and 
endorsed ‘‘ Tender for Lighting Equipment—Edgware 
Road,"" must reach my Office not later than 10 a.m. 
on TUESDAY, 1st November, 1960. 

The Corporation does not bind itself to accept the 


lowest or any Tender. 
D. H. PRITCHARD, 
Town Clerk. 
Harrow Weald Lodge, 
Harrow, Middx. 


CITY OF BIRMINGHAM. 


MULTI-STOREY CAR PARK AND PUBLIC 
CONVENIENCES— 
CORNER HOLLIDAY STREET AND BRIDGE STREET, 
BIRMINGHAM. 


The PUBLIC WORKS COMMITTEE propose to 
invite TENDERS for a Measure and Value Contract 
on a Firm-price Basis from suitable firms for the 
ERECTION of the ABOVE, subject to all necessary 
approvals being obtained. 

The work comprises the Construction of an Eight- 
storey Reinforced Concrete Building having parking 
space for 600 cars, Two Single-storey Public 
Conveniences, and Site Works. 

Firms wishing to be considered should submit their 
names, in envelopes endorsed ‘‘ Multi-storey Car 
Park—+Holliday Street," to the City Architect, Civic 
Centre, Birmingham, 1, not later than Noon on 
MONDAY, 31st October, 1960. 

Firms from whom Tenders will be invited will be 
selected in the immediate future. It is anticipated that 
work will be required to start on site in February, 
1961, and be completed within a period of nine 
months, and the successful contractor will be required 
to comply with these requirements. 

. H. PARKINSON, 
Town Clerk. 
The Council House, 
Birmingham, 1. 


Ett: < F BIRMINGHAM. 
TO BUILDING CONTRACTORS. 


CONTRACT 691—13 ONE- AND TWO-STOREY 
DWELLINGS—BUNBURY ROAD, NORTHFIELD. 

CONTRACT 695—10 SHOPS AND DWELLINGS 
OVER—WYRLEY BIRCH ESTATE, ERDINGTON. 

CONTRACT 711—THREE SHOPS AND DWELLINGS 
OVER—MILLPOOL HILL ESTATE, WARSTOCK. 

CONTRACT 718—EIGHT FOUR-STOREY DWELL- 
INGS AND ONE SHOP—POOL FARM ESTATE, 
KINGS NORTON. 

CONTRACT 725—11 TWO-STOREY DWELLINGS— 
ADAMS HILL, BARTLEY GREEN. 


The HOUSEBUILDING COMMITTEE invite FIRM- 
PRICE TENDERS for the ERECTION of the ABOVE. 

Bills of Quantities and Forms of Tender will be 
forwarded on payment of £2 2s. for each Contract 
at the Office of A. G. SHEPPARD FIDLER, City 
Architect, Civic Centre, Birmingham, 1, to whom all 
cheques should be made payable. Applications shou'd 
be made by 25th OCTOBER, 1960. Conditions of 
Contract (which include the usual Fair Wages and 
Conditions of Labour Clause) may be seen at the 
City Architect's Office during normal working hours. 

The deposits will be returned on receipt of bona- 
fide Tenders or on notification of inability to tender, 
together with the return of the documents not later 
than three days before the date for receipt of Tenders. 

Tenders, enclosed in the envelopes provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Office (Room No. 8.31), Council House, 
Birminaham, 1, not later than 12 Noon on FRIDAY, 
the 25th November, 1960. Tenders received after 
that time will be rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

H. PARKINSON, 


Town Clerk. 
The Council House, 
Birmingham, 1. 


ATHERSTONE RURAL _ DISTRICT 
COUNCIL. 
POLESWORTH SEWERAGE AND SEWAGE 
DISPOSAL. 


CONTRACT NO. 3. 


TENDERS are invited for the LAYING of aoprox. 
2,600yd. of Gin., Sin. and 12in. CAST-IRON SEWERS: 
1,400vd. of din. and 8in. ASBESTOS-CEMENT 
PUMPING MAIN: 1,000yd. of 18in. ASBESTOS- 
CEMENT PRESSURE MAIN: 800vd. of Qin., 12in., 
1Sin. and 21in. CONCRETE TUBE SEWERS: 45 
CONCRETE TUBE MANHOLES: TWO _ PUMPING 
STATIONS, and SEWAGE DISPOSAL WORKS, com- 
prising Sewage Pumping Station, Reinforced Concrete 
Settling, Digestion and WHumus Tanks, Biological 
Filters, Sludae Drying Beds and appurtenant Pipelines, 
Chambers, Roads, Paths and Fencing. 

These works are to be carried out in and near 
the villaaes of Polesworth and Birchmoor, which lie 
off Watling Street, some Five Miles east of 
Tamworth. 

The General Conditions of Contract, Specification, 
and Bills of ‘Quantities may be obtained from the 
Council's Codguiting Engineers, MESSRS. J. D. AND 
D. M. W ON, MM.1.C.E., 67 Tufton Street, West- 
minster, S.W.1, on and after 31st October, 1960, on 
payment of a deposit cheque of Ten Guineas, refund- 
able only to contractors who submit bona-fide Tenders 
and return all documents and Drawings. Deposit 
cheques must be made payable to the Council. 

Sealed Tenders must be endorsed ‘ Tender for 
Contract No. 3,"" bear no name or mark indicating 
the sender, and be delivered to the Office of the 
undersigned not later than Noon on 12th 
DECEMBER, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

G. CARLYON MAY, 
Clerk of the Council. 

Council Offices, 

Atherstone, 
Warwickshire. 


SUPPLEMENT 34] 


CONTRACTS 


FAST SUFFOLK COUNTY COUNCIL. 
ROADS AND BRIDGES DEPARTMENT. 
CONTRACT NO. 35. 


TENDERS are invited for the IMPROVEMENT of 
TWO SECTIONS of the IPSWICH-FELIXSTOWE ROAD, 
A.4S. The work consists of the Construction of 
approx. 1,000 lin. yd. of new 33ft. Carriageway and 
the Widening to 33ft. of approx. 1,000 lin. yd. of 
existing Carriageway, together with Ancillary Drain- 
age and Fencing Works. The new Carriageway_ will 
consist of a Lean Concrete Granular Base Surfaced 
with Hot Rolled Gravel Asphalt. 

The 1.C.E. Conditions of Contract will be used. 

Tender documents may be obtained from the 
County Surveyor, County Hall, ipswich, on payment 
of a deposit of £5, which will be refunded on receipt 
of a bona-fide Tender which is not subsequently 
withdrawn, and the return of all Contract documents. 

Tenders must be returned to the undersigned by 
not later than 10 a.m. on MONDAY, 21st November. 

The Council does not bind itself to accept the 


lowest or any Tender. 
G. C. LIGHTFOOT, 
Clerk of the County Council. 


COUNTY BOROUGH OF NEWPORT. 


TENDERS are _ invited for the WIDENING and 
RECONSTRUCTION of approx. 53-mile of CHEPSTOW 
ROAD (A.48). 

General Conditions, Specifications and Bills of 
Quantities may be obtained from, and Drawings 
inspected at, the Office of the Borough Engineer, 
Civic Centre, Newport, Mon., on production of the 
Borough Treasurer's receipt for a deposit of £2 2s., 
which will be returned on receipt of a bona-fide 
Tender. 

Tenders, enclosed in the envelope provided, and 
endorsed ‘‘ Chepstow Road Improvements,” and not 
bearing any_name or mark indicating the sender, must 
reach the TOWN CLERK not later than 1 p.m. on 
MONDAY, 14th November, 1960. 


BOROUGH OF MORECAMBE AND 
HEYSHAM. 


PROPOSED MARKET STALLS—POULTON ROAD 
MARKET. 


TENDERS are invited for the ERECTION of 85 
MARKET STALLS, generally in batteries of four, and 
in Mild-steel Angle-iron. 

Specification, Bills of Quantities, Drawings and 
Form of Tender mcy be obtained from the Borough 
Engineer and Surveyor upon payment of a deposit 
of £2, returnable upon receipt of a bona-fide Tender 
not subsequentiy withdrawn. 

Tenders, endorsed ‘* Market Stalls—Poulton Road 
Market," must reach me by 9 a.m., THURSDAY, 3rd 
November, 1960. 








ROGER ROSE, 
_13th October, 1960. ee 
EDINBURGH CORPORATION. 





NEW TELEPHONE EXCHANGE FOR 
CITY CHAMBERS. 


TENDERS will shortly be invited for the ABOVE 
P.A.B.X. Intending offerers should apply to the City 
Architect, City Chambers, Edinburgh, not later than 
24th October, 1960. 

Documents, etc., will be issued thereafter and are 
to be returned to the TOWN CLERK, signed and 
sealed in the official envelopes supplied by Noon on 
14th November, 1960. 

The Corporation shall not be bound to accept the 
lowest or any offer. 


SOP. * PL-YoM OU Si 5 


TENDERS, in suitably endorsed envelopes, to be 
received by the undersigned by 10 a.m. on 8th 
NOVEMBER, 1960, are invited for the SUPPLY and 
DELIVERY to City Engineer, Prince Rock Depot, 
Macadam Road, Plymouth, of the FOLLOWING ITEMS 
OF SEAS PLANT. Delivery periods should be 
stated: 

Six 1Scwt. 1'2 cu. yd. Diesel-driven DUMPERS. 

One Diesel-driven Portable Welding Set of 
300-Amp capacity, totally enclosed and 
mounted on a fast-towing trailer. 

One 10/1Scwt. capacity Diesel-driven Builder's 
Platform Hoist, complete with Portable 
Safety Gates. (Hoist to reach 40/SOft.) 

One Diesel-driven 4in. (Twin Unit) Lift and Force 
Diaphragm Pump. 

S. LLOYD JONES, 
Town Clerk. 

Pounds House, 

Plymouth. 


’ oe O F BA T H. 
TENDERS—STREET LIGHTING COLUMNS. 


TENDERS are invited for the SUPPLY of 200 PRE- 
STRESSED SPUN-CONCRETE COLUMNS and Brackets, 
Type Stanton No. 10F. 

Forms of Tender and Specification may be obtained 
from the City Engineer, Guildhall, Bath. 

Closing date for Tenders: 7th NOVEMBER, 1960. 


JARED €E. DIXON, 


Guit Town Clerk. 
“asta 
12th October, 1960. = sabres rs Poe 
"THORNBURY RURAL DISTRICT 
COUNCIL. 


WANSWELL GREEN DRAINAGE. 
CONTRACT NO. 12. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,750vd. of 7in. dia. CONCRETE PIPE 
SEWERS, including Manholes, etc.; SO00yd. of 4in. dia. 
SPUN-IRON RISING MAIN; and a SEWAGE 
PUMPING STATION. 7 

Form of Tender, Specification and Bill of Quan- 
tities mav be obtained from the Engineers, MESSRS. 
1OHN TAYLOR AND SONS, Artillery House, Artillery 
Row, Westminster, S.W.1, upon payment of £5 
(cheque only), returnable on receipt of bona-fide 
Tenders. Drawings and documents may be inspected 
at the Engineers’ Offices. 

Tenders, endorsed ‘‘ Wanswell Green Drainage— 
Contract No. 12,” in_ plain envelopes, must be 
delivered to the Clerk of the Council at the Council 
Offices, Castle Street, Thornbury, Bristol, by Noon 
on 30th NOVEMBER, 1960. 

The Counci! do not bind themselves to accept the 
lowest or any Tender. 

(Signed) J. L. JUDD, 
Clerk of the Council. 

The Council Offices, 


Castle Street, 
Thornbury, 
Br'stol. 
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CONTRACTS 
BOROUGH OF THORNABY-ON-TEES. 


19 BUNGALOWS. 


TENDERS are invited for the ERECTION of 19 
OLD PEOPLE'S BUNGALOWS on the LASCELLES 
ESTATE, Lanehouse Road. 

Plans prepared by RONALD COWAN, F.R.1.B.A., 
Chartered Architect, of 20 Finkle Street, Stockton- 
on-Tees, may be inspected, together with Conditions 
of Contract, at his Office during normal hours. 

Contractors wishing to tender should apply to the 
Town Clerk for Bilis of Quantities and Form of 
Tender not later than 28th OCTOBER, 1960, enclosing 
a deposit of £2 2s., which will be refunded on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders must be submitted, in the envelopes pro- 
vided, to the undersigned not later than 10 a.m., 
12th NOVEMBER, 1960. 

The Council is not bound to accept the lowest or 


any Tender. 
A. STOCKWELL, 


a gt ie Town Clerk. — 
B OROUGH OF GILLINGHAM. 


CARRIAGEWAY RESURFACING, 1960/61. 


TENDERS are invited for the FOLLOWING RE- 
as WORKS to VARIOUS STREETS in the 
orough. 

The work comprises: (1) The Laying of about 
6,750 sq. yd. of Hot Rolled Asphalt Surfacing 1'2in. 
thick; and (2) the Laying of about 13,500 sq. yd. 
of Cold Asphalt Surfacing ‘2in. thick; together with 
Regulating Courses and other ancillary works. 

The Specification, Bills of Quantities and other 
instructions can be obtained on making application 
to the Borough Engineer, Municipal Buildings, 
Gillingham, Kent, enclosing a deposit cheque for 
£2 2s., returnable on receipt of a bona-fide Tender 
not subsequently withdrawn. : 

Tenders to be received by the undersigned by the 
First Post on FRIDAY, the 4th November, 1960. 

(Signed) FRANK HILL, 
Town Clerk. 

Municipal Buildings, 

Gillingham, 
Kent. 


CITY OF MANCHESTE R. 
BULK PURCHASE OF SCHOOL FURNITURE. 


TENDERS invited for the SUPPLY and DELIVERY 
to VARIOUS SCHOOLS in the Manchester area of the 
FOLLOWING: s 

(a) Stepped Locker Desks with Tubular Steel 


Frames. \ : 
(b) Tubular Steel Nesting Chairs with Plywood 
Seats and Backs. 
Specification and Drawing from CITY ARCHITECT, 
P.O. Box 488, Town Hail. 
Tenders returnable by 7th NOVEMBER. 


Oe ie OF MANCHESTER. 

TENDERS invited for the ERECTION of NEW 
TOILETS to Tennis Pavilions at BOGGART HOLE, 
CLOUGH, Blackley. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by 8th NOVEMBER. 


CITY OF MANCHESTER. 


TENDERS invited for the SUPPLY and DELIVERY 
of MACHINES and TOOLS to MOSELEY ROAD 
SECONDARY SCHOOL, Fallowfield. 

Specification from CITY ARCHITECT, P.O. Box 
488, Town Hall. 

Tenders returnable by 31st OCTOBER. 


cists OF MANCHESTER. 

TENDERS invited for the SUPPLY and ERECTION 
of STRUCTURAL STEELWORK _ for WORKSHOP 
BUILDING at the MANCHESTER COLLEGE OF 
BUILDING. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by 28th OCTOBER. 


CITY OF M ANCHESTER. 


TENDERS invited for ELECTRICAL INSTALLATION 
to SMOKE CHAMBER, CENTRAL FIRE STATION. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by 28th OCTOBER. | = 
CITY OF HEREFORD. 
CHANGING ACCOMMODATION— 

KING GEORGE V PLAYING FIELDS. 


TENDERS are invited, on a Fixed-price Basis, for 
the ABOVE SCHEME, comprising Four Main Changing 
Rooms, Referee’'s Room, Boiler-room, Showers and 
Toilets, Cafeteria, Verandah, and all incidental works. 
The Building is to be constructed in Brickwork, with 
Thermacoust Roofing and Precast Floor Units. 

Drawings and Specification may be obtained from 
raves’ of the City Surveyor, MR. F. MARGERISON, 











Tenders, in the envelope provided, and bearing 
no mark or indication of the sender, must be delivered 
to me not later than 9 a.m. on TUESDAY, 8th 
November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. A. WESTON, 


Town Clerk. 
Town Hall, 
Hereford. 
October, 1960. 


PETWORTH RURAL DISTRICT COUNCIL. 


The Council 
for permission 


invite applications from_ contractors 
to TENDER for the FOLLOWING 


WORKS: 
(1) The Erection of Eight Fiats at Townfield, 
Kirdford. 
(2) The Erection of 12 Flats at Luffs Meadow, 
Northchapel. 


Applications should be addressed to me at 
Newlands, Pound Street, Petworth, to reach me not 
later than MONDAY, 31st October, 1960. 

Contractors who are invited to submit Tenders will 
be provided with a Form of Tender, Bills of Quantities, 
Specifications and Plans for the work. 

Tenders, in_ plain sealed envelopes endorsed 
** Housing—kKirdford and Northchapel,"’ and bearing 
no name or mark of the sender, must be received by 
me_not later than SATURDAY, 3rd December. 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. SPEED, 
Clerk of the Council. 

Newlands, 

Pound Street, 
Petworth, Sussex. 


13th October, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 


BOROUGH 
BOURNEMOUTH. 


BOROUGH ENGINEER'S DEPARTMENT. 


FOUL SEWER AND SURFACE WATER SEWER— 
FACTORY SITES, WALLISDOWN ROAD. 


TENDERS are invited for the CONSTRUCTION of 
370 lin. yd. of Qin. dia. and 1,160 lin. yd. of 12in. 
dia. FOUL SEWER, and 1,310 lin. yd. of 12in. dia. 
and 175 lin. yd. of 1Sin. dia. SURFACE WATER 
SEWER. 

Documents and Drawings obtainable from Borough 
Engineer, Town Hall, Bournemouth, upon payment of 
£1 1s., which will be refunded on receipt of a 
bona-fide Tender and the return of all documents. 

Tenders to reach me by 10th NOVEMBER, 1960. 

A. LINDSAY CLEGG, 
Town Clerk. 


ROYAL TUNBRIDGE 
WELLS. 


HOUSING CONTRACTS. 


TENDERS are invited for BUILDING 126 DWELL- 
INGS on the SHERWOOD ESTATE, Tunbridge Weils. 
The Buildings will be Semi-detached Pairs, Terraces 
of Four and Six, and Blocks of Old People’s Flats, 
each of two storeys. 

Alternatively, contractors may tender separately 
for 76 Dwellings and/or for SO Dwellings. 

Applications for a Form of Tender and Bills of 
Quantities should be made to WILLIAM PICKERING, 
A.M.1.C.E., Borough Surveyor and Waterworks 
Engineer, Town Hall, Tunbridge Wells, and the 
Contract Drawings and General Conditions may be 
inspected at his Office. 

M. J. H. GIRLING, 


Town Clerk. 


COUNTY OF 


BOROUGH OF 


Town Hall, 
Tunbridge Wells. 


BOROUGH OF HEMEL HEMPSTEAD. 
PANCAKE LANE DRAINAGE. 


TENDERS are invited for the CONSTRUCTION of 
about 1,400yd. of Qin. STONEWARE PIPE FOUL 
and SURFACE WATER SEWERS and 700yd. of 12in. 
and 18in. CONCRETE TUBE SURFACE WATER 
SEWERS, Concrete Manholes, House Connections, and 
ancillary works. : 

Copies of the Specification and Bills of Quantities 
may be obtained from A. H. TURNER, M.1.C.E., 
Borough Engineer, High Street, Hemel Hempstead, 
at whose Office the Drawings and Conditions of 
Contract may be inspected during normal office hours. 

Tenders, in sealed envelopes bearing no mark or 
identification of the sender, must be delivered to me 
not later than Noon on MONDAY, 14th November, 
1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

c. W. G. T._ KIRK, 


Town Hall, Town Clerk. 
High Street, 
Hemel Hempstead. 
October, 1960. 


8 2.8 OF L @ 2. ® s. 


The TRANSPORT COMMITTEE of the Leeds City 

Council invites TENDERS for the FOLLOWING: 
(a) Uniform Serge and Biue Melton. 
(b) Khaki Drill Tunics. 

Specification, Form of Tender and Conditions of 
Contract may be had upon application to the Leeds 
City Transport Department, No. 1, Swinegate, 
Leeds, 1. 

Tenders, in plain envelopes, sealed and endorsed 
** Transport—Tender for Uniform Cloth,” or as the 
case may be, to be delivered to the TOWN CLERK, 
Room 57, Civic Hall, Leeds, 1, not later than 10 a.m. 
on MONDAY, 7th November, 1960. 

1 Swinegate, 


Leeds, 1. 
/ October, 1960. 
ABERYSTWYTH RURAL DISTRICT 
COUNCIL. 


WORKS OF WATER SUPPLY. 
HEN GAER RESERVOIR. 


TENDERS are invited for the CONSTRUCTION of 
a REINFORCED CONCRETE RESERVOIR, and inci- 
dental works, in accordance with the Drawings, 
Specification and Bills of Quantities prepared by the 
Engineers, MESSRS. A. H. S. WATERS AND 
PARTNERS, of 25 Temple Row, Birmingham, 2. 

The Drawings may be seen at, and the General 
Conditions of Contract, Specification, Bills of Quan- 
tities and Form of Tender may be obtained from, the 
Offices of the undersigned, or of the Engineers, on 
or after the 14th November, 1960, on payment of 
a deposit of Five Guineas, which will be refunded 
upon receipt of a bona-fide Tender and the return 
of all documents. - 

Sealed Tenders, on the form supplied and in the 
endorsed envelope provided, are to be delivered to 
me at my Office not later than Noon on the 9th 
DECEMBER, 1960. 

The Council does not 


lowest or any Tender. 
CYRUS EVANS, 
Clerk of the Council. 


undertake to accept the 


Council. Offices, 
18 Chalybeate Street, 
Aberystwyth, 
Cardiganshire. 
13th October, 1960. 
STOUR VALLEY 
SEWERAGE BOARD. 
MAIN DRAINAGE SCHEME. 
CONTRACT NO. 1—BRANCH SEWER NO. 4, 


TENDERS are invited for the CONSTRUCTION of 
approx. 3,400 lin. yd. of CAST-IRON and CONCRETE 
PIPE SEWERS varying in dia. from 4Sin. to Qin., at 
varying depths, together with Manholes, at CRADLEY 
HEATH, Staffs., and Dudiey, Worcs. 

Contractors wishing to tender should apply for the 
documents and Drawings to the Board's Engineer, 


UPPER MAIN 


Oo. C. ROWE, at 10c Hagley Road, Stourbridge, 
Worcs., enclosing a deposit cheque value Three 
Guineas, made payable to the Upper Stour Valley 


Main Sewerage Board, such deposit to be refunded 
on receipt of a bona-fide Tender and the return of 
all the documents. 

Tenders, priced in ink, are to be submitted to the 
undersigned not later than 12 Noon on the 25th 
NOVEMBER, 1960. 

The Board do not bind themselves to accept the 
lowest or any Tender they may receive. 

w. NER, 
Clerk to the Board. 

28/29 Wolverhampton Street, 

Dudley, Worcs. 


October 20 1960 


CONTRACTS 
HERTFORDSHIRE COUNTY COUNCIL, 


TENDERS are invited for the FOLLOWING ROAD 
IMPROVEMENT CONTRACTS:— 

(i) Hempstead Lane, Bovingdon, B.450S—Stage 
1l.—The works, which consist of the Widening 
and Improvement of 9SOyd. of Hempstead 
Lane tetween Vicarage Lane and_ Bushfield 
Road, comprise Site Clearance, 4,500 cu. yd, 
Excavation, 3,600 sq. yd. Lean-mix Concrete 
Haunch, 6,800 sq. yd. Rolled Asphalt Sur- 
facing, 1,700 lin. yd. Kerbing, 960 lin. yd, 
of Surface Water Drains, Footways, Fencing 
and other accommodation works. 

(ii) Little Bushey Lane, Bushey—-Stage il. 
The works, which consist of Widening and 
Reconstruction of approx. 'a-mile of Urban 
Road, comprise Site Clearance, 1,259 cu. yd, 
Excavation, 700 lin. yd. of Kerbing, 700 lin, 
yd. of Footpath Edging, 750 tons Asphait, 
200 cu. yd. Lean-mix Concrete Haunch, 
300 lin. yd. of Surface Water Drains, Fencing 
and other accommodation works. 


(iii) Whitehorse Lane, London Colney—Road 
Improvement Works from Junction § with 
High Street to Morris Way.—The works 


comprise Site Clearance, 575 cu. yd. Excava- 
tion, SOO lin. yd. Kerbing, 825 sq. yd. 
Carriageway Haunch, 2,160 sq. yd. Carriage- 
way Surfacing, 1,250 sq. yd. Footpath 
Construction, 238 lin. yd. Sin. dia. Surface 
Water Drains, and 130 lin. yd. Close-boarded 
Fencing. 

(iv) Rowley Lane, Elstree, C.86—Road Improve- 
ment Works on Two Bends North of Junction 
with Elstree Way.—The works comprise Site 
Clearance, 2,500 cu. yd. Excavation, 2,000 
sq. yd. Carriageway Foundation, 2,630 sq. 
yd. Carriageway Surfacing, 74 lin yd. 6in. 
dia. Surface Water Drain, 320 lin. 
Ditching, and 280yd. of Fencing. 

Tender documents for all or any of the contracts 
may be obtained from, and Drawings inspected (by 
orevious oe at *. ae Office of the County 
urveyor, ounty all, ertford, on or after 
Seppe. 1960. oo 

enders are to be returned to the CLERK OF 
COUNTY COUNCIL by 10 a.m. on the ten 
eee 1960. 

e County Council are not bound to ac 
lowest or any Tender. 7 

County Hall, 

Hertford. 


BOROUGH OF OLDBURY, 
CLASS “B" LIGHTING—LION FARM ESTATE. 


TENDERS are invited, on a Fixed-price 
the ERECTION of approx. 20 CLASS © patie, ler 
CRETE STREET LIGHTING COLUMNS and the Supply 
and Fitting of Post Top Lanterns, with Lamps, Time- 
switches, Control Gear, etc., on the ABOVE ESTATE. 

Copies of the general Conditions of Contract and 
Drawings may be inspected at the Office of the 
Borough Engineer and Surveyor, Municipal Bank 
Chambers, Oldbury, from whom copies of the Bill of 
Quantities, Specification and Form of Tender may be 
obtained on payment of a deposit of £2 2s. (cheques 
made payable to the Borough of Oldbury), which 
will be refunded following the receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders are to be delivered to the undersigned, 
in the envelope provided, which should bear no name 
or mark indicating the sender, not later than Noon 
on_FRIDAY, the 11th of November, 1960. 

The Corporation does not bind itself to accept the 


lowest or any Tender. 
KENNETH PEARCE, 
; Town Clerk. 
Municipal Buildings, i 
Oldbury, 
Birmingham. 


BOROUGH OF OLDBURY. 
CLASS “B" LIGHTING PROGRAMME, 1960/61. 


TENDERS are invited, on a Fixed-price Basis, for 
the ERECTION of approx. 88 CLASS “B" CO 
CRETE STREET LIGHTING COLUMNS and the Supply 
and Fitting of Post Top Lanterns, with Lamps, Time- 
switches, Control Gear, etc., in VARIOUS STREETS 
in the Borough. The Tender also includes Taking- 
co on re in different positions 26 
existing ass “‘B" Lighting Points and converti 
them to MBF/U operation. ~ 

Copies of the general Conditions of Contract and 
Drawings may be inspected at the Office of the 
Borough Engineer and Surveyor, Municipal Bank 
Chambers, Oldbury, from whom copies of the Bill of 
Quantities, Specification and Form of Tender may be 
obtained on payment of a deposit of £2 2s. (cheques 
made payable to the Borough of Oldbury), which 
will be refunded following the receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders are to be delivered to the undersigned, 
in the envelope provided, which should bear no name 
or mark indicating the sender, not later than Noon 
on_FRIDAY, the 4th of November, 1960. 

The Corporation does not bind itself to accept the 


lowest or any Tender. 
KENNETH PEARCE, 
Town Clerk. 


Municipal Buildings, 
Oldbury, 
Birmingham. 


WHALEY BRIDGE URBAN DISTRICT 
COUNCIL. 


CLASS "A" STREET LIGHTING. 


TENDERS are_ invited for the SUPPLY and 
ERECTION, complete with ancillary works, of 16 
CLASS “A" CONCRETE COLUMNS with Sodium 
Discharge Lanterns. 

Specification, Bill of Quantities and Form of Tender 
may be obtained on application to the Surveyor, 
Council Offices, Whaley Bridge, near Stockport. 

Tenders, in plain sealed envelopes endorsed ‘' Class 
‘A’ Lighting,’ must be delivered to the undersigned 
oat teter than 12 Noon on TUESDAY, 15th November, 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Cc. HOUGH, 


Clerk of the Council. 
Council Offices, 
Whaley Bridge, 
Near Stockport. 
13th October, 1960. 


WEST KENT MAIN SEWERAGE BOARD. 


TENDERS are invited for the CONSTRUCTION of 
GARAGE and DRAWING OFFICE at 20 BLYTH ROAD, 
BROMLE™’, Kent (Contract 199). Tender documents, 
including Drawings, obtainable from me on application, 
accompanied by a deposit of Two Guineas. Latest date 
for Tenders, 21st NOVEMBER, 1960. 

A. J. W. JEFFERY, 
Secretary of the Board. 
20 Blyth Road, 
Bromiley, Kent. 
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CONTRACTS 


TH OF SCOTLAND HYDRO-ELECTRIC 
NORTH OF SCOTLAND | 


AWE PROJECT. 


TENDERS are invited for the CONSTRUCTION of 
(a) MAIN NANT TUNNEL, UNDERGROUND POWER 
STATION, and relative works, near KILCHRENAN, 
ARGYLL; and (b) MIDMUIR DIVERSION AQUEDUCT, 
south-east of OBAN. Tender documents obtainable 
from Messrs. BABTIE, SHAW AND MORTON, 
Chartered Civil Engineers, 17 Blythswood Square, 
Glasgow, C.2, or 19 Grosvenor Place, London, S.W.1. 
Deposit £5 per contract (returnable). 


STAFFORDSHIRE COUNTY COUNCIL. 
COUNTY ROADS AND BRIDGES COMMITTEE. 
HIGHWAYS ACT, 1959. 

LOVE LANE, GREAT WYRLEY. 


DERS are invited for the MAKING-UP of 
Love. LANE, Great Wyrley, near Walsall (length 
d.). 
35 eKe work includes Excavation, Providing Two Layers 
of Broken Stone to 6in. depth laid on 3in. Ashes and 
Surfacing of 3in, Bituminous Macadam, Precast 
Concrete Kerbs, Footpaths of Bituminous Macadam 
and ‘'2in. Cold Asphalt Surface, and the Provision 
of Gin. dia. Stoneware Surface Water Drain with 
i Manholes. 
Brice oncetion for Contract -documents should be 
made to the undersigned, accompanied by a deposit 
of £5, which will be refunded on receipt of a bona- 
fide Tender or return of the Contract documents 
before the closing date. 
Completed Tenders should reach the undersigned 
not later than 10 a.m. on the Sth NOVEMBER, 1960. 


T. H. EVANS, 
Clerk of the County Council. 











County Buildings, 
Stafford. 


BOROUGH OF WREXHAM. 


TENDERS are invited for the SUPPLY and 
DELIVERY of the FOLLOWING: 

(a) A bulk quantity of Dulux Gloss Paints and 
Undercoating, comprising 105 galions of 
Gloss and 85 gallons of Undercoating in 
one-galion tins, and a small amount of 
other sundry items; also for 

(b) One Gross of Briton Paint Brushes. 

Form of Tender can be obtained on application to 
the Borough Engineer and Surveyor, Bodhyfryd, 31 
Chester Street, Wrexham. — 

Tenders to be returned, in the envelope provided, 
to the undersigned not later than Noon on MONDAY, 
31st October, 1960. 

PHILIP J. WALTERS, 
Town Clerk. 
Guildhall, 
Wrexham. 


BOROUGH OF WREXHAM. 


ENDERS are invited for the SUPPLY and 
DELIVERY of 300 GALVANISED DUSTBINS and 
Covers of 2'2 cu. ft. capacity to 8.S.S.792/47. 

Form of Tender can be obtained on application to 
the Borough Engineer and Surveyor, Bodhyfryd, 31 
Chester Street, Wrexham. 

Tenders, to be returned in the envelope provided, 
to the undersigned not later than Noon on MONDAY, 
31st October, 1960. 

PHILIP J. WALTERS, 
Town Clerk. 

Guildhall, 

Wrexham. 


CLACTON URBAN DISTRICT COUNCIL. 


WESTERN AREA DRAINAGE— 
SEWERS AND PUMPING STATION. 


CONTRACT NO. 8. 


The Council invite TENDERS for the CONSTRUC- 
TION of the FOLLOWING WORKS:— 

(a) 27in. and 33in. dia. Concrete Pipe Sewers 
some 4,700ft. in length. The 27in. and 
33in. dia. sewers are to be constructed of 
specially reinforced thick wall concrete pipes. 

(b) 21in. and 24in. dia. Spun-!ron Rising Mains, 
some 8,000ft. in length. 

(c) A Pumping Station in Reinforced Concrete 
and Brickwork that will eventually house 
four pumps. ? 

(d) Ancillary work to the above. 

Copies of the Specification and Bill of Quantities, 
prepared by the Council's Consulting Engineers, 
Messrs. JOHN TAYLOR AND SONS, Artillery House, 
Artillery Row, Westminster, S.W.1, and Form of 
Tender may be obtained from the Offices of the 
Consulting Engineers on payment of £5 (cheque only, 
payable to Clacton Urban District Council), which 
will be returned upon receipt of a bona-fide Tender, 
not subsequently withdrawn. 

The Drawings may be inspected at the Offices of 
the Consulting Engineers and also at the Office of the 
Council's Engineer and Surveyor, Town Hall, Clacton- 
on-Sea. Tenders, in plain sealed envelopes, endorsed 
“Western Area Drainage—Contract No. 8," are to 
be delivered to the Clerk of the Council at the Town 
Hall, Clacton-on-Sea, on or before Noon, MONDAY, 
November 28th, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


CHARLES 8B. HEARN, 


Clerk of the Council. 
Town Hall, 


Clacton-on-Sea, 
Essex. 


MORPETH RURAL DISTRICT COUNCIL. 
CRESSWELL SEWERAGE. 


Civil engineering contractors capable of executing 
the work within a stipulated time and interested in 
TENDERING for the ABOVE WORK on a Fixed-price 
Basis are invited to submit their names with a 
list of similar works which they have carried out 
recently to MR. J. R. MILES, Engineer and Surveyor, 
Council Offves, Dacre Street, Morpeth, not later than 
MONDAY, 31st October, 1960. 

The Contract will include the Lengthening of the 
existing Sea Outfall Sewer in 8in. dia. Spun-iron 
Pipes to a point below low water mark of ordinary 
tides, and the Construction of approx. 1,000yd. of 
Gin. dia. Stoneware or Pitch Fibre Pipes, together 
with Manholes and other appurtenant works. 

Sealed Tenders will be required by Noon on 
MONDAY, 28th November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


JOHN STAWART, 


Clerk of th i. 
Council Offices, erk o e Counc 


Dacre Street, 
Morpeth, Northumb. 
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CONTRACTS 


COUNTY BOROUGH OF BRIGHTON. 
ROAD MATERIALS. 


The COUNCIL invites TENDERS for the SUPPLY 

of Clean British GRANITE CHIPPINGS:— 
WM. cdancandectivendlisa’ 2,700 tons 
| 120 tons 

Specification and Forms of Tender may be obtained 
from the Borough Surveyor, Engineer and Pianning 
Officer, 26/30 King's Road, Brighton. 

Sealed Tenders, in the envelopes provided, must be 
delivered to my Office at the Town Hall, Brighton, 
nee, later than 10 a.m. on TUESDAY, 1st November, 

The Council does not bind itself to accept the 
lowest or any Tender. 

WwW. oO. DODD, 


Town Clerk. 





Town Hall, 
Brighton. 
12th October, 1960. 


CITY AND COUNTY OF NORWICH. 
WATER DEPARTMENT. 


CONSTRUCTION OF REINFORCED CONCRETE 
WATER TOWER, CAPACITY 130,000 GALLONS, 
AT HETHERSETT, NORWICH. 


TENDERS are invited for the ABOVE WORK. 
Documents can be obtained from the WATER DEPART- 
MENT, City Halil, Norwich, NOR O1A, and a full set 
of Drawings can be inspected. Closing date for Tenders, 


23rd NOVEMBER. 

ec iry OF MANCHESTER. 
TENDERS invited for the ERECTION of TRAFFIC 

and BAGGAGE WINGS, CONCOURSE, CUSTOMS and 

Cnn Wate rekenta ae WINGS, PIERS, 

Siepont UILDING, MANCHESTER 
The work consists of the completion of the super- 

Structure only to existing steel framework, and is 

estimated to cost more than £354m. The work has to 

we a anes mae “es Toe the commencement. 

uantities from the 
P.O. Box 488, Town Hall. salable Recansincpepai 


Tenders returnable by NOVEMBER 3rd, 1960. 
erty OF MANCHESTER. 


TENDERS invited for the SUPPLY and ERECTION 
of HEATING INSTALLATION 
COLONY, near BLACKBURN. ee ee eee 
pecification an rawings fro 
P.O. Box 488. Town Hall.” ee 


__ Tenders returnable by NOVEMBER 9th. 
erry OF MANCHESTER. 
DAVYHULME SEWAGE WORKS EXTENSIONS. 


TENDERS are invited for the CONSTRUCTION of 
a jane and OUTFALL in the MANCHESTER SHIP 
Tender documenas (returnable on 28th NOVEMBER) 


obtainable from the CITY 
ee. SURVEYOR, Town Hall, 


BURGESS HILL URBAN DISTRICT 
COUNCIL. 


APPLICATIONS FOR INCLUSION IN P 
LIST OF BUILDING CONTRACTORS. 


Applications are invited from building contractors 
who wish to be placed on a list of approved con- 
tractors who will be invited to TENDER for HOUSING 
and other PUBLIC BUILDING CONTRACTS during the 
a two years. 

Ontractors applying for inclusion should be pre- 

— * pretace Ts of capability to carry vont 
ork and ma i i 

ph, y be required to furnish financial 

Applications to be sent to the undersign 
later than WEDNESDAY, the 2nd eecueer. Mose 
STANLEY JEFFS, 

Clerk of the Council. 























Council Offices, 
22 Church Road, 
Burgess Hill. 


ONTRACTS WANTED, LABOUR ONLY, floor 

finishing specialists in all shapes and sizes of 

Heer orca tae Brickwork and Stonework. 
—H. , Contractor, 

Avenue, South Ockendon, Essex. 7. 








For Contracts received too late for 
classification see page 349 





APPOINTMENTS VACANT 


GLOUCESTERSHIRE COUNTY COUNCIL. 


_ASSISTANT DIVISIONAL SURVEYOR, Th 
Division—Office near Alveston, near Bristol. a 
ana teh Pee aaaO-£1.100). Car allow- 

-h.p. Pplicants h 
driving cence. Pp should hold a current 
nnua Stimate £295,000. Mileage 313. 

Application Forms available from. an "hn be 
returned to, the County Surveyor, Quay Street. 
Gloucester, not later than MONDAY, 31st October. 


GUY H. DAViS, 
Clerk of the County Council. 


BOROUGH OF CAERNARVON. 
TEMPORARY WASTE WATER ENGINEER. 


WATER ENGINEERS with experience of water 
supply generally and waste detection in particular 
are invited to apply for the ABOVE APPOINTMENT 
in the Borough Surveyor’s Department. 

The post is a temporary one and briefly entails 
the carrying out of investigations, making a survey, 
and compiling an accurate record of all water mains 
in the Authority's area, drawing up a scheme of 
district metering, organising waste detection tests. 
analysing fesults, and drawing up reports and 
recommendations, etc. 
oa" ee be for a minimum period of 

months, and the duties are such 
retired Water Engineer. "Fe geet nee 

Applications, stating age, qualifications and experi- 
ence, the names of two referees, and salary required, 
should be received by T. GWYNNE DAVIES, 
ae aoe nee. Surveyor and Water 

r, Hig reet, Caernarvon, 
NOVEMBER aden not later than 9th 

Further details may be obtained on request. 

J. O. SMITH, 
Town Clerk. 








High Street, 
Caernarvon. 
1Sth October, 1960. 


SUPPLEMENT 343 


APPOINTMENTS VACANT 


COUNTY BOROUGH OF ROTHERHAM, 
APPOINTMENT OF BUILDING WORKS MANAGER. 


APPLICATIONS are invited for this POST at @ 
salary in accordance with Grade D of the National 
Scales (£1,520-£1,755 p.a.). The commencing salary 
will be fixed in accordance with the circumstances. 

Housing accommodation will be provided temporarily 
if necessary. 

Further particulars may be obtained on application 
to the undersigned. 

JOHN S. WALL, 


Town Clerk. 








Municipal Offices, 
Rotherham. 


BOROUGH OF EALING. 
DRAUGHTSMAN for Civil Engineering Work, Misc. 
Grade V (£725S-£800), inclusive. 
Full particulars and Application Forms obtainable 
from the Borough Surveyor, Town Hail, Ealing, W.S. 
Closing date: 31st OCTOBER, 1960. 


E. J. COPE-BROWN, 
Town Clerk. 


City AND COUNTY OF THE CITY OF 
EXETER. 


APPOINTMENT OF ASSISTANT ENGINEER 
(MAIN DRAINAGE). 


APPLICATIONS are invited for this TEMPORARY 
APPOINTMENT for a period of at least two years, 
subject to good health and satisfactory service, at a 
fixed salary of £1,375 per annum. No increments 
will be paid. 

Applicants must be Corporate Members. of the 
Institution of Civil Engineers or hold the Testamur 
of the Institution of Municipal Engineers, and have 
had _ considerable experience in main drainage work. 

This temporary appointment is specially to assist 
in carrying out the survey, design and execution of 
a main drainage scheme within the city. 

Provision of housing accommodation will be 
considered. 

Applications, on forms to be obtained from the 
undersigned, must be delivered not later than 
MONDAY, 31st October, 1960. 

’ JOHN BRIERLEY, 

Municipal Offices, City Engineer and Surveyor. 


7 Southernhay West, 
Exeter. 
Sth October, 1960. 


CITY AND COUNTY OF THE CITY OF 
EXETER. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS: 

(a) Three Generali Engineering Assistants— 
Grade A.P.T. Il (£765-£880 p.a.). 

(b) Two Surveying-Draughtsmen—Grade Misc. 
Div. V (£650-£715 p.a.). 

Preference will be given to applicants for (a) who 
have passed the Section “A Examination of the 
Institution of Civil Engineers or the Intermediate 
Examination of the Institution of Municipal Engineers, 
or hold a British University degree in Municipal or 
Civil Engineering, and have had some experience in 
the design of municipal engineering works. 

Applicants for (b) should be neat and expeditious 
Draughtsmen and have had experience in the prepara- 
tion of drawings in an engineering or similar office. 
Experience in land surveying would be considered an 
advantage. 

Provision of housing accommodation will be 
considered. 

Applications, on forms to be obtained from the 
undersigned, must be delivered not later than 
MONDAY, 31st October, 1960. 


‘ JOHN BRIERLEY, 
Municipal Offices, City Engineer and Surveyer. 


7 Southernhay West, 
Exeter. 


CITY OF WINCHESTER 


APPLICATIONS are invited for the POSTS of: (a) 
JUNIOR ARCHITECTURAL, and (b) _ JUNIOR 
ENGINEERING ASSISTANTS in the City Engineer's 
Department. Salary within Grade A.P.T. |, according 
to qualifications and experience. 

Tne appointments are subject to the terms and 
conditions laid down by the Southern Provincial Council 
and to the Local Government Superannuation Act. 

Applications, stating age and details of experience, 
together with the names of two referees, should be 
addressed to the City Engineer, Guildhall, Winchester, 
and should reach him not later than MONDAY, 31st 
October, 1960. 

In the case of (a) the post has been designated 
as a key post for housing purposes, and suitabie 
housing accommodation will be made available. 

R. H. McCALL, 
Town Clerk. 

















Guildhall, 
Winchester. 
4th October, 1960. 


RURAL DISTRICT COUNCIL OF 
DURSLEY. 


COMPREHENSIVE SCHEME OF WATER SUPPLY. 
CONTRACTS NOS. 3 AND 4. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited from persons having 
suitable experience for the ABOVE APPOINTMENT 
to supervise the construction of the FOLLOWING: 

(1) Collectiing Sump and Pump Chamber. 

(2) Pump Control Station. 

(3) Installation of Submersible Pumping Plant. 

(4) Construction of a 40,000-galion Reinforced 
Concrete Service Reservoir, together with 
a Break Pressure Tank. 

(S) Spun-iron and Asbestos-cement Water 
Mains of 6in., 4in. and 3in. dia. 

(6) Service connections and ancillary works. 

The works will be under the direction of the 
Council’s Consulting Engineers, MESSRS. T. WARD 
WHITFIELD AND SON, of Trowbridge. - s 

The appointment will be for about 12 months 
duration, and the salary offered is at the rate of 
between £1,000 and £1,400 per annum, according 
to the experience and qualifications of the successful 
applicant. Applicants will be required to provide a 
car, for which a car allowance (essential user) will 
be paid. ; 

Aplications for the appointment, giving particulars 
of’ age and experience, the date when duties can be 
taken up, with names and addresses of three referees, 
should be submitted to the undersigned not later than 
the 31st OCTOBER, 1960. 

H. A. PATE, 
Clerk of the Council. 




















Council Offices, 
Kingshill, 
Dursley, Glos. 








SUPPLEMENT 
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APPOINTMENTS VACANT 


DORSET COUNTY _ COUNCIL, 


ENGINEERING ASSISTANT REQUIRED in Roads 
and Bridges Department. Must be experienced in 
design and preparation of major improvements. — 

Salary within oe A.P.T. Grade IV, according 

lifications and experience. 
8 aplication Forms from the CLERK, County Hall, 
Dorchester, to be returned by 31st OCTOBER. 
OF 


COUNTY BOROUGH 
HUDDERSFIELD. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


BRIDGES ASSISTANT. 


APPLICATIONS are invited for the APPOINTMENT 
of a BRIDGES ASSISTANT at a salary in accordance 
with Scale A.P.T. V (£1,310-£1,480). ; 

Candidates should have considerable experience in 
bridge design and construction, and preferably be 
corporate or associate members of the Institution of 

ructural Engineers. ; 

- The post is superannuable and subject to satisfactory 
medical examination. c : 

Applications, stating age, qualifications and 
experience, together with the names of two persons 
to whom reference can be made, should reach A. L. 
PERCY, ESQ., M.I.C.E., Borough Engineer and 
Surveyor, High Street Buildings, Huddersfield, not later 
than 8th NOVEMBER, 1960. f : 

Canvassing is prohibited and will be considered a 


disqualification. 
oe HARRY_BANN, 
Town Clerk. 








Town Hall, 
Huddersfield. 
October, 1960. 


CITY AND COUNTY OF BRISTOL. 
CITY ENGINEER AND PLANNING OFFICER'S 


DEPARTMENT. 
(Main Drainage Section.) 


APPOINTMENT OF ASSISTANT CIVIL ENGINEERS— 
GRADE A.P.T. IV (£1,140-£1,310 P.A.). 


APPLICATIONS 
Engineers. - : d 

Candidates should possess British University degree 
and/or be Associate Members of Institution of Civil 
Engineers or Institution of Municipal Engineers, and 
should have experience in design and construction of 
sewage disposal works. : 

Posts permanent and _ pensionable, subject to 
medical examination and to probationary period of 
six months, except for officer transferred from another 
Local Government Authority. _ 

Consideration given to housing needs of successful 
candidates and contribution towards removal expenses. 

Applications, stating age, nationality, and whether 


invited from fully qualified Civil 


married or single; educational training; professional 
qualifications; present position; salary and date of 
appointment; previous positions with salaries and 


dates of appointment; detailed particulars of experi- 
ence; any further remarks in support of the applica- 
tion; notice required to terminate present appointment; 
whether related to member or senior officer _of the 
Council; names of two referees, to CITY ENGINEER 
AND PLANNING OFFICER, Cabot House, Deanery 
Road, Bristol, 1, by 1st NOVEMBER, 1960. 
Canvassing disqualifies. 


(CHESTER-LE-STREET RURAL DISTRICT 
COUNCIL. 


BIRTLEY OUTFALL SEWERAGE—ROWLETCH BURN 
IMPROVEMENT SCHEME. 


APPOINTMENT OF AN INSPECTOR. 


APPLICATIONS are invited for the APPOINTMENT 
of an INSPECTOR to assist the Resident Engineer 
in supervising the construction of work, which includes 
6,000yd. of 33in. to Qin. sewers, the regrading of 
3,000yd. of burn, and the construction of 400yd. of 
reinforced concrete culverts and channels 7ft. Gin. in 
diameter. 

The work should be completed in 12 months from 
the date of commencement in about two months’ time. 

The appointment is subject to one month's notice 
on either side. 

Salary £750 per annum. s " 

The Council cannot undertake to provide housing 
accommodation. 

Canvassing will disqualify, and any relationship to 
any member of senior officer of the Council must 
be stated. : . 

Applications, in own handwriting, stating age, 
qualifications, and full particulars of experience and 
appointments held, together with the names and 
addresses of two persons to whom reference might 
be made, to be delivered to the undersigned not later 
than 10 a.m. on 7th NOVEMBER, 1960. 


J. SANDERS, 
Clerk of the Council. 

Union Offices, 

Chester-le-Street, 
Co. Durham. 
12th October, 1960. 
S TEVENAGE DEVELOPMENT 
CORPORATION. 

A VACANCY is available in the Chief Engineer's 
Department for a keen ENGINEER with suitable 
qualifications seeking interesting and varied experi- 
ence. The work includes design, construction and 
supervision of major and estate roads, extensive 
cycleway and underpass system, lighting, pedestrian 
shopping centres, car parks, services, sewerage and 
drainage. 

Salary Scale A.P.T. IV/V (£1,065-£1,375 p.a.). 

This appointment is likely to last for five years 
or more and provide a sound background for further 
professional advancement. 

Housing accommodation in due course in appro- 
priate case. Local Government superannuation. 

Applications, stating qualifications and experience, 
together with the names and addresses of two 
referees, to CHIEF ADMINISTRATIVE OFFICER, 
Aston House, Aston, near Stevenage, Herts., by 14th 
NOVEMBER, 1960. 


LINCOLNSHIRE RIVER BOARD. 


Lincolnshire River Board invite APPLICATIONS for 
the APPOINTMENT of an ASSISTANT ENGINEER at 
the Board's Head Office at Boston. The Board will 
consider applications from graduates leaving universities 
in December. Salary range £815-£1,145 per annum, 
according to qualifications and experience. Local 
Government Superannuation Acts apply to this appo'nt- 
ment. Duties comprise hydraulic and structural 
design in connection with river improvement schemes 
and sea defence works. Applicants should have passed 
the final examination, parts 1 and 2, of the Institution 
of Civil Engineers, or equivalent. 

Applications, giving details of qualifications and 
experience, together with the names of two referees, 
should reach the CLERK OF THE BOARD, 50 Wide 
Bargate, Boston, not later than 8th NOVEMBER, 1960. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


COUNTY BOROUGH OF WEST HAM. 


APPLICATIONS invited for the FOLLOWING 
APPOINTMENTS in the Works Branch of Borough 
Engineer's Department: 

(i) General Foremen for large housing con- 
tracts (including multi-storey flat construc- 
tion). Rate of pay within the range of 16 to 
18 Guineas per week, according to size of 
contract. 

(ii) Assistant Estimator (Building Works). Must 
be experienced in pricing estimates for 
building works of all kinds, and knowledge 
of preparing targets for incentive bonus 
schemes would be an advantage. Salary 
within the range of £645-£815 p.a. plus 
London allowance £15-£40 p.a. 

Applications in writing, giving full particulars of 
experience, age, etc., should be addressed to 
BOROUGH ENGINEER AND SURVEYOR, West Ham 
Town Hall, Stratford, E.15, immediately. 


BOROUGH OF MANSFIELD. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


HIGHWAYS INSPECTOR. 


APPLICATIONS are 
NAMED APPOINTMENT. 
(£685-£760). 

Applicants should have had experience in the 
administration and operation of the Public Utilities 
Street Works Act, 1950, and the construction of 
roads and sewers, and be Members of the Institute 
of Highway Superintendents. 

Further particulars and Form of Application can 
be obtained from the Borough Engineer and Sur- 
veyor, Carr Bank, Mansfield. Closing date: MONDAY, 
14th November, 1960. 

A. C. SHEPHERD, 


Town Clerk. 





invited for the ABOVE- 
Salary Misc. Div. Grade V 


Carr Bank, 
Mansfield. 


BOROUGH OF CROSBY. 
APPOINTMENT OF DEPUTY BOROUGH ENGINEER 
AND SURVEYOR. 


APPLICATIONS are invited for the APPOINT- 


MENT of DEPUTY BOROUGH ENGINEER AND 
SURVEYOR, on the salary range of two-thirds of 
the salary range for the Borough Engineer and 


Surveyor for an authority having a population within 
the 45/60,000 limits. 

Candidates must have had a wide experience in 
municipal engineering and must be Corporate Mem- 
bers of the Institution of Civil Engineers and/or the 
Institution of Municipal Engineers. 

The appointment will be subject to the Conditions 
of Service laid down by the Joint Negotiating Com- 
mittee for Chief Officers, to the Local Government 
Superannuation Acts, and will be terminable by two 
months’ notice on either side. The successful candidate 
will be required to devote the whole of his time to 
the duties of his office. 

Applications must state age, marital state, present 
and past appointments, qualifications and experience, 
and whether related to any member of this Council 
or the holder of any senior office under this Council 
(failure to disclose any such relationship will dis- 
qualify the candidate), and must be delivered to the 
undersigned, endorsed ‘‘ Deputy Borough Engineer 
and Surveyor,’’ not later than Sth NOVEMBER, 1960. 

Testimonials are not required but applicants are 
required to submit the names and addresses of three 
referees. 

Canvassing, 
qualification. 


directly or indirectly, will be a dis- 
HAROLD O. ROBERTS, 
Town Clerk. 
Town Halil, 
Waterloo, 
Liverpool, 22. 
12th October, 1960. 


BOROUGH OF _ FAVERSHAM. 
GENERAL FOREMAN. 


APPLICATIONS are invited for the ABOVE 
POSITION in the Borough Engineer and Surveyor's 
Department at a salary within the Grade Misc. V 
(£760-£825). 

Housing accommodation will be 
required, and a van 
necessary duties. 

Full particulars may be obtained from the Borough 


considered if 
is provided to carry out the 


Engineer and Surveyor at the Municipal Offices, 
Faversham. 
F. G. BISHOP, 
Town Clerk. 
Municipal Offices, 
Faversham, 
Kent. 
10th October, 1960. 


"a TY OF LELCAHS TE R. 
CITY SURVEYOR'S DEPARTMENT— 
CIVIL ENGINEERING BRANCH. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS: 

(1) Project Engineer, A.P.T. V. (£1,220- 
£1,375). 

(2) Assistant Engineer, A.P.T. IV (£1,065- 
£1,220). 

(3) Assistant Traffic Engineer, A.P.T. IV 


(£1,065-£1,220). 
Housing accommodation will be 
married officers if required. 
Applications, giving full details, together with the 
names of two referees, and stating which post is 
applied for, to reach the undersigned not later than 
MONDAY, 31st October, 1960. 


JOHN L. BECKETT, M.I.C.E., 
City Surveyor. 


provided for 


Town Hall, 
Leicester. 


BASILDON DEVELOPMENT 
CORPORATION. 


CHIEF ENGINEER'S DEPARTMENT. 
APPOINTMENT OF CLERK OF WORKS. 


APPLICATIONS are invited for APPOINTMENT 
within the salary scale £765-£880 per annum. 
Candidates should be experienced in the supervision 
of the construction of roads, sewers, footways, 
services, etc. Experience of setting-out and measure- 
ment of contract work would be an advantage. : 

The appointment is superannuable and subject to 
one month's notice on either side. Housing may be 
made available. 

Applications, giving age, details of experience, and 
names and addresses of two (technical) referees, 
should be sent to the GENERAL MANAGER, Gifford 
House, Basildon, Essex, not later than First Post on 
WEDNESDAY, 2nd November, 1960. 


October 20 1960 


APPOINTMENTS VACANT 


LONDON COUNTY COUNCIL, 


CIVIL or STRUCTURAL ENGINEERS REQUIRED 
for designing, detailing and preparing contract par- 
ticulars for general civil engineering work, including 
road improvement schemes with pedestrian subways 
flyovers and underpasses. : 

Applicants will occupy senior posts; must be 
competent designers in reinforced concrete, and 
should be A.M.I.C.E. or A.M.1.Struct.E., or hold an 
equivalent qualification by examination. 

Starting salary up to £1,500. Pension 
Permanent appointment immediately or 
two years’ satisfactory service. 

Form from CHIEF ENGINEER 
L.C.C., County Hall, S.&.1. 


COUNTY BOROUGH OF NEWPORT, 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS in the Borough Engineer's Depart. 
ment: 

ENGINEERING ASSISTANTS: 


fund, 
within first 


(GS/Cj/2622/10), 


(a) Senior Assistant Engineer, Grade 
A.P.T. IV (£1,140-£1,310). 

(b) Two Engineering Assistants, Special 
Scale (£840-£1,145). 

(c) Three Engineering Assistants, Grade 
A.P.T. | (£645-£815). 

PLANNING ASSISTANTS: 
(d) Planning Assistant, Special Scale 


(£840-£1,145). 
(e) Planning Assistant (Male or Female), 
Grade A.P.T. | (£645-£815). 

Applicants will be expected to have appropriate 
qualifications as specified in the Scheme of Conditions 
of Service. 

For post (d) it will be an advantage if applicants 
are Corporate Members of the Town Planning Institute 
and have had suitable experience in a Local Planning 
Authority. In the case of (e), experience in planning 
surveys would be advantageous. 

A five-day working week is in operation. 

« The commencing salary for each appointment will 
be at any point within the appropriate Grades and 
will depend upon experience. Provision of housing 
accommodation for the senior posts will be considered. 

Applications, with copies of two recent testi- 
monials, should reach the BOROUGH ENGINEER, 
Civic Centre, Newport, Mon., by the 7th NOVEMBER, 


BOROUGH OF WEYMOUTH = AND 
MELCOMBE REGIS. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


RESIDENT ENGINEER (£1,200 P.A.), 


APPLICATIONS are invited from suitably experi- 
enced persons for the APPOINTMENT of a 
RESIDENT ENGINEER to supervise the construction 
of a sheet steel piled quay extension, together with 
ancillary works, and to supervise contracts for the 
making-up of private streets. 

The appointment is for a period of 12 months, 
but with the possibility, subject to satisfactory ser- 
vice, of an extension to this period, and will be 
terminable by one month's notice on either side. 

The salary will be £1,200 per annum, and a car 
allowance will be paid in accordance with the Charter 
Scales. 

Applications, 
experience, and 
reach 


stating age, qualifications, previous 
the names of two referees, should 
the Borough Engineer, 6 Pulteney Buildings, 


Weymouth, not later than 2nd NOVEMBER, 1960. 
Canvassing, directly or indirectly, will disqualify. 
E. J. JONES, 
Town Clerk. 
Municipal Offices, 
Weymouth. 
October, 1960. 


BOROUGH OF GRANTHAM. 


CHIEF ENGINEERING ASSISTANT—A.P.T. IV 
(£1,140-£1,310). 


APPLICATIONS, with names of two referees, to 
Borough Engineer, Guildhall, Grantham, by SATUR- 
DAY, Sth November. 

Car allowance; house; and assistance with removal 


expenses. 
JOHN F. GUILE, 
Town Clerk. 
Guildhall, 
Grantham. 


BOROUGH OF — SCUNTHORPE. 


CLERK OF WORKS FOR 14-STOREY BLOCK OF 
FLATS—WESTCLIFF ESTATE. 


APPLICATIONS are invited for the TEMPORARY 
APPOINTMENT of CLERK OF WORKS for the above 
Scheme. It is expected that the building operations 
will commence towards the end of 1960, with an 
anticipated contract period of 18 months. 

Applicants must have appropriate experience, 
including reinforced concrete frame construction. 

The salary will be at the rate of £17 per week. 

Applications, with full details of qualifications, 
Past experience, and age, together with the names 
and addresses of two referees, must reach the 
undersigned not later than TUESDAY, 1st November, 


1960. 
T. M. LISTER, 
Town Clerk. 
Municipal Offices, 
34 High Street, 
Scunthorpe. 


11th October, 1960. nas 

WYCOMBE RURAL DISTRICT COUNCIL. 
ENGINEER AND SURVEYOR'S DEPARTMENT. 
APPOINTMENT OF ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the ABOVE 
PERMANENT POST. Salary Scale A.P.T. Il (£815- 
£960), starting point depending on experience and 
qualifications. ; . 

A travelling allowance will be paid, and the Council 
will assist in providing housing accommodation if 
necessary. , 

N.J.C. Conditions of Service will apply. 

The Council are engaged in an extensive programme 
of sewerage schemes, and this post offers exceptional 
opportunities for supervising contract work now in 
progress, and designing and preparing new schemes. 

Preference will be given to persons who have 
completed their professional training and/or have 
passed the Intermediate, or equivalent, Examination 
of the Institutions of Municipal or Civil Engineers. 

Applications, giving age, particulars of present and 
past appointments, details of experience, and the 
names of two referees, are to be submitted to the 
Engineer and Surveyor, 8 Easton Street, High 
Wycombe, before 11th NOVEMBER, 1960. 

L. C. RYSDALE, ; 
Clerk of the Council. 
17 High Street, 
High Wycombe. 
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October 20 1960 


APPOINTMENTS VACANT 


METROPOLITAN BOROUGH _ OF 
WANDSWORTH. 


MECHANICAL INSPECTOR REQUIRED, with 
extensive knowledge of diesel and _petrol-engined 
vehicles and plant, and capable of presenting inspec- 
tion reports. Must have served appropriate 

iceship. 
apr cablished pensionable post. Grade Misc. VI 
(£800, rising to £865). 3 

Forms, from Borough Engineer, must be returned 
to me by 2nd NOVEMBER. 

J. NOEL MARTIN, 


Town Clerk. 
Municipal Buildings, 
Wandsworth, S.W.18. 


URBAN DISTRI CT COUNCIL OF 
RAYLEIGH. 


ENGINEER AND SURVEYOR'S DEPARTMENT. 
APPOINTMENT OF BUILDING INSPECTOR. 


APPLICATIONS are_ invited for the ABOVE 
PERMANENT APPOINTMENT in the Engineer's and 
Surveyor’s Department at a salary in accordance with 
Grades | and I! of the A.P.T. Division (£610-£880). 
The commencing salary will be fixed according to the 
qualifications and experience of the successful 
candidate. : rs 

Applicants should have had experience in the 
application of the Building By-laws, the execution of 
plans, and the inspection of building works, and 
preference will be given to holders of a recognised 
Building Inspector's Certificate. The appointment is 
subject to the National Scheme of Conditions of 
Service, the Local Government Superannuation Acts, 
and medical examination, and is determinable by 
one month's notice. A car allowance will be payable. 

Housing accommodation will be _ available’ if 
necessary. : 

Considerable development is taking place within 
the Urban District, and the appointment offers scope 
for initiative. 

Applications, in envelopes endorsed ‘* Building 
Inspector,’ stating age, qualifications, full details of 
experience, present and previous appointments, 
together with the names of three referees, should 
reach the undersigned not later than Noon on 
WEDNESDAY, 26th October, 1960. 

Cc. E. FITZGERALD, 
Clerk of the Council. 

Council Offices, 

Hockley Road, 
Rayleigh, Essex. 
12th October, 1960. 


BUCKS. WATER BOARD. 
MID-BUCKS. CONTRACT Q.22. 
PIPELINE INSPECTORS. 


APPLICATIONS are invited for TEMPORARY 
PIPELINE INSPECTORS to supervise laying of 13 
miles of 12in. and 1Sin. asbestos-cement main 
between Whitchurch, near Aylesbury, and Winslow. 
Salary up to £18 per week, plus car allowance where 
appropriate. Previous experience in similar work 
essential. 

Applications, to the undersigned, must state age, 
give details of present appointment, details and dates 
of past experience, date when available, and must be 
accompanied by the names of two referees, to be 
received not later than 26th OCTOBER, 1960. 

R. POWNALL, 


Engineer and Manager. 
Byron Road, 


Aylesbury, Bucks. 


BOLTON AND DISTRICT JOINT 
SEWERAGE BOARD. 


RINGLEY FOLD DISPOSAL WORKS. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited for the APPOINTMENT 
of RESIDENT ENGINEER to take charge of the 
construction of the Ringley Fold Disposal Works. 
This scheme, estimated to cost over £1m., is expected 
to take some three years to complete. 

_ Sound knowledge of reinforced concrete construc- 
tion is essential, and experience on similar schemes 
would be an advantage. 

The salary offered is £1,500 per annum plus £100 
per annum car allowance. 

Further particulars and Application Forms may be 
obtained from the undersigned, to whom applications 
should be returned by 7th NOVEMBER. 


PHILIP S. RENNISON, 
Clerk and Solicitor. 


NATIONAL building and civil engineering contrac- 
tors invite applications from SETTING-OUT 
ENGINEERS for work on sites in London and South- 
West England. The positions, which are permanent, 
offer interesting work and prospects of advancement 
within an expanding group.—Please send full details 
of experience, qualifications, and salary required, to 


Box No. NB3957, A.K. Advertising, 212a Shaftesbury 
Avenue, London, W.C.2. 


Creak OF WORKS REQUIRED for hostel and 
lecture block development in Wimbledon (approx. 
value £300,000), load-bearing brick and reinforced 
concrete-frame construction. Salary minimum £1,000 


P.a.—State experience to Architects: Yorke, Rosenberg 
and Mardall, 2 Hyde Park Place, London, W.2. 


Senior LAYOUT AND SURVEYING ASSISTANT 
REQUIRED for estate development which includes 
shop and flat schemes throughout the country. 
Applicant should be competent Draughtsman with 
considerable experience in design of layouts. Interest- 
ing work with good prospects. Salary up to £1,000 
p.a. Car allowance or use of office car. Holidays 
honoured.—Address replies to the Manager, Planning 
Survey and Architectural Dept., DAVIS ESTATES, 
LTD., 346-350 Kilburn High Road, N.W.6. 


EXPERIENCED BONUS SURVEYOR 


REQUIRED for large building contract in Stevenage. 


Excellent salary and conditions to suitable man. 
Write, in confidence, to: 


BOX V.2858, “THE CCNTRACT JOURNAL.” 


OUNG MAN for contractors’ plant department 
in Glasgow office of large firm selling and hiring 
all kinds of contractors’ plant. Preferably with good 
knowledge of such business, but would consider 
young man with experience of hiring and spares. 
Reply in confidence, giving full particulars of age. 
education, experience, and present salary. — Write 
Box V.2850, “The Contract Journal.” 
UILDER’S ASSISTANT REQUIRED. Experienced in 
. estimating to final accounts.—Apply in writing, 
giving Particulars, and salary required, to ERIC M. 
AYLOR, LTD., High Street, Ongar, Essex, 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


Site AGENTS REQUIRED for a building contract 
about to commence in the Bournemouth area. 
Applications are invited from experienced men of 
Proven ability.—Write, giving full details and salary 
required, to Box 1006, c/o Geo. Murray (Advertising), 
Ltd.. Columbia House, Aidwych, W.C.2. 


OREMEN, TRADES FOREMEN and GANGERS 
REQUIRED for work in London area. Good wages 
and prospects.—Apply in writing, giving details of 


Previous experience, to C. J. SIMS, LTD., 2 Victoria 
Street, S.W.1. 


Privzrarnicn AND SON (CONTRACTCRS), LTD., 
REQUIRE AGENTS experienced in motorway, 
sewer and road reconstruction. May be required to 
travel.—Apply, in writing, giving details of previous 
experience, etc., last three employers and duration 
o — with each, to 455 Old Ford Road, 
ow, E.3. 





PLANT FITTER 


REQUIRED immediately for bridge contract in 
Worcester.—Apply on site or write to: 


General Foreman, 
LOMOUNT CONSTRUCTION, LTD., 
Adj. The Rectory, Primsiand, nr. Hadzor, Droitwich. 
Telephone. Droitwich 2004. 





Tarmac CIVIL ENGINEERING, LTD.—FOREMEN 
FITTERS are REQUIRED by Tarmac Civil 
Engineering, Ltd., for contracts in all parts of the 
country.—Experienced men should apply to the Plant 
Manager, Ettingshall, Wolverhampton. 


ASSistant ENGINEERS to supervise contracts in 
London area and Home _ Counties.—Apply in 
welse to CAFFIN AND CO., LTD., 2S Craven Street, 


UBITTS REQUIRE SITE CLERKS/TIMEKEEPERS 
with good building and civil engineering experi- 
ence, for duties, initially, in the London area. Per- 
manent appointments, with participation in bonus and 
superannuation schemes. — Applications, in writing, 
should give full particulars of age, past employments 
(with dates), and indication of salary required, to 
Personnel Manager (}/K8816), HOLLAND & HANNEN 
AND CUBITTS (GREAT BRITAIN), LTD., 1 Queen 
Anne's Gate, London, S.W.1. 


UBITTS.—The Chief Civil Engineer REQUIRES a 
qualified SENIOR ASSISTANT ENGINEER with 
wide contracting experience in heavy civil engineering 
for work at head office on construction methods study 
and planning of all types of civil engineering work 
at home and overseas.—Please send fu'l details in 
confidence to Personnel Manager, HOLLAND & 
HANNEN AND CUBITTS (GREAT BRITAIN), LTD., 
1 Queen Anne's Gate, London, S.W.1. 


A. MONK AND CO., LTD. 


REQUIRE SENIOR and JUNIOR SITE ENGINEERS. 
Applications invited from those who are experienced 
in the various duties and responsibilities associated 
with these positions. Permanent and progressive posts. 
Superannuation scheme in operation.—Applications, in 
confidence, stating age, full details of experience and 
qualifications, etc., to: 


Personnel Manager, 
A. MONK AND CO., LTD., 
Padgate, Warrington, Lancs. 


SSISTANT ENGINEER REQUIRED by major civil 

engineering and building contractors operating 
on a national scale on nuclear, steam and hydro- 
electric projects. This permanent appointment is 
initially tor a major civil engineering contract, with 
excellent opportunities for advancement. Good salary 
and conditions, and entry into superannuation scheme 
after 12 months’ service.—Apply to THE MITCHELL 
CONSTRUCTION co., LTO., Wharf Works, Peter- 
orough. 


LERK WANTED for head office of small firm of 

contractors engaged on roads, sewers and housing 
estate development. Must be familiar with wages, 
P.A.Y.E., invoices and general office work, and able 
to type. The knowledge of this industry an asset. 
Write first to PEIRCE CONTRACTORS (1960), LTD., 
Fareham Road, Bishop's Stortford, Herts. 


SSISTANT CIVIL ENGINEERING ESTIMATOR 
WANTED. A young man with a good general 
training and some knowledge of price build-up for 
civil engineering work is required for a permanent 
and progressive position. A _ staff pension scheme is 
operated.—Write, giving full details, to the Chief 
Estimator, WILLIAM PRESS AND SON, LTD., 
Willoughby Lane, Tottenham, London, N.17. 
PPLICATIONS are invited by a leading London 
building and civil engineering contractors from 
GENERAL FOREMEN with experience of large civil 
engineering works. The positions are permanent and 
pensionable, with good opportunities for advancement. 
Please send full details of career to date to Box 


No. AA3953, A.K. Advertising, 212a Shaftesbury 
Avenue, London, W.C.2. 


MANAGER REQUIRED 


For fleet of 15 ‘‘B"’ licensed vehicies mainly operating 
in building and C.E. work, clinker and hardcore 
distribution, Greater London area. Experienced men 
only should apply, giving details of past and present 
employment All applications treated confidentially. 


WRITE BOX A.N.501, “THE CONTRACT JOURNAL.” 


OREMAN JOINER REQUIRED for civil engineer- 
ing construction. Must be fully competent form- 
work and concreting. Pension scheme and promotion 
after probationary period.—G. AND Jj. SEDDON, 
LTD., Little Hulton, Walkden, Manchester. 


Dew BUYER/PROGRESS CONTROLLER’ RE- 
QUIRED for purchasing department at head- 
quarters of civil engineering and building company 
operating nationally. Applicants should be H.N.C. 
standard and possess commercial acumen, consider- 
able experience technical buying, etc. Pension and 
life insurance scheme in operation.—Apply, stating 
experience and_ salary required, to ROBERT M. 
DOUGLAS (CONTRACTORS), LTD., 395 George Road, 
Erdington, Birmingham, 23. 


OQUNG ENGINEER REQUIRED for roads, sewers 

and foundations near Haverhill, Suffolk. Pro- 
gressive position thereafter if mobile. Applicants 
should be reliable with instruments, and previous 
experience with contractors is preferable but not essen- 
tial.—Write full details of experience, age, and salary 
required to RUSH AND TOMPKINS, LTD., 109 
Station Road, Sidcup, Kent. 


SUPPLEMENT 345 


APPOINTMENTS VACANT 


ENIOR ENGINEER/SUB-AGENT REQUIRED for 

power station contract by major_firm of civil 
engineering and building contractors. This is a per- 
manent appointment, with prospects of rapid pro- 
motion to Agent, and has ample scope for further 
advancement thereafter for the right applicant. 
Write Box V.2671, ‘‘The Contract Journal.” 


GENT REQUIRED by major civil engineering and 
building contractors operating on a national scale 
on nuclear, steam and hydro-electric projects. This 
permanent appointment is initially for a major civil 
engineering contract with excellent opportunities for 
advancement, good salary and conditions, and entry 
into superannuation scheme after 12 months’ service. 
Write Box V.2820, ‘‘The Contract Journal." 


WILLMENT BROS. LTD. 


Invite applications for the following staff appointments: 
SENIOR AGENTS 

For civil engineering contracts in the Home Counties 

and South Wales. 

CIVIL ENGINEERING ESTIMATORS and SURVEYORS 

To operate from head office. 

SUB-AGENTS and SITE ENGINEERS 
Successful applicants will join an established and 
progressive firm at salary commensurate with their 
Capabilities, and will become eligible to join the 
company’s pension and life assurance scheme.—Replies 


will be treated as strictly confidential, and should 
be addressed to: 


The Managing Director, 
WILLMENT B8BROS., LTD., 
462 London Road, Isleworth, Middlesex. 





SSISTANT COMPANY SECRETARY REQUIRED 

by well-established and progressive civil engineer- 
ing contractors in London. Must have good commer- 
cial, secretarial and accountancy knowledge and 
experience. Age 30/40. Four-figure salary. To succeed 
present secretary on retirement. Non-contributory 
pension and life assurance.—wWrite, fully stating age, 
experience, and salary expected, to Box V.2812, 
“*The Contract Journal." 


GENTS REQUIRED to take charge of building and 

civil engineering contracts. Applicants should be 
experienced in precast and in-situ concrete construc- 
tion.— Write, giving age, experience, and present 
salary, to the Contracts Manager, THE LONDON 
FERRO-CONCRETE CO., LTD., Maxted Close, May- 
lands Avenue, Hemel Hempstead, Herts. 
Gy enenat FOREMAN REQUIRED to take charge 

of building and civil engineering contracts. 
Applicants should be experienced in precast and 
in-situ. concrete construction.—Write, giving age, 
experience, and present salary, to the Contracts 
Manager, THE LONDON’ FERRO-CONCRETE CO., 
LTD., Maxted Close, Maylands Avenue, Hemel 
Hempstead, Herts. 


BRITISH TITAN PRODUCTS CO., LTD, 


Is seeking a CIVIL ENGINEER for the chief engineer's 
department, Billingham, Co. Durham. The company 
is one of the world’s leading concerns in its specialised 
field of titanium pigment manufacture and is presently 
engaged on an expansion programme of some £14m. 
at home and overseas. This is a senior appointment 
which carries responsibility for all civil engineering 
aspects of new projects, including foundations, steel 
and concrete structures, buildings, concrete vessels, 
etc. Duties will be mainly concerned with preparation 
of specifications, inquiries and approval of contractors’ 
designs. A certain amount of design work is also 
carried out in the company’s own offices. Applicants 
should be experienced civil engineering graduates of 
a British university, in the age range 30-40. Condi- 
tions of service in the company are considered well 
above average and include a non-contributory pension 
scheme, as well as housing and removal facilities for 
married men.— All applications, quoting Ref. S.16, 
will be treated in strictest confidence, and should 
be addressed to: 


The Personnel Manager, 
BRITISH TITAN PRODUCTS CO., LTD., 
Billingham, Co. Durkam. 


HREE SCREWSMEN for Bilaw Knox Paviours 
PF.90 and PF.4S5. Experienced operators only, 
who will receive top wages, travelling, maintenance 
and subsistence allowance. Willing to travel to any 
part of the country. Caravan provided.—Apply for 
details, giving age and experience, to CAMMIDGE 
ROAD CONSTRUCTIONS, LTD., 14/26 Henrietta 
Street, Coventry. Tel.: Coventry 88473 or 89939. 


Geeen QUANTITY SURVEYOR for measurement 
of £3m. contract in Midlands. Salary up to 
£2,000.—Write details of experience, age, etc., to 
Box V.2834, ‘‘ The Contract Journal.” 


C= FOREMAN/AGENT REQUIRED for civil 
engineering works. Must be experienced excava- 
tions all types, pipelaying, formwork, concreting. 
Permanent position with high basic and bonus. 
Pension scheme after satisfactory probationary period. 
G. AND J. SEDDON, LTD., Little Hulton, Walkden, 
Manchester. 


F R. BULLEN AND PARTNERS, Consulting 
+ Engineers, REQUIRE for their Glasgow and 
Darlington offices DETAILERS experienced in re- 
inforced concrete or structural steelwork.—-Applica- 
tions, in writing, should be sent in the first instance 
to Dacre House, Dean Farrar Street, Westminster, 
London, S.W.1. 








HADSPHALTIC CONSTRUCTION CO., LTD. 


AGENT/ENGINEERS and SECTION ENGINEERS 
REQUIRED for civil engineering works in various parts 
of the country. These are permanent appointments, 
Apply, giving brief details of qualifications and 
experience, to: 


General Manager, 
HADSPHALTIC CONSTRUCTION CO., LTD., 
Johnston House, Redhill, Surrey. 


NGINEERING ASSISTANTS REQUIRED for designs 
of water and/or sewage works, including R.C. 
structures. Applicants should be Graduates or at 
least be exempt from Parts “A" and “B" of the 
Institution of Civil Engineers.—Write, giving details 
of experience, etc., to ROFE AND RAFFETY, 9 
Brewer's Green, Westminster, S.W.1. 


A cat emeenes FOREMAN REQUIRED imme- 
diately for roads and sewer construction in 
Hertfordshire. Top salary and production bonus to 
energetic man who can produce results.—Applications 
in confidence, stating age, experience, and salary 
required, to Area Office, 159 St. Leonards Road, 
Windsor, Berks. Tel.: Windsor 3057. 








346 SUPPLEMENT 


APPOINTMENTS VACANT 


EEN ESTIMATOR /SURVEYOR REQUIRED for 
sportsgrounds and hard courts. Previous experi- 
ence in similar capacity essential. Able to take levels, 
prepare plans and estimate competitively, particularly 
on bulk excavation. Salary according to experience. 
Young Assistant keen to learn the business would be 
considered. — Apply, with full details of previous 
experience, age, etc., to GRASSPHALTE, LTD., High 
Street, Hampton Hill, Middlesex. 


HHOMAS COTTON, LTD., Moor Lane, Mansfield, 
have opening for man as ESTIMATOR and CON- 
TRACTS SUPERVISOR for large-scale _ industrial 
painting contracts, with view to training Into higher 
executive position. Excellent prospects for rapid 
advancement. Age 25/35.—Apply in first Instance by 
letter, giving details of previous experience, to 
Secretary. 


ITE ENGINEER REQUIRED, aged 20-23, for large 
sewer construction in Hertfordshire. Permanent 
engagement with good prospects. — Application, in 
confidence, stating age, experience, and_ salary 
required, to MACTRAC, LTD., 159 St. Leonards 
Road, Windsor, Berks. 


CUBITTS 


HOLLAND & HANNEN AND CUBITTS (G.B.), LTD., 
have vacancies in their civil engineering department for: 
QUANTITY SURVEYORS 
Who should have extensive practical experience of 
surveying, preferably in general civil engineering. 
ASSISTANT QUANTITY SURVEYORS 
Who have had experience of surveying and who are 
Interested In gaining experience of civil engineering 

contracts. 

Successful applicants will be required to work on 
sites In various parts of the country. The appointments 
are permanent and offer good conditions of employ- 
ment, together with opportunities for advancement, 
within an expanding organisation.—Please send full 
details, In confidence, to: 


Personnel Manager (C!8812), 
HOLLAND & HANNEN AND CUBITTS (G.B.), LTD., 
1 Queen Anne's Gate, London, S.W.1. 





OBERT M. DOUGLAS (CONTRACTORS), LTD., 

REOUIRE OUANTITY SURVEYORS for civil 
engineering and building works In any part of Great 
Britain. Candidates must have had experience in 
interim and final valuations and be competent to 
negotiate at high level on final accounts upwards 
of £100,000. Pension scheme and excellent prospects 
for men of initiative and drive. Remuneration by 
arrangement.—Write, stating age, qualifications and 
experience, to 395 George Road, Erdington, 
Birmingham, 23. 


Semon ENGINEER /QUANTITY SURVEYOR RE- 
OUIRED. aae %9/409, with experience in preparing 
claims. tnitial'v baced in S.W. Enoland. Excellent 
ovvortunitv.—Apolications to CLEVELAND BRIDGE 
AND ENGINFFR'ING CO., 123 Pall Mall, London, 
S.W.1. eee ’ 
Cpe aera comoanv Invite applications from 

C'IVIL ENGINEER/AGENTS, aged about 30, for 
appointment to the staff of an expanding oraanisa- 
tion in South Lancashire/Cheshire. The successful 
apolicants must be exoerienced In roads, drainage, 
sewaae disposal, reinforced concrete works,  etc., 
and have previously held a similar position with a 
reputable contractor. Excellent prospects are offered 
to keen, ambitious men willing to accept respon- 
sibility. — Write in confidence to Box V.2840, 
“The Contract Journal.” 


EXPERIENCED MAINLAYING FOREMAN 


REOU'RED (aas or water) for series of contracts. 
Lancashire/Cheshire area.—Please give full particulars 
with application to: 


ERIC JOHNSON, STUBBS AND CO., LTD., 
Woodchurch Lane, Birkenhead. 





Je *eansencep SEWER AGENT REQUIRED for large 
drainage job In London. Only first-class, cost- 
conscious men with experience In bad ground need 
apply for this well-remunerated post, which carries 
a permanency and won-contributory pens'on scheme. 
Contract due to commence about mid-November. 
Write Box V.2851, “* The Contract Journal.” 


peanr OFFICE MANAGER REOQU'RED by leading 
company, for Midlands depot. Deoartments 
include workshops, stores, sates, hire and general 
office. Avolicant should have good commercial exoerl- 
ence of these activities and be prepared to acceot 
responsibility In an expanding business. Preferablv 
age ranae 30/40, but vounger man considered If 
exceptionally aualified. Commencing salary £1,000/ 
£1,250 plus bonus subject to early review.—Written 
applications, giving full details of exoerience, wil! be 
treated in strict confidence, and should be addressed 
to Box V.2854, “ The Contract Journal.” 


SENIOR AGENT 


RICHSRD COSTAIN, LTO., have a vacancy for a 
SENIOR CIVIL ENG'NEERING AGENT. Aoolications 
are invited fronr aualified enaineers with considerable 
experience in control of airfield construction and 
concrete motorway paving work, and who have a 
sound aopreciation of modern planning and manage- 
ment techniques.—Please write to: 


Senior Personnel Officer (Ref. GCH/C), 
RICHARD COSTAIN. LTD.. 
111 Westminster Bridge Road, London, S.E.1. 





ALES REPRESENTATIVE REQUIRED for a ready- 
mixed concrete plant shortly to come Into opera- 
tion in the Harlow area. Selling experience is neces- 
sary, and it is desirable that the applicant should 
be familiar with the building and contracting industry. 
Salary commensurate with experience. Motor car and 
expenses provided. The position is _pensionable. 
Please submit written applications to Box V.2852, 
*“*The Contract Journa!.” 


RCHITECTURAL ASSISTANT REQUIRED, capable 

of working on own initiative in a small consult- 
ing engineer's office. Duties Include preparation of 
working drawings, some site supervision, and speci- 
‘ fication writing. Good opportunity for the right person. 
Please state salary required.—Write Box V.2848, 
“The Contract Journal.” 


PPORTUNITY with growing national contracting 

firm for a CIVIL ENGINEER, 30/35, as Assistant 

to local Manager in West Country. Successful appli- 

cant will have had varied contract experience, cost 

control, and be keen for promotion. Bonus and 

— Box V.2839, “The Contract 
v ’ 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


EPRESENTATIVE for ready-mixed concrete com- 

pany in the S.E. of England. Experience preferred. 
Car provided. Pension scheme available. — Write 
Box V.2849, “The Contract Journal.” 


Pprant DEPOT MANAGER REQUIRED by leading 
company with modern plant and premises in 
Midlands. Some manufacturing and hire Is undertaken, 
and commercial experience Is necessary. Successful 
applicant will have had basic engineering and D.O. 
training plus experience of workshops, stores, con- 
tractors’ plant. Special projects are envisaged, and 
the workshops manager would be required to take 
charge of their development. Excellent prospects. 
Write fullest details of experience and qualifications, 
in confidence, to Box V.2853, “The Contract Journal.” 


KELLY EQUIPMENT CO., LTD. 


Having been recently appointed Blaw Knox dealer for 
the East Midlands REQUIRE an ambitious young 
REPRESENTATIVE who wishes to play a part in 
building up a new company. Some knowledge of 
concrete machinery Is essential. Salary, bonus and 
expenses will be paid, and a car provided.—Apply, 
in writing, to: 


KELLY EQUIPMENT CO., LTD., 
421 Nottingham Road, Ilkeston, Derbyshire. 


UANTITY SURVEYORS REQUIRED for work In 

head office and contracts In this country. Must 
be experienced in taking-off and measuring for 
interim valuations, variations and final accounts for 
building and civil engineering works up to £1!2m. 
Additional experience in oil refinery and electrical 
work an advantage but not essential. Permanent posi- 


tions, contributory pension scheme carrying life 
assurance benefits. —— Applicants should apply in 
writing, stating age, experience, qualifications, and 
salary reauired, to the Personnel Manager, 
CONSTRUCTORS JOHN BROWN, LTD., C.j.B. House, 
Eastbourne Terrace, Paddington, London, W.2, 


quoting Ref. No. K7919. 


XPANDING sales and plant hire organisation 
REQUIRE man as an OUTSIDE REPRESENTATIVE. 
Technical knowledge an advantage. Progressive posi- 
tion for right man. Car and commission.—Write Box 
V.2870, ** The Contract Journal.” 


ROMINENT manufacturers of concrete machinery 
will REQUIRE an experienced SALES REPRE- 
SENTATIVE shortly In the Yorkshire area. Must be 
fully conversant with latest practice In concrete 
mixing, handling, and vibration. Should have good 
selling record in this specialist field, and reside In 
West Riding. Salary plus commission. Pension 
scheme. Car supplied. Age under 40. Our staff 
advised. Full particulars and qualifications, please. 
Write Box V.2871, ‘* The Contract Journal." 


SENIOR ESTIMATOR 


RICHARD COSTAIN, LTD., REQUIRE a SENIOR 
ESTIMATOR for a newly formed company in the Group. 
Applications are invited from men who are fully 
experienced in estimating for all types of large civil 
engineering and building works. This experience should 
inctude overseas contracts.——Please write, giving full 
details of age, qualifications and experience, to: 


Senior Personnel Officer (Ref. GCH/A), 
RICHARD  COSTAIN, LTD., 
111 Westminster Bridge Road, London, S.E.1. 


UNIOR ESTIMATOR. — Applications are Invited 
from technical staff with previous experience in 
the civil engineering industry to train as Estimators. 
Aoplications in writing to PAVIOR CONSTRUCTION 
O., LTD., 17 Saltaire Road, Shipley, Yorkshire. 
WLLIAM PRESTWICH AND SONS, LTD., RE- 
QUIRE exoerienced man for surfacing depart- 
ment at their Midlands office at Walsall, Staffs. He 
must have knowledge of estimating and general office 
management. Good wage paid to right man.—Apply 
in confidence, stating age, experience, and present 
appointment, to the Manager, William Prestwich and 
Sons, Ltd., Tudor House, Bridge Street, Walsall, Staffs. 


XPERIENCED SITE ENGINEER REQUIRED by 

contractors for work In Birmingham area.—Write 

MARTIN AND CO. (CONTRACTORS), LTD., 1195 
Bristol! Road South, Birmingham, 31. 


UNIOR ENGINEER REQUIRED by contractors for 

work In Birminaham area.—Write MARTIN AND 
CO. (CONTRACTORS), LTD., 1195 Bristol Road 
South, Birmingham, 31. 

ENERAL FOREMEN REQUIRED for a_ large 

building contract in the Suffolk area. Applicants 
must be thoroughly experienced men with drive and 
initiative.—Write, giving full details of past experl- 
ence, and salary required, to Box 1008, c/o Geo. 
ucrey (Advertising), Ltd., Columbia House, Aldwych, 











CUBITTS 


Applications are invited for the following situations 
in the civil engineering department:— 

ASSISTANT CIVIL ENGINEER 
Experlenced in planning and 


works design. 


contracts 


SITE ENGINEERS 
With experience of civil engineering construction. 
The positions are permanent and offer excellent 
prospects of advancement, with Interesting and varied 
work.—Please send full details to: 


Personne! Manager (C'k8813), 
HOLLAND & HANNEN AND CUBITTS (G.B.), LTD., 
1 Queen Anne's Gate, London, S.W.1. 


temporary 





a_ targe 

building contract about to commence In the 
Suffolk area. Applications invited from experienced 
men, Including qualified Civil Engineers. —— Write, 
giving full details of past experience, and salary 
required, to Box 1007, c/o Geo. Murray (Advertising), 
Ltd., Columbia House, Aldwych, W.C.2. 


Neen CIVIL CONSTRUCTORS REQUIRE the 
services of QUANTITY SURVEYORS at their 
contract for the construction of Trawsfynydd Nuclear 
Power Station, North Wales.—Applications from con- 
tractors’ surveyors experienced in the civil engineering 
field should be addressed to Mr. T. J. Winter, Business 
Manager, Nuclear Civil Constructors, Trawsfynydd, 
Merionethshire. 


EPRESENTATIVE REQUIRED for plant hire firm 

in Midlands. Applicant must. be top-grade man 
who can negotiate at all levels. Car provided. Salary 
commensurate with experience.—Write Box V.2868, 
“The Contract Journal,” 


Fritst-ctass AGENT REQUIRED for | 
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APPOINTMENTS WANTED 


PERsonnet MANAGER with 20 years’ large site 
experience SEEKS APPOINTMENT, any part of 
Great Britain. Available one month. 

Write Box W.2859, “The Contract Journal.” 


Seon EXECUTIVE DESIRES CHANGE. Fully ex. 

perienced in all managerial and practical as 

of surfacing work (including hot asphalt), roadworks 

roadstone, etc. Good trade connection. P 
Write Box W.2861, “The Contract Journal.” 


CCOUNTANT / OFFICE MANAGER DESIRES 
POSITION OVERSEAS. Preferably S. America or 
Middie East. Experience in costing, cashier work 
and general office routine. 
Write Box W.2867, “The Contract Journal.” 


OUNG MAN, aged 25, of Ceylon, WISHES POST 

In civil engineering works with contractors or 
consultants. Six years’ experience in bullding 
construction, roads, etc. 
Write Box W.2873, “The Contract Journal." 


; SPHALT CONTRACTS MANAGER. 20 years’ 
experience in a phases of masti 

DESIRES PROGRESSIVE POSITION. — 
Write Box W.2875, “The Contract Journal.” 


ASENT/ENGINEER (41), wide experience, SEEKS 
PERMANENT POSITION, south or south-west 
preferred.—Write Box W.2901, “The Contract Journal." 


ENGINEER /AGENT, graduate, 35 years, good ail- 
round contracting experience, SEEKS POST. 
Yorkshire area preferable. 

Write Box W.2891, “The Contract Journal.” 


SET SANE AIR ENC SS A A NCTE OE 
For Advertisements received too late for 
classification see page 349 


Sesiesta PAA a ARS EROS 
. WORK REQUIRED 


ITE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Slough. 
Te’ phone: Slough 20361—Ext. 4. 


AM BOOTH, LTD., Perrymount Chambers, 

Haywards Heath, Sussex. Tel.: Haywards Heath 

1126 and 1258. SUB-CONTRACT or HIRE: DQ9s, with 
Bulldozer and Caterpillar 463 Scrapers. 


PROOTING.—TREES, ST!IJMPS, HEDGES, etc. We 

have the most experience and all modern 
equipment.—T. GRAVESON, LTD., Warton, Carnforth, 
Lancs. Telephone: Carnforth 381 and 2. 


ULK EXCAVATIONS, any quantity quoted for, 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, Ascot, Berks. 
Ascot 1026/7/8. 


S PECIALISED EXPLOSIVES SERVICES. 
U.K. and OVERSEAS MOBILE UNITS coverage on 
ex-service strong points, sea walls and dangerous 
structures, etc.—124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Shoreham 4193. 











staff of qualified Civil Engineers, and have the 
following machines ready for work: D9s, D8s, D6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with all equipments, and a fleet of new 
Tipping Lorries. No job is too small or too targe. 
SMITHS PLANT HIRE AND CONTRACTORS 
(CHELTENHAM), LTD., Southam Court, 98 Prestbury 
Road, Cheltenham, Glos. Tel. 52021/56419/56473. 


ULK EARTHMOVING, direct contract or sub- 
contract. Also BULLDOZERS and SCRAPERS 
for HIRE.—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351. 


XCAVATION SUB-CONTRACTS. Technical staf 

available to analyse, programme and price 
complex projects. Particular attention given to 
finish and compaction. O09, O08, TD18 and TD14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution of work.—DICK HAMPTON, Breadview 
Farm. Biacknest. Alton. Hants. Tel.: Bentiey 2241. 


Atte OXFORD GRAD 








GRADERS for HIRP. 
GRASSPHALTE, LTD., 
Hampton Hill, Middlesex. Telephone: Molesey 4343. 


F TREES, ROOTS or UNDERGROWTH feature in 

your contract, we would be pleased to quote for 
thelr economical disposal. 

AGSHOT SAWMILLS, LTD., 

32 London Road, Camberley, Surrey. Telephone 14. 


ANTED, HIRE of CONTRACT WORK 

for modern fleet of OW21s, D9s, D8s, 15-ton 
Rear Dump Euclids and 38RB Face Shovel.—Apply: 
BRODERICK AND RYAN, LTD., 421 Nottingham 


Road, Ilkeston, Derbys. Telephone 4381/2. 


F GRADING, SEEDING, TURFING and PLANTING 

form part of your CONTRACT, we will be pleased 

to quote you.—HOLDRUP, 139 Gells Hili, Sarnet. 
Telephone 9111. 


ARMACADAM AND BITUMINOUS MACADAM 
SURFACING WANTED. — Sarber-Greene (new 
1960) and full Roller range to 10 tons. HIRE, 
CONTRACT or SUB-CONTRACT. — D. S. O'BRIEN 
a Co., Olive Mount, Birkenhead. Tel.: Birkenhead 
ROTT SKID SHOVEL S8TD6, fitted with Boughton 
Winch, for HIRE at keenest rate. — JAMES 
COOPER, LTO., 28 Kensington Church Street, London, 
W.8. Tel.: Western 341 








ITE CLEARANCE CO., LTD., specialists In removal 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Delph Dene, Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309. 


ULK EXCAVATIONS and SITE WORKS 
undertaken. DIRECT or on SUB-CONTRACT basis. 
Quotations given for large or small contracts any- 
where.—S. A L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 


INTROLLED EXPLOSIVES, LTD., specialise In the 

fragmentation of mass and reinforced concrete 
inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
engine beds, etc., and deep drilling for quarries. 
Particulars from 11 Church Street, Oldbury, Bir- 
mingham. Telephone: BROadwell 3117. 

ARTHMOVING, LEVELLING, LAND DRAINAGE, 

RECLAMATION, etc. Consult the Surface Special- 
ists. — SURFACE MAINTENANCE SERVICES, LTD., 
124 Old Christchurch Road, Bournemouth. . 
24673. Branches throughout the country. 


OTOR BOAT OWNERS REQUIRE 
CONSTRUCTIONAL WORK, ATTENDANCE, 
PERSONNEL, GOODS, TOWAGE, etc. Craft and labour 
supplied.—Apply: THOMAS BROS., 62 Sussex Road, 
East Ham, London, E.6. Telephone: GRA. 6697/3151. 


S 1TE CLEARANCE, BULK EXCAVATION 
DEMOLITION. 
W. EDWARDS ONS (CONTRACTORS), LTO, 


an 
AND § 
56 Thuristone Road, Rulslip 9844, 


‘ 
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ENGINEERING 
SURVEYS Ltd. 


have staff available for 
SURVEYS and SETTING-OUT 
of 
Civil Engineering & Building 
work. U.K. or overseas 
53a HIGH STREET, EWELL, SURREY 


Phone: Ewell 9341 





+ 


WORK REQUIRED 


EW DROTT and D4 keen to WORK a SEVEN-DAY 
N WEEK. Long  contract—minimum one month. 
MOBRAD (MIDLAND), LTD 208 Gillott Road, 
Edgbaston, Birmingham, 16. Tel.: Edgbaston 0697. 


TANTED, EXCAVATION, SITE ~CLEAPANCE arJ 
DEMOLITION WORK 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


-XCAVATION. — Roads, Sewers, Concreting, 

Drainage, etc.. CONTRACTS WANTED. Qualified 
Engineer, Comnesent labour force, own equipment, 
anywhere.—HARRISON, Wethersfield Manor, Brain- 
tree, Essex. Telephone: Shalford Green 464. 


RECAST CONCRETE.—Company, with works 
situated outer north-west London, is_ planning 
expansion and would be pleased to receive INQUIRIES 
for PRECAST CONTRACT WORK.-—Please write Box 
X.2821, “The Contract Journal." 


Buk “EXCAVATIONS and TRENCHING and SITE 
LEVELLING. Keen prices.—'Phone: Viking 2486. 


UB-CONTRACTS WANTED, LABOUR ONLY: 

Foundations, Concreting, Drainage, Gas and Water 
Mains, G.P.O., Road Pitching, etc.—J. FOLAN AND 
HARRIS, 27 Richmond Mount, Headingley, Leeds, 6. 
Telephone 58316. 


Fytacwens and DEEP SEWER WORK REQUIRED 
on SUB-CONT“ACT BASIS. Most areas con- 
sidered.—Write SELFE, 14 Treelawn Drive, Eastwood 
Lane North, Leigh-on-Sea, Essex, or Telephone: 
Eastwood (Essex) 524053. 


Bux < EARTHMOVING by DW2is, 09s or D&s 
STANTIAN PLANT, LTD., Effingham Street, 
Rotherham. Telephone: Rotherham 78271-2. 


TARMAcapaM and TARSPRAYING by specialists. 

Private Drives, Roads, Forecourts, Car Parks, etc., 
Resurfaced or Reconstructed. — STANLEY LUCAS 
(SLOUGH), LTD., Slough 21279. 


OILING, SEEDING and TURFING. Site Clearance, 

Excavation and Levelling Work undertaken in 

any part of the U.K. at competitive prices.—GILLIAM, 
Purley, Surrey. UPLands 9222/6. 


peecres and DISMANTLING.—Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


Pianruns and/or RE-ERECTION. — Stripping 
and Resheeting, T2, 81 Hangars, any type of 
Steelwork, and Plant, etc., Sheeting purchased, stripped 
and removed. Distance no object.—BEDS. DISMANT- 
LING AND DEMOLITION CO., 3 Lurke Street, Bedford. 
Telephone: Bedford 66033. 





BUSINESSES—SALE OR WANTED 


OR SALE. SAND, BALLAST AND HAULAGE 
BUSINESS, East Anglia.— Reply Box X.2822, 
“The Contract Journal.” 


USINESS PREMISES/ACRE OF LAND, building 
of 900 sq. ft. approved for office, vehicle and 
equipment, modernised semi-detached cottage, six 
rooms, in Essex, 30 miles Central London. Freehold, 
£5,500.—Write Box X.2869, ‘“‘The Contract Journal.” 


ELL-ESTABLISHED BUILDERS AND JOINERY 

WORKS for SALE. Works cover one acre. 
Turnover £100,000 plus. Essex, 50 miles London. 
Some land included in sale. Retirement reason for 
disposal. Sum required £35,000. 

Write Box X.2900, “The Contract Journal." 


SPECIALIST CONTRACTING AND PLANT HIRE 
BUSINESS for SALE, operating in East Midlands 
and Lancashire. Office in provincial city (with flat 
let on monthly tenancy) and country residence (with 
workshop and yard), both freehold. Price for gross 
assets (vendors to settle all liabilities), £60,000. 
ie Sorte details, write Box X.2889, ‘The Contract 
ournal.”* 





DIRECTORSHIPS 


DVERTISER SEEKS ACTIVE DIRECTORSHIP 
small concrete products company in return for 





Write Box X.2876, “The Contract Journal." 


INVENTIONS 


NDUSTRIAL ENGINEERS OF REPUTE invite 
in strict confidence, DETAILS of INVENTIONS. 

with object of Cee and world distribution. 
Write Box L.517, “* The Contract Journal." 





AGENCIES 


EXPANDING South Coast contractors’ plant com- 
pany moving shortly to ae premises, wish to 
contact manufacturers for FURTHER AGENCIES. 
Full representation and soon available now. 
MARSH PLANT AND MACHINERY CO., 

South Street, Emsworth, Hants. Telephone 2032, 2634. 





PROFESSIONAL SERVICES 


IVIL ENGINEERING CLAIMS.—Director/Consultant 
ni Engineer, with long and varied experience In 
gh-level negotiation of contractors’ claims, OFFERS 
SERVICES on a fee/commission basis. 
Write Box P.P.392, “The Contract Journal.” 





THE CONTRACT JOURNAL 


SALES BY TENDER 


CiryY OF MANCHESTER. 


The TRANSPORT COMMITTEE invite OFFERS for 
the PURCHASE durin the year 1 
FOLLOWINGS 9 961 of the 

(a) Ferrous, Non-ferrous and Rubber Scrap 
Materials. 
(b) Worn Uniform Clothing, Overall Summer 

Conanieen ene Mackintoshes. 

ns an orms 0 er obtainable fi 
GENERAL MANAGER, Corporation Transport ‘Seon 
ment, SS Piccadilly, Manchester, 1. Offers returnable 
by 10 a.m. on 31st OCTOBER. BER. 1960.) 


URBAN DISTRICT COUNCIL OF 
BRAINTREE AND BOCKING. 


SALE BY TENDER OF ELECTRIC COOKERS. 


The Braintree and Bocking Urban Distri 

eSokake ten fee 42 used Two- PLATE. G ectric 
n varying states of 
two tots of 21 ae of repair, to be sold in 
e cookers may be_ inspected by arrangeme 

with the Surveyor, The Town Hall, Braintree, Essex, 
= —_— = to oe on the forms obtained from 
rne ‘° e undersigned by Noon on 

FRIDAY, the 11th day of November, 1960. 

W. BALSON, 


Clerk of the Council. 


RIVER BOARD. 
SALE OF PLANT. 


TENDERS a 
FOLLOW! RS ar re invited for the PURCHASE of the 
ve Dragline Excavators (Three 10RBs, One 
Priestman Panther, One R ; 
i Rapier’ 410). ansomes and 
ne s-Chalmers HD7 Bulldozer an 
One Landing Craft Hull (Wooden). aie 5 
Five Allen Scythes and Spares. 
Three Land-Rovers. 
Tree eae Ford Vans. 
rac quipment for Fowler Challenger ! Tr: 
Further details and Tender Forms may be obtained 
from the undersigned on application. 
: ener should be returned by 4th NOVEMBER, 


ESSEX 


(Signed) W. J. S. BEW, 
Riaive: tied Clerk of the Board. 

New Writtle Street, 

Chelmsford, Essex. 
10th October, 1960. 





———— 
DIVING 


IVERS and FROGMEN at immediate notice 
DIVING | SPECIAL! : ; 
rs LISTS, LTD., Dartford 24139. 


EED AND maa _LTD., Civil Engineering 


Contractors (Diving Division), Milford 
Salisbury, Wiltshire. Telephone 5141. wenner, 











HORTICULTURAL 
OP SOtl. — 200,000 cubic yards available, 
delivered in large and small eee. Soll 
supplied ex site In approved cases.—LATHA AND 


CO. (CONTRACTORS), LTD., Westward House, Gulid- 
ford Rd., Lightwater, Surrey. Bagshot 2037 and 2400. 


A KEEN QUOTATION for your  TURFING, 
SEEDING and HEDGING CONTRACTS: 4 -anmee 
and Home Counties.—R. J. ENSTONE & SO D., 
Head Office: 34 Alma Road, St. Albans. fan ‘55528. 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
anywhere in the U.K. C.E&. contracts a speciality. 
WEBSTER BROS., Horsforth, Leeds. Horsforth 2364. 


ASSEY-FERGUSON 65 TRACTORS for HIRE, 
also comprehensive range of ATTACHMENTS. 
Including Tipping Trailers, Loaders, Rotavators, 
and ali Land Cultivation implements, Turf-cutting 
Machines, etc. C.E. contractors catered for.—RING- 
WAY CONTRACTORS, LTD., Horsforth, near Leeds. 
Telephone: Horsforth 4805. 


URVES.—Machine-cut, 3ft. x tft., close mown, 

weed-treated, 60/- per 100. Keen trade rates. 

We would be pleased to quote for your levelling and 

laying. —€. R. RANCE, LTD., 24 Sheepcot Lane 
Watford. heleboanas Garston 2725. 


TD OTARY CULTIVATORS available for HIRE or 
CONTRACT WORK. Grading, a ene, S- 
moving undertaken.—JAMES COOPER, LTD., 28 Ken- 
sington Church Street, London, W.8. Western 3412. 


UICKTHORN HEDGING PLANTS.—Strong, trans- 
planted, fibrous rooted, 1'2/2ft. high; two/three- 
year old; 250/- per 1,000 carriage paid for c.w.o. 
BLAKEDOWN NURSERIES, LTD., Blakedown, 
ee Worcs. ‘Phone: Blakedown 410 and 











Bt QUALITY TURF, machine cut, 3ft. x 1ft.. 
weed-treated, 60/- per 100 delivered. Distance 
no object. Keen trade rates——-LANDSCAPE AND 
TURF CO., LTD., Orchard Dene Nursery, Hadlow, 
Tonbridge, Kent. "Telephone: Hadiow 416. 


OUR THORNY PROBLEMS SOLVED.—Thorn Quick 

supplies will be low. Order your next season's 

and future season's plants now. Lowest quotations 

and best deliveries—-ALFRED |. COX (GARDENS), 
LTD., Stoke Poges, Slough, Bucks. 


ULK TURF and TOP-SOIL DELIVERIES, 24-hour 
quotations given for London and Home Counties. 

J. P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston, Kent. Telephone: Farnborough (Kent) 51000. 


ORWAY SPRUCE transplants: 10-12in., for ats, 
360/- 1,000 delivered for C.W.O.-— GARDEN 
BEAUTY PRODUCTS, Wickford, Essex. Tel. 2152. 


UICKS, extra quality fibrous rooted: 12-18in., 
16/-, 14S5/-; 18-24in., 24/-, 200/-; 24-30in., 
28/-, 270/-; extra heavy: 30-40in., 35/-, 330/-; 
special transplanted and cut back: 18-24in., 35/-, 
330/-; 24-36in 40/-, 380/-. Oval Leaf Privet: 
12-18in., 22/-, '215/-; 18-24in., 28/-, 275/-; special 
transplanted bushy: 18-24in., 35/-, 340/-; 24-30in., 
50/-, 470/-; 30-36in., 70/-, 670/-. Beech: 10-16in., 
20/- per 100; transplanted 3-year: 18-24in., 50/-, 
480/-; 30-36in., 75/-, 700/-. Lonicera Nitida: trans- 
planted: 18-24in., 40/-, 375/-; bushy transplanted 
Hornbeam: 18-24in., 70/- 100; 30-36in., 110/- 100. 
All above prices at per 100 and 1,000. Cupressus 
Lawsoniana: 12-24in., 130/- per 100. Laurels, trans- 
planted: 12-18in., 18/- per doz; 18-24in., 24/- per 
doz. All carriage paid for cash with order.—GARDEN 
BEAUTY PRODUCTS, Wickford, Essex. Tel. 2152. 


URVES, excellent quality 3ft. x 1ft. machine-cut, 
60/-_ per 100, delivered 40 miles radius of 
London. Trade rates. Councils supplied. Quotations 
for road verges, flats and other turfing areas. 
J. MONK, 46 Kings Road, South Harrow, Middlesex. 
Telephone: Byron 9679. 
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AUCTIONEERS AND VALUERS 
OF 
PLANT, MACHINERY AND 


FACTORIES 


Since 1807 
10 LLOYDS AVENUE 


LONDON E-C:8s 
TELEPHONE: ROYAL 4861 


SALES BY AUCTION 


By Order of ba Secretary of State Soy War. 


MESSRS. 
FFULLER HORSEY SONS AND CASSELL 
have been instructed to offer for sole by AUCTION 
in lots at the ROYAL ARSENA WOOLWICH, 
LONDON, S.E.18, on TUESDAY, ath NOVEMBER, 
1960, and following days, it 10.30 a.m. precisely 


each duy, 
ENGINEERS’ MACHINE _ TOOLS, 
INDUSTRIAL EQUIPMENT AND 
SURPLUS a 
din 
Churchill INTERNAL Gri DER: Lund ler Precimax and 
ne. UNIVER: SPLINE 


s 
ELEVATORS; Four Barber-Greene TARMACADAM 
MIXERS; 5O Winget-Coburn 2in. WATER PUMPING 
SETS; Lister Diesel /Electric GENERATING’ SETS; 
PORK LIFT TRUCKS; Lister 2-ton and 1-ton Petrol 
AUTO TRUCKS; INDUSTRIAL TRUCKS and Petrol 
TRACTORS; ERA 
CHARGING SETS; onerly, ROLLER CONVEYOR; 
3,500 Pairs BINOCULARS; 
23 FILM and SLIDE ‘PROIECTORS: Radio 
Electrical Stores; 13,50 Litt baat orl OW ALVES: 
13,000 3in. aceen tr. TRANSMIT TTERS; 2,600 No. 4A 
MINE DETECTORS; Service Clothing; WA TERPROOF 
CANVAS COVERS: Kitbags; Tool Kits; Hand Tools; 
Furniture and numerous other Effects. 
Catalogues, 1/- each, admitting two persons on view 
days (Wednesday, Thursday, Friday and ‘Monday 
preceding Sale) and one on Sale Days, may _be had, 
when ready, A the Auctioneers’ Offices, Dept. X, 
10 Lioyds Avenue, London, €.C.3. 


Moelferna Quarries, Ltd. In Voluntary Liquidation 
(Members). 
GLvNoyrRowy. SLATE QUARRY, 
Near LLANGOLLEN, N. WALES. 
EPWARD RUSHTON SON AND KENYON 
are instructed by Norman Johnson, Esq., F.C.A., 
the Liquidator herein, to sell by AUCTION piecemeal, 
at the QUARRY, commencing at 1 p.m. prompt, on 
WEDNESDAY, 2nd NOVEMBER, 1960, the 
MACHINERY, Jina Er STOCK OF 


ES, ETC. 
— including — 

Anderson-Grice Traversing Head Circular Saw with 
Diamond-tipped Blade, 40in. dia., 10ft. traverse; 
One Ditto, 32in., 7ft. Gin. traverse; 12 Turner Bros. 
34in. State Edge Dressing Machines; Ruston and 
Hornsby 112-h.p. 3-cyl. Diesel Engine; Two Ingersoll- 
Rand 9in. x 8in. Horizontal Air Compressors; small 
Compressor; Air Receivers; small Petter Petrol Engine; 
D.C. Generators and Motors; — Fans; Ruston 
and Hornsby Diesel Loco., 10-h.p., 25in. wet: 

5-ton Overhead Hand Travelling Cranes; D.C. 
Wire Rope Blocks; Chain Blocks; Swivel jib oot 
Wire Ropes; Steel Joists; Shafting; F.B. Light Rails; 
Bogies and Steel Bodies; Three Bedford 3/5-ton 
Dropside Lorries; New 32 x 6 Tyres; 20 Oldham- 
Wheat Patent Miners’ Cap Lamps and Charging Panel; 

Timber Baulks and Joists; Corrugated Iron Sheets 

60-stave Aluminium Extension Ladder; Tilley Flood- 

light; Scrap Metals; Loose Tools, etc. 
On view one week prior to Sale from 9 a. » to 4 p.m. 

(noon on Saturday) and on morning of Sale 
Catalogues from: EDWARD RUSHTON °SON “AND 
KENYON, 12 York Street, Manchester, 2 (Tel.: 
re 1937); and SO Broad Street Avenue, London, 
E.C.2 (Tel.: LONdon Wall 4601); or from Messrs. 
WARMSLEY, HENSHALL AND CO., Chartered Accoun- 
tants, 29 Eastgate Row North, Chester (Tel. 21141/2). 


Under a Deed of Assignment: Re F. J. and R. J. 

Greenly, trading as Greenly Bros. 

By Direction of the Trustee, A. M. Baker, Esq., F.C.A. 
GREENLY ROAD, off SEDGLEY ROAD, 
FIGHTING COCKS, 


PUBLIC WORKS CONTRACTORS’ PLANT 


AND EQUIPMENT 
Ten Auto Diesel, Millars and Osbourne Diaphragm 
and Centrifugal Pumps; Rammers and_ Breakers; 
Air Compressors; Marshall Road Rollers; 1959 Benford 
15cwt. Diesel Dumper; Traffic Signals; Vibratory Units; 
Lifting Tackle; Priestman Panther 1954 and Wolf 
1949 Excavators; Private and Commercial Motor 
Vehicles; Two Vauxhall Velox 1958 Saloons; Seven 
Bedford Tipping Trucks and Lorries; Bedford 15-h.p. 
Van; Heavy 4-wheel Trailer; range of Contractors’ 
Plant and Commercial Vehicle Spares; and the useful 
Office Furniture, Fixtures one nee 


h 
STEVENS, CHAMPION AND _ SLATER 
on TUESDAY, 2Sth OCTOBER, 1960, 
commencing at 11 o’clock- punctually. 
On view, Monday, 24th October, 10 until 4 o'clock. 
Catalogues (post free) of the Auctioneers, Pr: 
House, 71 Temple Row, Birmingham, 2. Telephone: 
MiDiand 1942/3. 














ACCOMMODATION 


ARAVANS TO RENT for men with families. 

Rent £7 to £17 per month. Delivery anywhere. 
LANDSMAN’S SERVICES, 

Buckden, Huntingdon. Telephone: Buckden 287. 


yw YOUR EMPLOYEES in a 4-berth 
CARAVAN, fully equipped with heating, ligneing- 
cooking and washing facilities. Hire rates from 50/- 
per week for four persons. Also’ MOBILE OFFICES. 
Delivered anywhere.—NORTHERN CARAVAN DiIS- 
TRIBUTORS, Handtortn, Ches. Tel,: Mercury 4255/6. 
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PACTOR MK.II 


An All-British compacting 
machine suitable for hard- 
core, ballast, concrete, etc. 


Used on runways, oversites, 
areas, roads, and trenches 


STRANGFORD, LTD., Belfast and Dublin. 
A. GUNN AND CO., Altrincham, Cheshire. 


€ Ps ° O. L. DAVIES, Port Talbot, Glam. 
7 hae }. LEWIS (MACHINERY), LTD., Bursiem, 
e * Stoke-on-Trent. 
CONCRETE ENGINEERING SERVICES, York 
Road Industrial Estate, Wetherby, Yorks. 
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BUCKS. COUNTY COUNCIL, 
AMERSHAM-BEACONSFIELD ROAD, 8.473. 
ROADWORKS—WHITE'S HILL TO BIRCHEN SPRING. 


are invited for ROADWORKS (approx. 
1ST Comprising Realignment and Widening of 
Carriageway, including Site Clearance, Earthworks, 
Kerbing, Channelling, Rolled Concrete Foundation, 
Tarmacadam Shaping, and Drainage Works. 
Drawings may be seen at the Offices of the County 
Surveyor, County Offices, Aylesbury, or at the Office 
of the Divisional Survever, Bishops House, Reynolds 
nsfield. . 
Road. eee documents may be obtained from the 
County Surveyor on payment of a deposit of £2, 
returnable on receipt of a bona-fide Tender. 
Tenders must be received by me by 10 a.m. on 
MONDAY, 14th November, 1960. 
The Council do a themselves to accept 
n ender. 
—_ = R. E. MILLARD, 
Clerk of the County Council. 








County Hall, 
Ayiesbury. 
October, 1960. 


BOROUGH OF SUTTON COLDFIELD. 


FORD ROAD-CEMETERY ROAD 
BEOFORTORMWATER SEWER. 


RS are invited for the CONSTRUCTION of 
Py lin. yd. of STORMWATER SEWER of 
21in. to 15in. dia., together w.th al ancillary works. 

Plans may be inspected at, and Form of Tender, 
Specification and Bill of Quantities obtained from the 
Borough Surveyor, Council House, Sutton Coidfield, 
on payment of a deposit of £2, which will be 
refunded on receipt of a bona-fide Tender and return 

cuments. 
= Soudan. in plain sealed envelopes endorsed 
“Bedford Road—Cemetery Road Stormwater Sewer, 
must be Cuweres by First Post, MONDAY, 14th 
1960. 
a Town Clerk. 
Council House, 
Sutton Coldfield. 
13th October, 1960. 


CITY OF PETE RBOROUGH. 
PIPING OF CAR DYKE, 


Includes Grading, Piping and Filling 1,000 lin. yd. 
of Dyke with 15in. Porous Pipes and 10,000 cu. yd. 
f Bulk Fill. 

2 Documents from City Engineer on deposit of £2. 

Tenders to be returned before Noon, 8th 


R, 1960. 
ee Cc. PETER CLARKE, 
Town Clerk. 
Town Hall, 
Peterborough. 

___ October, 1960. NE Sa ceeti  e 
MANCHESTER CORPORATION 
WATERWORKS. 

CONTRACT T.A.8. 


TENDERS are invited for the RECONDITIONING 
by CLEANING and CEMENT MORTAR LINING 
in-situ of approx. 27'2 miles of Sé4in. dia. STEEL 
PIPELINE, together with the CLEANING of approx. 
4 miles of Sé4in. dia. REINFORCED CONCRETE 
PIPELINE and 1 mile of S4in. dia. CAST-IRON 
CONCRETE-LINED PIPELINE on the THiIRLMERE 
AQUEDUCT. 

Tender Forms (returnable by 7th NOVEMBER, 
196u), Specincation and Conditions of Contract from 
the SECRETARY, Waterworks Offices, Town Hall, 
Manchester, 2. 


HE MANCHESTER SHIP CANAL COMPANY 
REQU:RE a WORKS SUPERVISOR (Building and 
Civil Engineering) at Manchester Docks to control 
major programme of renovation by direct labour 
and contract. Sound all-round experience of build.ng 
trades and methods, and ability to plan and organise 
essential. Permanent position; contributory super- 
annuation scheme. Salary between £855 and £900 
p.a., according to _qualificat.ons.—Applications to be 
addressed to the Resident Engineer, Manchester Ship 


Canal Co., Trafford Road, Sa.tord, marked 
** Personal.” . 

VACANCY has occurred for an experienced 

CiViL ENGINEERING AGENT to take charge 
of several medium-sized railway and civil engineering 
contracts. The position offers exceptional opportun.ties 
of advancement, and for a su.table candidate cou.d 
be considered as the first step in promotion to the 
post of Assistant Contract Manager. Applicants must 
be fully mobile, and a car suited to the appo.ntment 
will be provided by the company.—Apply in con- 
fidence, giving details of qualifications, experience, 
and sa.ary required, to the Contracts Manager, EAGRE 


CONSTRUCTION CO., LID., East Common Lane, 
Scunthorpe, Lincs. 


WaAsces CLERKS and STOREKEEPERS, experi- 
enced, tor building site in Southern Count.es. 
Good references essential. — Apply in writing to 
LAVENDER McMILLAN (CONTRACTORS), LTD., 54 
Cheam Common Road, Worcester Park, Surrey. 


MBITIOUS young qualified CHARTERED 
ACCOUNTANT with commercial experience and 
legal bias REQUIRED to assist development of grow- 
ing excavation contractor who iooks forward to 
seven-figure turnover in two years. Four-figure salary. 
DICK HAMPTON (EARTHMOVING), LTD., Blacknest, 
Alton, Hants. Tel.: Bentley 2241. 


D'AMonD DRILLERS and SOFT GROUND BORING 
OPERATORS for site investigation at home and 
Overseas. Experienced men _ required immed.ately. 


Apply in writing to SOIL MECHANICS, LTD., 65 Old 
Church Street, S.W.3. 


GALES REPRESENTATIVE.—Old-established asphalt 

company in London area has vacancy for young 
man on sa’es promotion. Good salary and prospects. 
Some knowledge of building trade would be 
advantac ous. —- Write to ASSOCIATED ASPHALT 
CO., LTD., 10 Shrubbery Road, S.W.16. 


Site ENGINEER REQUIRED for roads and sewers 
: ca-t-art in Birmingham. Must be experienced 
in’ setting-out and general supervision of labour. 
12 Us cont ct in ast ins ence.—Apply, giv.ng 
details of experience and qualifications, to ROAD 


SUR-AC:NG CO., LID. 241 Hagley Road, 
irmingham, 16. 


FroRMwork DESIGNER REQUI!RED. Good salary 

for applicant w.th considerable experience in this 
type of work.—Apply in writing, giving full details 
pest experience, to M. J. GLEESON (CONTRACTORS), 
Sales Haredon House, London Road, North Cheam, 


DURHAM COUNTY COUNCIL. 


HEATING AND PLANING OF TRUNK AND 
COUNTY ROADS. 


FIXED-PRICE TENDERS are invited for the 
HEATING and PLANING of CARRIAGEWAYS on 
Trunk and County Roads during the year ending 31st 
March, 1962. 

Further particulars may be obtained from the 
County Engineer and Surveyor, Aykley Heads, 
Durham. 

Tenders, in plain sealed envelopes endorsed 
“Heating and Planing,” are to be delivered to the 
unde-signed not later than Noon on THURSDAY, 
3rd November, 1960. 


The Council do not bind themselves to accept the 
lowest or any Tender. 
J. K. HOPE, 


Clerk of the County Council. 





Shire Hall, 
Durham. 


BOROUGH O GILLINGHAM. 
STRATFORD ESTATE—STAGE III. 
20 HOUSES AND 12 GARAGES. 


FIXED-PRICE TENDERS are invited for the 
ERECTION of 20 HOUSES and 12 GARAGES at 
HENLEY CLOSE, Rainham, Kent. 

Persons desirous of tendering may obtain copies 
of the Bills of Quantities, Specification and Form 
of Tender, and may inspect the Orawings and 
Conditions of Contract at the Borough Engineer's 
Department during usual office hours. 

Appiications should be accompanied by a cheque 
for Five Guineas (£5 Ss.), made payable to Gilling- 
ham Corporation. This sum will be refunded on the 
receipt of a bona-fide Tender not subsequently 
w.thdrawn. 

Tenders, in sealed envelopes supplied and endorsed 
“Tender for Stratford Estate—Stage I!/,"" must be 
delivered to the undersigned by not later than 12 
Noon on FRIDAY, 11th November, 1960. 








rn i 
‘own lerk. 
Municipal Bui'dings, 
Gillingham, 
Kent. 


____13th October, 1960. Se ea ee 
HORSHAM URBAN DISTRICT COUNCIL. 


FINAL ROADWORKS— 
HAWKESBOURNE ROAD, HORSHAM. 


The Council will shortly be inviting TENDERS for 
the ABOVE CONTIRACT, which comprises cne Re- 
shaping and Tarmacadam Surfacing of 2,000 sq. yd. 
of existing Hardcore Carriageway and the Construction 
of Footways and Verges. 

Contrac.ors wishing to be included in the list of 
tenderers must notify the Surveyor to the Council not 
later than First Post on MONDAY, 31st October, 1960. 

The Council do not bind themsileves to include all 
applicants on their selected list. 

S. ASHTON STRAY, 
Clerk of the Council. 





Council Offices, 
Horsnam Park, 
Horsham, Sussex. 


cINTYRE.—will Mr. Mcintyre, formerly of 
Trevor Construction (Clare Scheme), please 
contact C. J. PATCHING, LTD., Britannic Chambers, 
Hall Gate, Doncaster (telephone Doncaster 2132), for 


offer of employment, and if you are able to commence 
immediately. 


ONSULTING civil engineers have a vacancy for 

ASS'‘STANT in their office at Norwich. Must 

be competent Surveyor, Leveller and Draughtsman, 

and abe to drive car. Experience in des.gn of water 

and sewerage schemes of eee, — Write age, 

Previous appointments, and salary required, to Box 
V.2886, ‘The Contract Journal.” 


gates OPPORTUNITY. A vacancy arises in our sales 

o‘ice for an alert and energetic YOUNG MAN to 
handle telephone inquiries and orders for contractors’ 
plant. Preference will be given to candidates w:th 
knowledge of the trade, but anyone with sales ability 
and a mechanical aptitude should apply. — Write 
W. C. YOUNGMAN, LTD., Wandswoth Works, 


Clapham, S.W.8, or telephone MACaulay 2233, 
Extension 26. 


Cve ENGINEERS REQUIRED immediately for 
contract stework and design, etc., in Home 
Counties by London firm of civil engineering contrac- 
tors. Applicants should be aged 25/35, with B.Sc. 
or equivalent. Other requirements are: a sound 
knowledge of the industry, enthusiasm, and a readi- 
ness to take on responsibility. There are excellent 
opportunities for advancement, and there is a pension 
scheme Operating within the comp7nv.—Write 
Secretary, CONCRETE PILING, LTD., 10 Westminster 
Palace Gardens, S.W.1, or teiephone ABB 1626. 


"TECHNICAL REPRESENTATIVE REQUIRED by a 
Prominent manufacturing company to propagate 
the use of plastic films in civil engineering and 
building industries. Candidates should be ful y qu>li- 
fied Civil Engineers, with particular reference to the 
design of pavement qual'ty concrete. The pos‘ton 
offers scope for advancement, and a pension scheme 
is_in_ operation. Salary £1,490-£1,5C0 p.a. to 
commence. This post will be based on London, where 
interviews will be held. — Please write, with full 
Particulars, to Box V.2895, ‘* The Contract journal.” 


Junior SITE ENGINEER urgently RECU RED for 
‘a‘ge_r.c. building contract in Holborn.—Write 
Box V.2894, ‘* The Contract Journal.” 


IVIL ENGINEER REQUIRED for North-East 
Northumberland. Must be experienced in site- 
work (roads, sewers, etc.) and ab!e to control men 
on such work. Ability to assist in estimating would 
be an advantage. Permanent position if suitable. 
Housing could be arranged if required.—Write Box 
V.2893, ‘‘ The Contract Journal." 
8 Naa pe EXECUTIVE REQU'!RED for specialist 
fencing company. Applicants must have experi- 
ence of all types of fencing and be able to organise 
busy office. Position will offer excellent prospects. 
Write in confidence to Managing Director, Box 
V.2892, ‘* The Contract Journal." 


Cen FOREMAN RECUIRED for contract in 
the Mansfield area, with sound know’'edge of 
building and reinforced concrete construction. Only 
men who are cost-conscious, able to produce first- 
class work, and with a good record need apply. 
Good salary offered, and continuation of employment 
x prover suitable.—Write Box V.2890, * The Contract 
ournal."’ 


Fe *rentencep OPERATORS WANTED for Barber- 
Greene tarmac svreade-s. Permanency.—FRED 
WATKINS, LTD., Coleford, Glos. 








COUNTY BOROUGH OF WEST HAM. 


APPLICATIONS invited for APPOINTMENT of 
SITE AGENT to be responsible, under control of 
Works Manager of the Council, for a large housing 
estate contract comprising the erection of approx. 
400 dwellings of 2-, 4- and 11-storey construction, 
together with service roads, sewers, etc. 

Duties include  setting-out, organisation and 
management of directly empoyed labour, co-ordina- 
tion and supervision of sub-contractors and specialists, 
preparation of materials schedu‘es, supervision of 
incentive bonus schemes, interim and final valuations, 
and responsibility for compliance with Safety, Health 
and Welfare Regulations. 

Salary £1,440 p.a. (payable monthly). — 

The site is near Barking Road, Canning Town, 
and the appointment is for the duration of the 
contract (estimated at two years), subject to 
Satisfactory service. d 

Applications, giving full particu'ars of age, qualifica- 
tions and experierce, and the names and addresses of 
three referees, should reach the BOROUGH ENGINEER 
AND SURVEYOR, West Ham Town Hall, Stratford, 
London, E£.15, not later than 3rd NOVEMBER, 1960. 


SOUTHAMPTON CORPORATION 
WATERWORKS. 


CIVIL ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT on the Permanent Establishment. 
Sa'ary within A.P.T. Special Grade (£840-£1,145), 
according to qualifications and experience. 

Housin accommodation avaiiable in approved 
cases,’ and approved removal expenses reimbursed up 
to a maximum of £50. 

Applicants should not be more than 35. years of 
age and must have passed Parts 1 and 2 Inst tut‘on 
of Civil Engineers’ or exempting examination. 
Experience in waterworks advantageous. 

Conditions of Appointment and Form of Applica- 
tion from C. A. BRADLEY, 68.Sc.. M.I.C.E., 
Waterworks Engineer and Manager, Civic Centre, 
Southampton. 

Applications by SATURDAY, 12th November, 
1960. 

Civic Centre, 

Southampton. 


BOROUGH OF CONGLETON. 
DISPOSAL OF REDUNDANT PLANT. 


The COUNCIL have the FOLLOWING REDUNDANT 

SEWAGE WORKS PLANT for SALE, including:— 

One Contes Sludge Pump with 4in. delivery, 

wilth 8.5-h.p. Slip Ring Motor. 

One Horizontal Cylinder Gas Engine, 6in. cylinder 

driving a Centrifugal Pump with 4in. delivery. 

One Centrifugal Pump with 8in. delivery, with 
23-h.p. Slip Ring Motor. 

One Centrifugal Pump with 3in. delivery, with 
6'2-h.p. Slip Ring Motor. 

For further information, apply to Borough Surveyor's 
Office, Congleton. Tenders_to include for dismantling 
and removing from site. Tenders to be sent to the 
address given below by 31st OCTOBER, 1960. 





MEE, 
Clerk of the Council. 
Town Hall, 
Congle*on. 


UANTITY SURVEYING department of JOHN 

LAING AND SON, LTD.—QUANTITY SUR- 
VEYORS, inciuding Takers-off, experienced in the 
Preparation of final accounts and variation accounts 
in all trades, either for employers or contractors, are 
invited to discuss with the Crief Quantity Surveyor 
engagements ior posts now open and in prospect in 
London, South Wales, Oxford, Birmingham, and else- 
where in area or major site offices. These posts offer 
the opportun.ty to Contractors’ Quant.ty Surveyors 
of advancing their specialisation in the profession, 
and to others of w.dening their exper:ence within 
one of the largest and most progressive contract 
organ.sations in the country. Excel ent prospects, 
commensurate w.th those of present staff, are open to 
men ot ability and initiative who are prepared to 
deveiop a_ wide interest in the operatons of the 
company. The company operates a pension scheme. 
Lodging and car allowances are ava.labie where 
appropriate, and assistance towards qualification is 
offered to those wishing to take advantage of it. 
A preiiminary appointment may be made in writing 
or by telephone to the Chief Quantity Surveyor, 
John La.ng and Son, Ltd., Mill Hill, London, N.W.7; 
telephone M.ii Hil 3636. For those wao preier, 
direct approach may be made, stating age, qualifica- 
tions, experience, etc., to the Personnel Manager 
(QsP2) at the above address. 


OST CLERK and WAGES CLERK WANTED imme- 
diately on Stevenage By-pass contract. Must be 
fully experienced in siz: unit costing, ?.4.Y E., etc. 
Apply, giving full particulars, to MARTIN COWLEY, 
LTD., Gipsy Lane, Knebworth, Herts. 


UDDOCK AND MEIGHAN, LTD., REQUIRE S'TE 

AGENTS for road and bridge contracts in the 
London area.—Permanent, progressive posts for suit- 
able appiicants, who should write, statng training, 
experience, and salary required, to Burford House, 
Harrow View, Wealdstone, Middx. 


ABOUR MANAGER REQU'RED by national con- 
t-actors to co-ordinate the recruitment and 
activity of building and civil engineering labour on 
contracts in the Midlands. Applicants must have had 
experience in a similar capacity. Preference will be 
given to applicant who has developed by way of 
General Foreman on contracts with large labour force. 
This is a key appointment carrying good salary, 
pension scheme, car, and _permanency.—App ications, 
with full part’culars, to T. W. lameson, Ooverat’ons 
Director, TURR!FF CONSTRUCTION CORPORATION, 
LTD., Budbrooke Road, Warwick. 


pecenans AND PROGRESS ENGINEER for 
growing excavation contractor to co-ordinate, 
plan and assess actual progress on diverse contracts 
deploying 100 machines. Four-figure salary.—DICK 
HAMPTON (EARTHMOVING),  LTD., Blacknest, 
Alton, Hants. Tel.: Bentley 2241. 


UANTITY SURVEYOR.—Applications are invited 
for a staff appointment of Quant'ty Surveyor 
whose dities wil' be solely the preoaration of bills 
of qu2ntities for contracts in connection with sewer- 
age, sewage disposa! and water supply schemes for 
local authovities.—Reply, — en — 
t ivi neerin construct'on, 
act fo WILECO™. Rare ANY SZARSTTALL, 
Chartered Civil Engineers, 33 Great Charles Street, 
Birmingham, 3. 


STIMATOR REQUIRED for smal! but exoanding 
E civil eno’neering contractors in S.E. Kent. Mrst 
be experienced in road and sewer construction, etc. 
Aovlvy, with full detzils, to THE WINGHAM 
ENGINEERING CO., LTD., Wingham, Canterbury, 
Kent. 
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SEE US AT THE 


STAND NUMBERS 
PUBLIC WORKS 


ss 
EXHIBITION te. 238 and 254 


MANUFACTURERS OF CONCRETE BLOCK AND 
MIXING MACHINERY 





More than good enough for 
the wonderful Perth bridge 


The prestressed concrete bridge at Perth, Australia, ranks among 
the World’s largest. The 320 ft. central span, probably the longest 
of its kind, made vital the need for flawless concrete—that’s why 
the Cumflow system was used; our Standard Contractors’ models 
weigh batched and mixed concrete for the whole vast structure. 
A crushing strength of 6,500 p.s.i. at 28 days was necessary in the 
precast units, but the irrepressible Cumflows topped this with an 
average of 7,800 p.s.i. and not one of 1,200 cubes tested fell short 
of specification! The Cumflow system disciplines every particle 
into a perfect, maximum strength mix in only 30 seconds, facili- 
tating a 40 batch hourly output. And the Cumflow, ideal for 
drier-mixed prestressed concretes, is a great cement saver. 


Above: Contractors’ Portable Model (size 
1O0CT, 10-14 cub. ft. input capacity) as used on 
Ses tee als te a) ee ha 





made in 6 sizes with input capacities ranging 


THE WORLD'S BEST CONCRETE MIXER from 2 cub. ft. to 36-40 cub. ft. Batch weighers 


and mechanical shovels are optional extras. 


Post this coupon for full details of CUMFLOW Mixers. Only Liner mixers 













(PRACTICAL HIRE PURCHASE FACILITIES ARE AVAILABLE). have the patented 
OO a aici atten cael INVARAC 
WATER TANK 
Address ses 
for positive 
water metering 
THE LINER CONCRETE MACHINERY CO. LTD Once set it will 


84PARK RD., GATESHEAD. Phone: 7250! Grams: ‘Liner, Gateshead’. discharge the same 
London Offices and Showrooms: Lexden Road, Acton, W.3. volume every time. 
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OUTLOOK FOR 1961 


I[,HE views of the National Federation of Building Trades Employers on the 

likely load upon the construction industry in 1961 and the demand 
for materials arising therefrom are given elsewhere in this issue. These 
estimates, although somewhat general in character, are valuable in that they 
give the contractor a crystal ball glimpse of the future picture and make it 
easier for him to fill in the details most relevant to himself and his organisation. 


The National Federation, it seems, expect at least as good a year next 
year as this; indeed, the overall load may increase, possibly by 2 or 3 per cent., 
although there will be variations within the total. Thus, while the housing 
programme as a whole seems likely to continue at about the present level, 
local authority housing is expected to give away further to private develop- 
ment—always assuming that the land scarcity does not become more of a 
crisis in 1961, and that ample mortgage funds are available. 


It is also expected that there will be little variation in the overall volume 
of non-housing work in the public sector; but here again there may be some 
re-arrangement of the items, with educational and road building increasing 
and possibly power stations and civic buildings showing a decline. The con- 


clusion is that on balance there may be a slight increase in the load in this 
sector. 


It is to the private industrial and commercial sector, however, that the 
National Federation expect to see the bulk of the 2 to 3 per cent. overall 
increase in activity. Here the recent Board of Trade inquiry into what business- 
men are planning to spend in the next 12 to 18 months would seem to bea 
the Federation out. 


By and large the estimates look both reasonable and encouraging, and 
well within the capacity of an industry whose output per man has been 
increasing steadily in recent years. It may be expected that the labour supply 
position will continue to be difficult, but the real problem once again is 
undoubtedly materials, with the emphasis on bricks. Admittedly the brick- 
making industry has its problems, not least of which are an acute labour 
shortage and increasing talk about substitute materials, but it is to be hoped 
that these estimates will encourage and stimulate manufacturers to achieve 
and maintain much higher levels of output. 


Similar sentiments might be expressed regarding reinforcing rods, over which 
there still hangs another major question mark. The steel manufacturers must 
now surely realise that the contracting industry needs and is worthy of top 
priority. Given adequate supplies of these two materials in particular and 
a reasonable measure of good fortune in general there is every reason to 
believe that 1961 will turn out very much as the Federation predicts at this 
early stage. 





A.D. 2146 


— great protagonist of the modern highway system, Mr. James Drake, 

county surveyor of Lancashire, has prepared a report which should 
shatter any complacency about the road situation in this country today. 
According to Mr. Drake, the “Road Plan for Lancashire, 1949,” is already 
67 years behind schedule. In 1949, it was estimated that 816 miles of county 
roads would be brought up to modern standards by 1979, but if the present 
rate of progress continues, it will be A.D. 2146. Eleven years ago, it was 
thought that by this year 299 miles of road would have been brought up to 
standard, but the figure is only 45.5 miles. 


Mr. Drake regrets that his report paints a black picture of Lancashire’s 
roads. Nevertheless, he is to be congratulated on drawing attention to the 
present unsatisfactory position which exists not only in his area, but elsewhere. 
Although the country may have its biggest-ever road programme, it is obvious 
that still not enough is being done, and more positive action is urgently needed 
from the Government. 











THE CONTRACT JOURNAL 


General view of the Kincardine generating station 


October 20 1960 


FIRST STAGE OF KINCARDINE POWER STATION 


IN OPERATION 


£46m. Development on 137-acre Site 


K INCARDINE Power Station, opened 
last week by Her Majesty the 
Queen, was among the first in Britain 
to be designed to accommodate units 
with as large an individual output as 
120-MW. It was at first intended to 
instal six such units and three are now 
in operation, but instead of proceeding 
with a further three the South of Scot- 
land Electricity Board have decided to 
complete the station with two even 
larger units of 200-MW. 


This immense project, costing about 





The turbine house, with linking bridge from 
the administration block 


£46 million, will provide an_ ultimate 
generating capacity in 1963 of 760-MW. 

The station is located on the north bank 
of the River Forth on the upstream side 
of the Kincardine-on-Forth Road Bridge, 
the sidings, coal store, switching com- 
pounds, main and ancillary buildings, 
necessitating the use of about 137 acres. 
The river at this point is tidal but is of 
sufficient depth to ensure that enough 
water is available at all stages of the tide 
for circulating through the condensers. 
Cooling towers were therefore not needed, 
The normal tidal range of the river is 
about 17ft. with a recorded extreme of 
25ft. and, as_ the 
station basement level 
is +5.00 O.D., pump- 
ing costs for the 
circulating water are 
very low. 

Prior to 1822 the 
site formed part of 
the tidal foreshore of 
the River Forth. At 
that date about 150 
acres were enclosed 
by an embankment, 
the land reclaimed 
sloping fairly  uni- 
formly towards the 
river with a total fall 
of about 6ft. As addi- 
tional security against 
flooding, the embank- 
ment has now been 
raised and strength- 
ened, and the de- 
sign includes a pro- 
tective breastwork in 
the form of precast 
concrete blocks set 
between cast in-situ 
beams surmounted 
by a wave deflector 
wall. 


The original access 
to the site was 
through the narrow 
streets of Kincardine 


and by way of a light bridge over the 
railway line. A new access road had to 
be built and this now connects the site 
directly with the main Kincardine-Alloa 
road and spans both the British Railway 
line and a station railway line connecting 
the reception and exchange sidings. 

Since the site lies below high tide level 
and is comparatively flat with a high water- 
table, the drainage of the site has received 
special consideration. The site drainage, 
including rainwater from the roofs of 
buildings and the effluent from various 
items of plant, lead to a surface water pump 
house via an underground storage tank of 
approximately a quarter of a _ million 
gallons capacity designed to fill when the 
flow in the main drain exceeds a certain 
level. At the pump house four pumps 
having a capacity of 6,000 gallons per 
minute, each arranged to operate and cut 
out at predetermined water levels in the 
suction chamber, pump the surface water 
through twin 36in. diameter pipes to the 
river. 

A sewage treatment plant consisting of 
settling tank, septic tanks, humus beds and 
filter beds has been provided, the wet 
sewage being pumped from the septic 
tanks into the filter beds by compressed 
air. This pump can also empty the sludge 
into tankers when required. 


The Buildings 


As coal was known to have been mined 
under the foreshore prior to reclamation, 
it was at first proposed to locate the main 
buildings of the generating station towards 
the west-end of the site. Borings showed, 
however, that there the rockhead was 
nearly 100ft. below ground level while 
to the east of the centre of the site the 
rock was but 10ft. below ground level. 
Deep bores were put down to determine 
whether the old coal workings extended 
below this area, and as these proved that 
the coal seams found in the carboniferous 
sandstone which underlies the site had 
not been worked, this position was chosen 
for the main building. 
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The main and ancillary buildings are 
steel framed with a light cladding of alu- 
minium, glass with brickwork comprising 
the lower portions. Maximum column 
load is 1,800 tons. The station basement 
is constructed in mass concrete and in- 
corporates, running longitudinally through 
the station, culverts 8ft. 6in. square for 
conveying the circulating water to and 
from the condensers. Cable tunnels are 
also provided at greater depth. Some 
8,000 tons of steelwork has been used in 
the buildings so far erected. 

Boilers are slung near roof level from 
the main steelwork, which is shop welded 
and site riveted. The heavier columns are 
of welded box section, and all columns 
have mass concrete foundations. The 
alternator blocks are of two sizes—26ft. 
by 110ft. by 32ft. high and 35ft. by 120ft. 
by 35ft. high—three carrying the 120-MW 
alternators in the A station and two the 
200-MW alternators in the B station. 


Excavation 


The Holloway Group of Companies 
which carried out the civil engineering 
works for the main and ancillary buildings 
and rail sidings report that they excavated 
something like 325,000 cu. yd. of soft 
material and 80,000 cu. yd. of rock, placed 
300,000 tons of concrete, and spread and 
consolidated 300,000 cu. yd. of imported 
fill. Bulk excavation was mainly by 24, 22 
and 19RB- excavators, together with 
tractors and scrapers. Concrete was from 
batching plants, being either transported 
to position by lorry or pumped through 
6in. concrete pumps. 

The first chimney is 400ft. high with an 
internal diameter of 24ft, at the top and an 
external diameter of some 45ft. at the base. 
It is built in brickwork on a concrete 
base founded on rock and is lined with 
44in. acid resisting brick. A_ second 
chimney is being constructed for the two 
200-MW units. 

The three 120-MW turbo-alternators are 
arranged transversely in the turbine house, 
but the two 200-MW sets, due to their 
length, will be arranged longitudinally. 
The boiler house lies to the east of the 
turbine house and is separated from it by 
an annexe containing the feed pumps, 
plant control rooms, de-aerators and 
reserve feed tanks. On the remote side 
of the boiler house is the bunker bay which 
also contains the milling plant. Switch- 
gear and transformer annexes flank the 
main station building, the one on the west 
side containing the main electrical control 
room. The alternator transformers stand 
outside the building on the west side facing 
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the grid substation. The precipitators and 
induced draught fans are situated to the 
east of the main building and beyond are 
the main flue, chimneys and the ash and 
dust plant house. 

The administration and workshop block, 
measuring 700ft. by 100ft., is on the south 
side and lies between the main building 
and the river. Space heating is provided 
by an 864-kW electrical floor warming in- 
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244 tons capacity are discharged into the 
three filler pits. If necessary, the wagons 
can be vibrated when standing over the 
track hoppers, to dislodge the coal, and 
a dust collecting plant is provided to 
eliminate any dust nuisance, There is also 


a hopper for accepting any coal delivered 
by road. 

Two belt conveyors take the coal from 
the tippler and filler pit hoppers to No. 1 





Coal handling plant 


stallation which operates at an “off-peak” 
load. 


Coal is supplied by rail, and sidings have 
een installed to provide facilities for 
handling up to 375 wagons a day. The 
station when completed will burn 
2,200,000 tons of coal per annum. 


Diesel-electric locomotives handle the 
wagons within the station and deliver flat- 
bottomed wagons to two side discharge 
tipplers incorporating weighbridges, each 
capable of handling 244-ton capacity 
wagons, Hopper bottom wagons of up to 





The turbine house, showing the three 120-MW alternators 


conveyor tower. From this tower two 
further belt conveyors, each having a 
capacity of 600 tons per hour, feed No. 2 
main junction tower. These conveyors 
also receive coal, when required, from 
the road hopper. 

Magnetic separators and coal sampling 
points are provided in No. 2 tower together 
with screening and crushing facilities. 
From the single hopper in the tower coal 
can be fed on to one of two more 600 
tons per hour conveyors and taken via 
Nos. 3 and 4 towers to the boiler bunkers 
or to a single 60in. 1,200 tons per hour 
conveyor to No. 5 tower for supplying the 
coal store. From No. 5 tower a 1,200 
tons per hour conveyor feeds the central 
No. 6 tower which in turn supplies Nos. 
8 and 9 towers. These towers are equipped 
with single 600 tons per hour radial con- 
veyors which create the initial piles from 
which bulldozers spread the coal over 
the store. Further stocking-out-towers 
with radial conveyors can be installed at 
a future date if the need arises. 


Coal Store Area 


The present coal store has an area of 
13 acres and can store 160000 tons of 
coal at an average depth of 12ft. Coal is 
reclaimed from the storage areas by the 
bulldozers which push it into ground 
hoppers at the bases of Nos. 8 and 9 
towers. It is thence fed via 1.200 tons 
per hour conveyors to Nos. 5 and 6 towers 
and to the hopper in No. 2 junction tower. 

Coal supplied to the bunkers passes 
through No. 3 junction tower which in- 
corporates trash screens, and thence along 
two 600 tons per hour conveyors to No. 4 
tower, which contains coal sampling points 
and magnetic separators. From this tower 
coal is transmitted to the station via two 
600 tons per hour conveyors provided with 
automatic belt weighers. At bunker level 
the coal is discharged from the belts by 
means of automatic travelling trippers. 
The conveyors are remotely controlled 
from a central panel in No. 2 tower and 
they are all sequence interlocked. 

When the station is complete, up to 200 
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tons of furnace ash and 1,300 tons of fly 
ash will be handled daily, The ash 
collected in the furnace hoppers is sluiced 
by high pressure water jets to sumps from 
which it is extracted, drained, and loaded 
by grabbing cranes on to lorries for dis- 
posal, The fly ash is conveyed from the 
rear passes of the boilers by compressed 
air and from the mechanical and electro- 
static precipitator hoppers by air slides 
to a pneumatic pump from which it is 
blown into storage bunkers in the ash 
plant house. 

From these bunkers it is fed by variable 
speed rotary feeders into mixers situated 
underneath. Seawater from the circulating 
water system is pumped into the mixers 
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at a controlled rate to maintain a specified 
level in the mixers. The concentration of 
the mixture is measured by a gamma-ray 
density meter in the outlet pipeline. This 
instrument is used to control the variable 
speed rotary feeders which maintain the 
slurry concentration within close limits of 
the desired value of 34 pounds dust per 
gallon of water. Three disposal pumps, 
each of which has a capacity of 2,030 
gallons per minute of slurry (190 tons per 
hour dust), pump the slurry via two 
asbestos-cement pipes to  Longannet, 
approximately three miles down river. 
The fly ash handling equipment is con- 
trolled from panels which incorporate 
mimic diagrams and provide remote push- 





The massive blocks for the 200-MW alternators to be installed in station B 


FEARS, PROBLEMS AND CRITICISM WITHIN 
THE BUILDING TEAM 


SPEAKING in London last week, 

Mg. E. J. Coon, B.Sc., M.LC.E., 
M.1.Struct.E., F.1.0.B., president, Lon- 
don Master Builders Association, stated 
that on a recent occasion he had said 
that perhaps the national bodies of the 
architects, surveyors and builders might 
get together to table their fears, 
problems and criticisms in broad terms 
and promised that the L.M.B.A. would 
be prepared to play their part in such 
a meeting under the umbrella of the 
National Federation. 

“I would today like to develop these 
thoughts a little further by stating what I 
think are some of the fears which the 
participants to such a conference might 
express,” he continued. “ The architect 
would express concern at his survival in 
private practice resulting gradually from 
the greatly increased architectural staffs 
employed by local authorities and others. 
He would probably be concerned about the 
continuity of work available and at the 
trend of some larger building firms to em- 
ploy their own design staffs. 

“The quantity surveyor might also be 
afraid of his gradual removal from private 
practice resulting from greater employ- 
ment by local authorities; he might be 
concerned at the number of projects now 
being carried out without bills of quantities 
and he might wonder whether the builder 
wishes to see the employment of bills of 


quantities gradually eliminated. He might 
say that he is making his service more 
attractive by the employment of ‘cost 
control.’ 

“The builder would be worried about 
the difficulty of maintaining a reasonable 
constancy of work load, he would also be 
worried at the low level of tenders and 
like his colleagues would be afraid of the 
increasing threat of direct labour. He may 
also wonder at the increased tendency of 
the architect and quantity surveyor to pro- 
tect the client against the fair treatment 
of the builder. 

Education 

“Another difficulty with which we in 
these three spheres of activity are trying 
to cope is the watertight education of our 
staffs. Much could be achieved in better 
understanding if the architect and the 
quantity surveyor were required to include 
in their training a period of practical ex- 
perience with a contractor, and likewise 
much benefit would accrue if building man- 
agement trainees spent a period of service 
with an architect and a quantity surveyor. 


A Paradox 


“May I point out a paradox? Is it not 
strange that our fears of the threat of local 
authority and other direct labour activities 
arise during a period of government by a 
party which has expressed its support for 
private enterprise. When one considers 
that at the present time around a quarter 
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button selection with sequence interlock, 

The need to dispose of large quantities 
of ash and dust led to the major work of 
constructing a disposal site at Longannet,. 
The site, which covers nearly 280 acres, 
will one day be reclaimed from the fore- 
shore of the River Forth and made avail- 
able for agriculture. 

The main river embankment. which 
encloses the area is about 9,000ft. in length 
and consists of a filling of sandstone, 
extracted from a nearby quarry, and 
backed with colliery waste. The outer 
face of the embankment is protected with 
whinstone pitching and incorporates a 
wave deflector wall. A landward embank- 
ment constructed wholly of colliery waste 
forms the north enclosure and, between it 
and the existing railway embankment, an 
open channel collects rainwater drainage 
from the hinterland and discharges it at 
both ends of the disposal site through 
flap valves into the River Forth, 


Consultants and Contractors 


The consulting engineers for the scheme 
are Kennedy and Donkin, Alliance House, 
12 Caxton Street, London, S.W.1, in asso- 
ciation with James Williamson and 
Partners, St. Vincent Chambers, 219 St. 
Vincent Street, Glasgow, C.2. The archi- 
tects are Robert Matthew and Johnson- 
Marshall, 31 Regent Terrace, Edinburgh, 7. 


Contractors included: preliminary civil 
engineering works—Mowlem_ (Scotland), 
Ltd.; civil engineering works for main and 


ancillary buildings — Holloway Bros. 
(London), Ltd., and Holloways Scottish 
Constructions, Ltd.; structural steelwork 


for main building—-Redpath, Brown and 
Co., Ltd., in association with Sir William 
Arrol and Co., Ltd., P. and W. MacLellan, 
Ltd., and Alexander Findlay and Co., Ltd.; 
structural steelwork for ancillary buildings 
—Redpath, Brown and Co., Ltd.; river- 
works and site main drainage-——Yorkshire 
Hennebique Contracting Co., Ltd.; super- 
structure of main and ancillary buildings 
The Mitchell Construction Co., Ltd.; rail- 
way sidings-—-Thomas Summerson and 
Sons, Ltd.; brick chimney — P. C. 
Richardson (Middlesbrough), Ltd.; ash 
disposal civil engineering works—Mowlem 
(Scotland), Ltd. 


of the labour employed in the construction 
industry is in the employ of direct labour 
departments, are we not entitled to ques- 
tion whether the government of today is 
really supporting private enterprise-—one 
of the strongest timbers in its election 
platform? 


Leadership by Example 


** There is much talk of leadership in the 
building team. Leaders naturally emerge 
from any group rather as oil rises in water 
and generally as unobtrusively. We can- 
not accept that in these days of rapid pro- 
gress and development there is any ‘Divine 
Right of Kings’ in our industry. Leader- 
ship must be by example—not by inheri- 
tance. There are many _ signs _ that 
organisations are restlessly pursuing the 
discovery of a system which would elimi- 
nate many of the weaknesses that exist 
today. They are evidently prepared to set 
out and go it alone unless, by facing up to 
the basic fears and subsequently to the 
detailed problems and criticisms that exist, 
we are going to ensure that common sense 
will be allowed to prevail in these vital 
relationships.” 


TEAMWORK ON THE ROOF 


A group of aluminium sculpture, weigh 
ing more than two tons, has been placed 
in position on the roof of Taylor 
Woodrow’s head office at Southall, Middle 
sex. The group, representing the Group’s 
teamwork symbol of four men pulling on 
a rope is 32ft. in length and each 8ft. 
high figure weighs half a ton. 
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CONVENTION ON THE CAR PARKING 


CONTROL OF STREET PARKING 


” his Paper on the “Control of Street 

Parking,’ Mr. A. W. Hoca, city 
engineer, Westminster, said until park- 
ing meters were introduced, kerb-side 
parking control was exercised in a 
variety of ways, which led to the 
motorist being informed about some of 
the places in which he could park and 
some in which he could not, but which 
left him in the dark as to the legality 
of what he might do elsewhere. 

It seems essential that the motorists 
must be left in no doubt at all as to pre- 
cisely where he may park, and for how 
long, and where he may not. Likewise, 
those engaged in the delivery and collec- 
tion of goods and the picking-up and 
setting-down of passengers should be given 
reasonable opportunities of doing so with- 
out causing obstruction. 

Claiming that parking meters achieved 
these fundamental aims, Mr. Hogg gave 
details of Westminster’s pioneer ex- 
perience. 

In Westminster, 1,822 meters are now 
distributed over 275 acres. Thirty-five 
uniformed attendants are employed, with 
instructions to check each meter four 
times an hour during the business part of 
the day. 

It is probable that the present attendants 
will be replaced by traffic wardens under 
the new Act. 

The wardens issue yellow, blue or red 
tickets for parking meter offences. The 
yellow ticket requires the motorist to send 
the local authority 10s. for the “ excess ” 
period; the blue ticket is used when it is 
known that the driver has left his car 
without putting a coin in the meter; and 
the red ticket when the motorist has not 
only used up the “excess” period but, 
by remaining parked, has committed an 
offence. 

If he stays “in the red” for more than 
two hours Westminster Council may re- 
move the car altogether. The local police 
are then informed so that the laggard and 
anxious motorist, discovering his loss, can 
be told where his car is. 

In the three months, April to June, 1960, 
21,460 yellow tickets, 1,586 blue tickets, 
and 417 red tickets were issued in West- 
minster. 

Seventy per cent. of motorists issued 
with yellow tickets remitted the 10s. excess 
charge to the council without demur. Of 
the remaining 30 per cent., two-thirds paid 
up after follow-up letters and threats of 
prosecution. The remaining 10 per cent., 
or just over 2,000, were written off for one 
reason or another. 

Finances 


The cost of providing the meters was 
£69,000. Writing off this cost over 10 
years, and paying for maintenance, road 
markings, and salaries of wardens, is esti- 
mated to cost £84,000 per annum. 

Meter takings average 2ls. 6d. per 54- 
day week, giving an annual income of 
£100,000, and income from excess period 
notices, after allowing for the 10 per cent. 
write-off, is expected to be £36,000. 

Therefore, there will probably be an 
annual surplus of something over £50,000 
a year from meters—a surplus which must 
be devoted to the provision of off-street 
parking spaces. 

Results 


In general terms, the results of the 
Mayfair scheme seem to be: (1) traffic 
movement in the area is vastly improved; 
(2) most of the parking bays are extremely 
well used; (3) the system by which tickets 
are left on windscreens of illegally-parked 
cars is undoubtedly a deterrent to those 
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PROBLEM 


who may be tempted to misuse the meter, 
and (4) freedom to use loading gaps and 
unoccupied meter bays for putting down 
and picking up passengers, and for the 
delivery and collection of goods, is not 
fully understood by drivers, with the result 
that unnecessary double banking. still 
occurs. 


Discussion 


Mr. S. J. CHAMBERLAIN, O.B.E., D.F.C., 
senior assistant secretary, Traffic Dept., 
Scotland Yard, said that for several years 
the Metropolitan Police had supported the 
principle of the parking meter, and had 
done what they could to promote its intro- 
duction in central London, where condi- 
tions were difficult. Within a very few years 
after the war it became increasingly 
obvious that the standing vehicle was here 
to stay; it was equally evident that there 
could be no vast alterations in the street 
layout of central London, and the police 
had to continue to deal with a layout 
which had “happened” and was not 
planned. With the manpower available 
and increasing numbers of standing cars, 
something drastic had to be done. 


He stressed that neither the police nor, 
so far as he was aware, any other authority 
concerned had accepted the principle of 
the parking meters without critical exami- 
nation of many other arrangements de- 
signed to deal with the standing vehicle 
problem. So far their expectations had 
been fulfilled. He was sure that the very 
satisfactory situation in the metered areas 
had been due to the most careful siting of 
the meters, of the loading bays and the 
yellow lines, and to a critical examination 
of everything connected with the meter 
scheme. The association between the police 
and the Westminster City Council had 
been most cordial. 

Before meters were used, the police were 
frequently called upon to disentangle what 
were known as “ traffic snarls.” Now there 
was freedom of traffic circulation and a 
general orderliness of traffic throughout 
the zones. Further, we were virtually free 
from the greatest traffic curse of all in a 
highly commercialised city zone, the 
double banking of vehicles. More traffic 
was using the network of streets in the 
metered zones and had thus relieved main 
routes which were approaching or had 
reached saturation points at times. 

There were less obvious benefits which 
in the aggregate helped to produce a 
reasonable freedom of movement. For 
instance, in a metered zone there were 
cars parking in 20ft. bays, which some 
might say were too large for the average 
British car. But there were two important 
benefits derived from this spacing—there 
was greater facility for drivers to enter 
and leave the bays, and a greater chance, 
not only at corners, but all along the road, 
for the pedestrians passing between 
vehicles to see the cars and for the drivers 
to see the pedestrians—a valuable safety 
asset. 

For long-term parking the requirements 
seemed to be that individual garages or 
car parks should be as evenly distributed 
as possible and they should be neither too 
large nor too small. Whether the garages 
were of the multi-storey type, or the car 
parks were at ground level or underground, 
arrangements should be such that vehicles 
could be accepted readily off the highway 
and aueues of large dimensions in busy 
streets were avoided. 

Mr. W. HADFIELD, senior engineer, 
Ministry of Transport, referred to the pos- 
sibility of meters being provided to take 
coins of a number of different denomi- 
nations to cover parking for various lengths 
of time, and suggested that a charge of 


6d. for half an hour could be the low limit. 

CLLR. SANDFORD, chairman, Works Com- 
mittee, St. Marylebone Borough Council, 
said he had been concerned, with his 
borough engineer, in parking meter 
schemes and there was no doubt, from 
the experience of his council and that of 
Westminster, that parking meters worked. 
As to long-term parking, his council be- 
lieved that, largely, it should be imple- 
mented by private enterprise, that the 
municipalities should work hand in hand 
with private enterprise to enable them to 
obtain sites. 


Mr. Hogg, in his reply to the discussion, 
said he would be only too glad to help any 
of his professional colleagues. 

He agreed with Mr. Chamberlain’s 
remark about limiting the size of garages. 
The provision of them was a matter very 
much in the minds of his council and him- 
self, and he believed that must be done as 
a joint operation between local authorities 
and private enterprise. The new Act went 
a long way to assist local authorities to 
provide garages. 


On Mr. Hadfield’s reference to the possi- 
bilities of providing for various time limits 
by accepting different coins, he said the 
meters gave a considesxable amount of 
flexibility. It was not difficult to provide 
for waiting periods of one hour, two hours, 
and so on, but he felt it would be wise to 
stick to fairly short-time parking periods 
in order to dssess the results before we 
came to periods of three and four hours. 
If there were provision for a four-hour 
period a parker would probably leave his 
car at one meter during the morning, take 
it somewhere else during the lunch hour 
and leave it there for another four hours. 


ROOF-TOP AND MECHANICAL 
PARKING 


While the present need in urban centres 
is for the full provision of permanent off- 
street car parks or parking garages to 
accommodate all vehicles entering the area, 
the mere provision of multi-storey car 
parks as individual units cannot provide 
the full answer to the vehicle-users’ need, 
said Mr. GRANVILLE BERRY, city engineer 
and surveyor, Coventry, in his Paper 
“Roof-top Parking and Mechanical Park- 
ing.” Drivers want to park as near to 
their destination as possible. A way to 
fulfil this wish is to provide full inter- 
connection of all multi-level car parks by 
means of bridges or subways, so that there 
is a general coverage of the central area 
by a linked system on which the circula- 
tion of traffic from entry to exit can take 
place and parking be effected at the most 
convenient point. 

Roof-top parking has already been 
adopted in this country in Bedford, Brad- 
ford, Corby and Wolverhampton, and more 
extensively in Germany and the United 
States, but Coventry appears to be the 
only city providing an extensive system 
of linked car parks at roof level integrated 
with multi-storey garages. 

Coventry’s city centre when completed 
will have 17 acres of pedestrian and traffic- 
free areas, and garages will be required 
for over 5,000 vehicles—3,000 in the 
immediate vicinity of the shops. These 
are being provided at roof level on public 
and private buildings and in open-decked 
multi-storey car parks interconnected with 
them. 


Cost per Car Space 

Car parks provided as public service 
must involve only the minimum of capital 
outlay and running costs to keep parking 
fees low enough to attract drivers. 

For multi-storeyed car parks four floors 
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can be regarded as the maximum that a 
driver will be willing to use, although 
cheaper parking higher up might encourage 
him to go there. Cost per car space of 
roof-top multi-storey car parks with 
ramped and open-decked structures not 
more than four floors high is £200/£300 
excluding land. More than four floors 
high increases the cost to between £350 
and £450 per space due to the need for 
lifts and other facilities. 

In Coventry roof-top parking is costing 
£170 per space and multi-storey garages 
£225. Ultimately, it is expected that roof- 
top parking will fall to about £100/£110 
per space, and in Coventry the whole of 
the new city centre is in Corporation 
ownership so that the question of site cost 
presents little financial difficulty. 


Operating Car Parks 

Construction problems have _ over- 
shadowed those of operation, contro] and 
administration of off-street garages. In 
Coventry consideration is being given to 
an automatic counting device for vehicles 
entering and leaving parking areas on the 
interconnected system. To let motorists 
know where parking space is available 
each car park may be interconnected by 
V.H.F. radio or land line. 

Although the provision of off-street car 
parks is now a major problem for local 
authorities it is possible. with economically 
designed structures and operational effi- 
ciency, to provide them at reasonable cost 
as compared with capital expenditure in- 
volved in road widening schemes. with 
kerbside parking allowed to continue. 

Mr. Granville Berry, in his presentation 
of the Paper, said there was a splendid 
opportunity in the Royal parks and the 
squares to construct underground car 
parks economically and quickly; there 
should be no difficulty in providing places 
for 10,000 cars in Hyde Park or Green Park, 
London. These, of course, should be con- 
nected with the Underground system. and 
should make a very important contribution 
to carry us on for some years until we 
could clear our streets of short term parked 
cars. 

Discussion 


Mr. HENRY T. HOuGH, city engineer, 
Liverpool, said the provision of car parks 
on the roofs of buildings was distinctly 
unique in this country and we could all 
learn something from the Paper. But 
should we provide enormous areas of car 
parks, either buildings or ground-level 
spaces, in the centres of our towns? By 
so doing we were causing traffic congestion, 
attracting large numbers of cars. Mr. 
Berry had suggested that entrances to and 
exits from parking buildings should be con- 
trolled, that car parks should be connected 
to one another and that a secondary traffic 
system should thereby be created. This 
could happen on'y in a newly developed 
town centre: and roof top parking in a 
city such as Liverpool would be difficult, 
for the average height of buildings was 
between 70ft. and 80ft. 

Mr. Hough believed that ramp access 
multi-storey garages or roof top garages 
were better than mechanical ones because 
at peak hours drivers would not have to 
queue in the streets waiting to reach the 
car lift. The motorist would be ab'e to 
drive his car into or out of the parking 
garage, and although this operation might 
take a few minutes. he would be occupied 
all the time. If he had to wait too long 
he would become irritated. Traffic engi- 
neers must be psychologists! 

A mechanical garage was probably more 
suitable near a shopping centre, where car 
owners were going in and out all day and 
there were no real peak hours. 

A point made in the Paper was that in 
Coventrv the whole of the new city centre 
was in Corporation ownership and there- 
fore the position in regard to the value 
of sites used for multi-storey car parks 
presented. little financial difficultv. That 
was a brave statement. for city centre land 
when used for commercial development 
was obviously more lucrative than when 
used for car parks. But in spite of that 
he agreed with Mr. Berry, for he had no 
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doubt that commercial development values 
were increased when adequate parking 
space was provided in the vicinity. 


PARKING AT SEASIDE TOWNS 


A seaside town must make special pro- 
vision for a large influx of visitors during 
the summer, and probably the greatest 
difficulty is caused by the fact that the 
town is virtually a terminus, said the 
authors of this Paper, Mr. D. J. Howe, 
borough engineer and surveyor, Brighton, 
and Mr. E. O. Baxter, borough engineer 
and surveyor, Hastings. 

The problem must be tackled, but from 
the financial angle the big demand occurs 
on too few days of the year for revenue 
to equal the heavy expenditure incurred 
in providing parking spaces. 

Brighton Parking Survey 

In July, 1960, the maximum number of 
private cars parked legitimately in Brighton 
streets at any one time was 1,169. Ten 
per cent. of these were parked from four 
to eight hours so that approximately one 
third of the parking space in the central 
area was occupied without movement for 
the greater part of the day, probably by 
cars belonging to business people in the 
town who did not realise the considerable 
handicap this habit was to the town’s 
trade. If the maximum period of parking 
had been limited to two hours then 
approximately 3,500 other cars could have 
used the spaces. 

Summer Probl-ms 

The attraction of visitors to a holiday 
resort is vital to the town as the holiday 
business is one of its staple industries, and 
the capital equipment of that industry 
must be provided if it is to thrive. A 
resort without car parking accommodation 
would have no more prestige than one 
without hotels. No resort can afford a bad 
reovtation and must vrovide car parking 
spaces at its own expense, often at a loss 
but occasionally at a handsome profit. 

The biggest strain that is put on the 
parking resources of a town comes with 
the day visitor. One cannot denv him the 
right to enjoy himself at the seaside, even 
for a day, but th° visitor in turn cannot 
deny the right of the resident to as little 
interference as possible with the life and 
trade of the town. The day visitor wishes 
to avoid the piece of shore most densely 
occupied but will not, unless forced, lose 
sight of the sea. Car parks 200yd. away 
are often half empty as visitors to not want 
to move far from the car. which is regarded 
as a glorified picnic basket. 


Off-street Parking 

In August this year 27,550 vehicles 
entered Brighton one Sunday compared 
with a weekday average of 22,000. Sunday 
traffic contains a high proportion of day 
visitors which concentrates on the sea 
front. 20,000 cars parked end to end 
would occupy 75 miles of kerbside parking 
space. When dealing with such large 
numbers it is obvious that seaside towns 
have been forced to find off-street parking 
areas. The growing use of multi-storey car 
varks is increasing, but the seaside town 
has a more difficult problem than the city 
because the big load only occurs for a short 
period each year. 

Lucky is the town where the car parks 
provided for Monday to Friday shoppers 
and office workers are in the right places 
for Saturday and Sunday day visitors. 
Finance 

Car parking economics in seaside towns 
are extremely variable. For the local 
authority it could be claimed that the 
motorist should not expect the town’s rate- 
payer to foot the bill for providing him 
with parking space; on the other hand the 
motorist could claim that he pays enough 
or too much in relief of general taxation 
in excess of the amount refunded to road 
users by way of grants for highways. 

The open surface car park can make a 
big vrofit, but large areas of parked cars 
hardly fit in with the resort’s constant 
efforts to improve its visual amenities. The 
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time is approaching when seaside surface 
parks will have to be located farther away 
from the densely built-up parts of the town 
in order to find cheaper land, and in the 
centres visitors will have to be content 
with using the town centre’s multi-storey 
car parks required for all-the-year-round 
use. Such days are on their way and the 
visitor will be forced to pay more for park- 
ing his car at the seaside town of his choice 
by the great growth of the demand which 
will put an end to free parking that he has 
enjoyed for so many years. 


Discussion 


Mr. CHRISTOPHER BRUNNER, Vice-chair- 
man, British Road Federation, who opened 
the discussion, was told by the President how 
much the Institution appreciated the pro- 
paganda and the work done by the Fede- 
ration to bring home to this country the 
need for better roads, and the help it had 
given in preparing the exhibition of car 
parking garages at the Central Hall during 
the convention. 

In congratulating Mr. Howe and Mr, 
Baxter on their most interesting contribu- 
tion, Mr. Brunner said that an under- 
standing of the car parking and traffic 
situation in seaside towns was extremely 
imvortant, for in those towns the whole 
prob'em of parking was thrown into sharp 
relief and the implications of any failure 
to make adequate provision for the motor 
vehicle could not be ignored. 

A town or city did not get a living as of 
right, and its prosperity depended on its 
ability to provide business or recreational 
fac'lities which would attract customers to 
it in preference to some other town. This 
truism was frequently forgotten in face of 
the challenge of the motor vehicle. As 
stated in the Paper: “ The attraction of 
visitors to a holiday resort is of vital im- 
portance to the town, as the holiday busi- 
ness must be regarded as one of the town's 
staple industries, and the capital equip- 
ment must be provided if it is to thrive.” 

While few would question this proposi- 
tion. he wondered whether the size of the 
problem was fully appreciated. The vehicle 
population was likely to double in the next 
10 years. How could the resorts hope to 
cater for twice the present number of 
people and vehicles unless imaginative 
long-term schemes were put in hand now to 
reshape those towns to the requirements 
of the motor age? 

Only now had Britain embarked on a 
major road building programme, in the 
main confined to motorways and road im- 
provements between the great industrial 
centres. Without commenting in detail 
upon these plans, which, he said, were 
lacking in sufficient urgency and scope to 
deal with traffic conditions in this country 
today, let alone in five or 10 years time, 
he said the negative attitude towards roads 
and traffic congestion was dying hard in 
Britain, but the wish of the great mass of 
the people, not only to own private trans- 
port, but to be able to use it without 
suffering constant traffic jams and frustra- 
tion, could not much longer be resisted. 
The motorways to the holiday resorts 
would undoubtedly come and would funnel 
ever increasing streams of vehicles to the 
seaside termini. 

In Britain the revolution in living 
brought about by the motor vehicle was 
still not widely recognised. The time for 
patchwork remedies was long past. The 
choice for most seaside towns was clear 
enough. Those towns which did not pro- 
vide adequate off-street garages and park- 
ing spaces, as well as the normal enter- 
tainment amenities for visitors, would lose 
the struggle for existence, and other more 
far-sighted resorts would prosper in their 
stead. 

Whilst he did not disvute the validity 
of the contention about Government 
ass'stance to finance off-street garages, he 
believed that in this struggle the greatest 
measure of success would be achieved by 
those local authorities who realised that 
self-help was the key to prosperity. 


(Concluded on next page) 
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@ New operator ease... spring-boosted steering 
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19,000 lb. at the cutting edge. and grouped instruments. 
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Equipment dealer now! Special hire purchase facilities available. 
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ANY MOMENT NOW... 


Like the housewife a Plant Engineer cannot always keep a watchful eye on his 
crawlers, That is why more and more Plant Engineers avoid trouble with 
breakdowns in expensive plant and machinery by using VIGZOL Lubricants. 
You can safely leave your plant to its own devices when it is protected by the 
only specialised processed oil for the toughest jobs. 

There is a Lubrication Specialist ready to advise you only a 


phone call away at Greenwich 4361. 
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wy est HARTLEPOOL CORPORA- 
TION are to spend £1,100,000 
to rid the three-mile stretch of coast- 
line within and adjoining the County 
Borough of the possibility of fouling by 
sewage. This will be done by com- 
bining the flows from three outfalls and 
conveying up to 6 D.W.F. through a 
pipe to be laid on the sea bed and 
discharging probably 9,000ft. out to sea. 


The population of West Hartlepool is 
75,400 and its area is 4,976 acres. For all 
practical purposes the town is divided into 
five drainage areas. Two of these areas 
in the northern part of the County Borough 
are drained to two outfalls in the Borough 
of Hartlepool but the remaining three areas 
accommodating 65,000 of the population 
drain by gravity, on the combined system, 
into the Bay through three outfalls known 
as Bridge Street, The Burn and Seaton 
Carew. The Burn also takes the flow from 
the Burn Stream which drains about 1,690 
acres outside the County Borough 
boundaries. It is the sewage flow through 
the latter three outfalls that it is proposed 
to take out beyond Hartlepool Bay and 
into the north-south current in the North 
Sea. 


Summer Months 


During summer months thousands of 
visitors come from all parts of Durham 
and North Yorkshire to enjoy the wide 
expanse of sand at Seaton Carew which 
is the day resort within the County 
Borough and the Council has been con- 
cerned that under easterly wind conditions 
sewage has fouled the beach and polluted 
the inshore waters. It is a fact, in support 
of the recent report by the Medical 
Council, that no case of illness or disease 
can be attributed to the conditions which 
sometimes have existed, but even so the 
Council is determined to remove all pos- 


(Concluded from previous page) 

CLiR. TOM MEFFEN, chairman, Planning 
and Development Committee, Coventry, 
said the Joint Parliamentary Secretary of 
the Ministry had complimented the Insti- 
tution on holding such a convention, and 
indeed had invited them to hold more. 
What for, one did not know, because later 
in his speech he had said that there would 
be no help from the Government for the 
provision of off-street parking. When a 
man in this country bought a new car he 
had to pay about £200 in purchase tax. 
Before he could put it on the road it would 
cost him anything up to £30 for compre- 
hensive insurance and £12 10s. for his 
road licence; and there was also the tax 
on petrol. Now the car owner was to be 
press-ganged into off-street parking. 

Car parks today, he concluded, were 
essential to the road pattern, they could 
never be divorced from road works. We 
must look closely at the problem of sub- 
Sidised or free car parks. 

CLLR. RALPH OLIVER, deputy mayor 
Lyme Regis, said his council were trying 
to provide facilities for the many hundreds 
of people who could not get accommoda- 
tion and had to sleep in their cars. 

A main line station might be 6-10 miles 
from a watering place and there was no 
branch line. Perhaps the Ministry would 
consider authorisation of facilities, includ- 
ing car parking, at or near the main line 
Station. 

Mr. C. B. Brown, consulting engineer, 
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MAJOR DRAINAGE WORKS PLANNED AT 
WEST HARTLEPOOL 


From a Correspondent 


sible causes of visible nuisance and 
danger. 

Over the years a great deal of investiga- 
tion has been carried out and all possible 
ways of dealing with the problem examined 
and in 1957 a comprehensive report by the 
borough engineer, Mr. J. Stanley Miles, 
was prepared and submitted to the 
Council. A decision was then taken to 
combine the Bridge Street and Burn flows, 
disintegrate the sewage and reconstruct 
the outfalls and to disintegrate also the 
sewage passing through the Seaton Carew 
outfall. Subsequently consideration was 
given to the laying of a pipeline on the 
sea bed following an inspection of the 
launching of a pipeline on the Dorset coast. 

Earlier this year due to the defective 
condition of the two oldest outfalls, the 
increasing popularity of the beach, the 
extreme shortage of experienced technical 
staff and pressure of other work, the Coun- 
cil engaged on the borough engineer’s 
recommendation D. Balfour and Sons, of 
Westminster, as consulting engineers. 

The scheme now accepted by the 
Council is similar to, but an extension of, 
the 1957 decision and is to combine the 
flows up to 6 D.W.F. from the three out- 
falls (Bridge Street, Burn and Seaton 
Carew) by the construction of three pump- 
ing stations and then discharging the total 
combined flow through a long sea outfall 
laid on the sea bed, reconstructing or 
repairing the existing sea outfalls as 
necessary for discharge of flows over 
6 D.W.F. 


First Stage 


The first stage of the work will involve: 
The construction of a pumping station 
and plant at Bridge Street to lift 
6 x D.W.F. to the Burn and the con- 
struction of the rising main. 

The reconstruction of the Bridge 
Street outfall to take only flows over 
6 D.W.F. 


agreed with Mr. Hough’s remark that 
ramp-access multi-storey garages were 
better than mechanical garages. It was 
safe to say that, except in areas having 
very high land values, the non-mechanical 
type of park was the most convenient. 
The most economical arrangement was to 
have a circulation road. 

For convenience, multi-storey car parks 
were usually divided into two categories— 
those with ramps and horizontal floors, and 
the continuous ramp type. 

Estimates of costs varied considerably. 
He mentioned a figure of £225 per car 
stand for a multi-storey park. For a simple 
multi-storey park of the strip floor type 
the costs could be reduced to about £200 
per car stand. An estimate for a design 
for the B.M.C. was £175; he would like to 
know how that was to be done. 

Mr. H. LAWSON, acting city engineer, 
Nottingham, expressed his disappointment 
at the statement by Mr. Hay that the 
Government would not in any circum- 
stances consider subsidising off-street 
parking. It was fictitious to say that those 
who travelled on the road by public service 
vehicles were paying taxation which was 
proportionate to the purchase tax, and he 
felt there was a very good case to say that 
some of that money should go back to the 
authorities to help to pay for the off-street 
car parks. 

Mr. P. V. MARCHANT, borough engineer, 
Wandsworth, in view of the shortage of 
land in London, suggested the provision of 


The construction of a pumping station 
and plant at the Burn to mascerate 
6 x D.W.F. of the flow through that 
sewer plus 6 D.W.F. from Bridge 
Street. 

bing reconstruction of the Burn Out- 
all. 

The construction of a pumping station 
and plant at Seaton Carew to 
mascerate 6 x D.W.F. from Southern 
Drainage Area and minor repairs to 
the Seaton Carew Outfall. 

The carrying out of investigations in 
Hartlepool Bay in order to prove 
beyond reasonable doubt that a sub- 
marine pipeline will function properly 
and to ascertain how far such a pipe- 
line would have to extend to prevent 
fouling of the beach and to ensure 
that the inshore waters are kept as 
far as possible, free from pollution. 


Second Stage 


The second stage would be carried out 
after it was proved that a submarine pipe- 
line could function satisfactorily. This 
pipeline would be about 48in. diameter 
and would be constructed of steel tubes 
welded together and externally surrounded 
with reinforced concrete and would also 
be lined internally. To prevent external 
corrosion of the pipe by the sea water 
it would be covered with bitumen and 
wrapped in bitumen impregnated glass 
wool before receiving the external pro- 
tective covering of reinforced concrete. 
As a final safeguard cathodic protection 
would also be provided. 

The results of the investigation will 
determine the length of the outfall pipeline 
but it is expected to be at least 6,000ft. 
and probably 9,000ft. The final part of 
the second stage would be the linking up 
by a rising main of the Seaton Carew Out- 
fall with the Burn so that 6 x D.W.F. from 
all three drainage areas would pass 
out to the point of no return, 


car parks over the large numbers of rail- 
way cuttings there, and said that if the 
Minister could co-ordinate the railways 
with the highways it might be possible for 
the railway executive and the highways 
departments to work out a common solu- 
tion. The cost was high because of the 
railway charges, but he wondered if there 
could be some agreement whereby the 
charges could be spread between the rail- 
ways and the highway authorities. In 
order to encourage motorists to use the 
car parks it would be necessary to keep 
the parking charges down to certainly not 
more than 5s. per day. 

Mr. F, W. DAwKES, borough engineer, 
Bedford, speaking of the multi-storey car 
park now being built by his authority at 
Bedford, said the fifth floor was being 
concreted and the car park was to open 
early in the New Year. The charge was 
fixed at 4 hours for 6d.; he did not think 
anybody wanted to pay more for casual 
parking. They were getting £1 per park- 
ing space for six days of the week from 
individual business users. They were in 
the neighbourhood of towns where there 
were some preferential conditions with 
regard to land acquisition, and they had 
several areas of free parking land. 

The greater part of the cost of the multi- 
storey car park could be recovered by 
letting the ground floor space for shops. 
He believed that, with the 6d. charge, 
they would break even, if not show a 
profit. 
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A LAWYER CONSIDERS... 
A Price Restriction Upheld 


HE most complete success yet of any 
association brought before the Re- 
strictive Practices Court has attended the 
case of Re Black Bolt Association’s Agree- 
ment [(1960) 3 All E.R. 122]. The Associa- 
tion members supplied some 96 per cent. 
of the bolts and fastenings used in manu- 
facturing and in the constructional indus- 
tries, particularly in constructional steel- 
work. Shop sales are a small part of the 
industry’s output and the demand for the 
industry’s products depends almost entirely 
on the general level of industrial and con- 
structional activity. The fastenings form 
only a trivial element in the cost of the 
final product; even in constructional steel- 
work where they are most used the cost 
of the fastenings is only 5 per cent. of 
the total. Demand for bolts, therefore, 
is not greatly influenced one way or the 
other by the cost of such a small, albeit 
essential, component; a price reduction 
would not materially increase demand. 

The Association was formed in 1924 and 
in 1933 made the first effective price-fixing 
agreement and alleged that the agreemeni 
helped to restore high standards and 
stability to the industry. The Court, how- 
ever, refused to be led into any conclusion 
that the effects of price-fixing in the 
’twenties or ‘thirties, even if such effects 
could be proved, had any validity in the 
vastly different conditions of today. 

The Association, at the end of govern- 
ment price control, issued in 1954 a basic 
price list and a complex price control 
system was put into force. The Associa- 
tion’s council had freedom to fix prices 
and terms of sale as they thought fit and 
there was no requirement that the prices 
so fixed should bear any relation to costs 
of production, Save that costings returned 
by ll members provided the starting- 
point for the build-up of the price list it 
could not be said that the actual prices 
which finally appeared in the basic price 
list bore, in the case of any particular item, 
any definable relation to the average costs 
of making it. 

There was considerable inter-trading be- 
tween members with an_ inter-trading 
discount so that a member who did not 
manufacture a particular product required 
could still supply it by sub-contracting the 
order to another member. The Court 
was satisfied that inter-trading helped to 
keep the. small manufacturer in business 
and enabled him to perform a useful ser- 
vice to users complementary to that of 
the large manufacturer. 

There was also an agreement with 
merchants, who were called stockholders, 
if they had a certain stock and purchased 
certain minimum amounts; these stock- 
holders could obtain a discount. 

One advantage of consumers and stock- 
holders being faced with uniform prices 
was that they did not have to search 
around but knew the price they would 
have to pay. They would not, as the 
Court put it, have to “go shopping” with 
the resultant high administrative costs “he 
knows the price he can quote, he knows 
the price he must pay from whatever 
manufacturer he buys; date of delivery is 
the only matter for negotiation.” Three 
witnesses from the constructional engineer- 
ing industry, which uses the highest pro- 
portion of nuts and bolts, were called and 
said that a saving of as high as 10 per 
cent. would not compensate for the trouble 
and administrative expense of “going shop- 
ing.” Moreover, industrial user witnesses 
expressed the fear that price competition 
might result in lowering of quality 
standards by some manufacturers and 
render it necessary for the users themselves 
to test the products before putting them 
into use. 


Justifying the Restrictions 


The chief ground chosen to defend these 
restrictions was the familiar one under 


Clause 21 (1) (b) of the Restrictive Trade 
Practices Act, 1956, namely that “the 
removal of the restriction would deny to 
the public as purchasers, consumers or 
users of any goods other specific and sub- 
stantial advantages enjoyed ... by virtue 
of the restriction itself or of any arrange- 
ments or operations resulting therefrom”; 
and that on balance the restriction is not 
unreasonable bearing in mind its detri- 
mental features. 

The Registrar, opposing the Associa- 
tion’s case, contended that to come within 
sub-paragraph (b) above the Association 
must satisfy the court that the removal of 
the restriction would deny specific and 
substantial benefits to all persons who pur- 
chase, consume or use the goods or at any 
rate to the majority of such persons; it 
would not be sufficient to show that the 
removal of the restrictions would deny 
specific and substantial advantages to all 
persons who purchase the goods unless 
denial of specific and substantial advantages 
could also be shown to all or at least 
the majority of persons who consume or 
use the goods. The Association contended 
on the other hand that the paragraph is 
satisfied if you can show that the removal 
of the restriction would deny such advan- 
tages te any particular class of purchasers 
or users Or consumers. The court rejected 
both contentions. 


In the court’s view the removal of the 
restriction must deny such advantages not 
to any one class of the public (e.g., stock- 
holders or the constructional industry) but 
the public as a whole either as purchasers 
or users or consumers; if the court decided 
that to remove the restriction would deny 
the public as purchasers such advantages 
then under the balancing provision of 
Clause 21 the court must decide whether 
or not the restriction is unreasonable bear- 
ing in mind its detrimental effect, if any, 
to the public as users or consumers. 
“What must be shown is that, looking 
at all purchasers as a collective whole, they 
can be properly regarded as being denied 
specific and substantial advantages if the 
restriction were removed.” 

The Court therefore considered the 
effect of the restriction on the “public as 
purchasers” by studying the effect on those 
members of the public who actually pur- 
chased. In regard to the stockholders. 
the court felt that they received a definite 
advantage by being spared the expense 
of “going shopping” and they would suffer 
from the restriction being declared void; 
sales to stockholders were only 26 per cent. 
of the trade so the court considered the 
effect on other actual purchasers, The 
court felt that other purchasers, particu- 
larly those in the constructional industry, 
were saved the expense of “going shop- 
ping” and also the expense of testing nuts 
and bolts and they thus also received sub- 
stantial advantages from the restriction. 
The last class of actual purchasers was 
the small buyer and it was felt that he 
too derived advantages from the scheme; 
if the scheme were removed he would have 
to bear some of the extra costs imposed 
on stockholders having to “go shopping.” 

The Court therefore decided that the 
“public as purchasers,” on the evidence of 
those of them who were actual purchasers, 
would lose substantial advantages by the 
removal of this price-fixing scheme. The 
only question left was whether, under the 
balancing provision, the advantages to the 
“public as purchasers” were outweighed 
by the detriment to the “public as users 
or consumers.” In support of his conten- 
tion that the detriment did on balance 
outweigh the advantages the Registrar put 
forward two powerful arguments. 

First he suggested that competition in 
prices resulted in efficiency; there was, on 
the evidence, no real competition in this in- 
dustry; therefore the restrictions were bad 
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and the public would get a more efficient 
industry by getting rid of the restrictions 
and restoring competition. The court 
accepted in general the view that competi- 
tion tends to promote efficiency but not 
to apply it to all cases as a dogma of 
universal application. In this case all 
the evidence before the court was to the 
effect that the industry was very efficient 
and a good spirit existed between firms 
in the exchange of “know-how,” etc. The 
Court thus rejected the Registrar’s argv- 
ment. 

Secondly he suggested that even if a 
price-fixing scheme for this particular 
industry could be justified under the terms 
of Clause 21 (1) (b) as conferring sub- 
stantial advantages on the public as pur- 
chasers, it was nevertheless surely detri- 
mental because it was not based on 
accurate costings. Unless the court took 
this into account they might be giving 
carte blanche to the Association to charge 
what they liked; this serious detriment 
must outweigh the advantages claimed 
from the scheme. 

This is of course a most powerful argu- 
ment but did not prevail with the Court. 
If their declaration that the restrictions 
could stand would have the effect of giving 
the Association carte blanche over charging 
the Court would agree with the Registrar 

the detriment to the public in general 
far outweighed the advantages to the public 
as purchasers. But the Court did not 
think that their declaration that the re- 
strictions could stand would have any 
such effect: “The court has to take into 
consideration the benefits or advantages 
enjoyed or likely to be enjoyed by virtue 
of the restrictions and the detriment re- 
sulting or likely to result from their opera- 
tion, The words emphasised require the 
Court to weigh probabilities. In doing so, 
it is entitled to take into consideration the 
way in which the Association has exercised 
its price-fixing power in the past and state- 
ments and assurances given by witnesses 
who are members of the Association as 
to the way in which they intend that that 
power shall be exercised in the future. 
The evidence shows that the Association 
have .. . honestly and conscientiously 
endeavoured to change their fixed prices 
in accord with actual variations in costs 
with a reasonable margin of profit... 
whatever the theoretical objections, the 
practical result of the methods adopted has 
been a price list which is rational and 
reasonable, resulting in a profit level, 
whether on turnover or capital employed, 
which cannot be regarded as in any way 
excessive.” The Court therefore upheld 
the restrictions but added that “one of 
the most important relevant circumstances 
in enabling us to reach our conclusion in 
favour of the restrictions is that the prices 
fixed under the scheme are reasonable and 
changes therein are made when and only 
when there are ascertained changes in 
costs and only proportionately to such 
changes.” 

It appears from this judgment by a 
learned judge newly appointed to the court 
that the conclusion from previous cases 
that price restriction agreements are im- 
possible to substantiate unless based on 
actual costings needs some modification. 
If, therefore, any of the agreements of 
associations in the constructional industry, 
even if not based on actual costings, are 
nevertheless reasonable and approved by 
that section of the public which is directly 
affected by them then they stand a better 
chance of defence under the Restrictive 
Practices Act than had previously been 
thonght possible. 


The Duke of Edinburgh is to visit the 
Hounslow factory of Concrete, Ltd.. on 
October 28. 
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INSUFFICIENT WORK AVAILABLE FOR EXISTING 
PLANT, SAYS C.P.A. PRESIDENT 


gap ecg re at the annual dinner of 
the Contractors’ Plant Association 
held at the Dorchester Hotel, London, 
last week, MR. HAROLD SPRAGG, C.B.E., 
president, said that as far as plant 
hirers were concerned it would appear 
they would not be requiring any facili- 
ties for borrowing money to purchase 
new plant as it looked as if they might 
have great difficulty in finding work 
for the plant already in their possession. 
The reduction in opencast coal mining 
was making available a lot of plant for 
which, at moment, there was insufficient 
work. They had hoped that the road 
programme would have gone ahead with 
a much greater impetus than now 
seemed likely. 

Mr. Spragg, who 
was referring to the 
recent credit restric- 
tions, said: “At our 
dinner last year, 
which was’ imme- 
diately after the 
General Election, I 
said we were at least 
assured of uw sound 
and stable Govern- 
ment for the next five 
years, and would not 
have to face a period 
of doubts and fears 
coupled with recur- 
ring economic crises. 
Unfortunately, the 
Chance!lor found it 
necessary tO impose 
what he described as 
‘just a gentle little 
squeeze.” It was just 
gentle enough to 
make the sales of 
home appliances fall 
over 30 per cent., 
and to put a large 
part of the motor 
industry on_ short 
time, and once again a 
bank rate. 

“It seems an amazing state of affairs 
that so long as no deposit is required and 
repayments can be extended indefinitely, 
orders roll in,” he continued, “but as soon 
as you impose any restriction which calls 
for a small initial payment and a limited 
period of repayment, orders fall off. 

“Some form of control is undoubtedly 
desirable and necessary, but having regard 
to the considerable effect such changes 
have on production they should surely not 
be of a drastic nature at any one time, 
particularly as they are announced over- 
night without warning as, of course, they 
must be. Production cannot be turned 
on and off like a tap—it takes some time 
for a variation in the flow of orders to 
be reflected in the production programme. 
The deficit on the balance of payments 
in the second quarter of the year is another 
reminder of the need to increase exports. 
Exports are essential, but a production 
programme for exports cannot be regulated 
without a stable home market. 


6 per cent. 


“A Strange Procedure” 


_ “The opencast coal programme is draw- 
ing to a close—the output during the past 
year was just half that of two years ago, 
a drop from 14 million tons to 7 million 
tons—and as we know it is to cease 
altogether in a few years’ time. A strange 
procedure—stop producing the coal that 
is the cheapest to produce with the mini 
mum use of manpower. 

“The reduction in opencast coal is 
making available a lot of plant for which, 
at the moment, there is insufficient work 
to keep employed. We had hoped that 


the road programme would have gone 
ahead with a much greater impetus than 
now seems likely. M.1 has now been com- 
pleted, officially opened and has had nearly 
a year of use. It has proved its value 
without any doubt, but it is only one little 
stretch of road and there is no reason to 
sit back and bask in the glory of having 
built a motorway. We can feel a little 
more pleased with ourselves when we have 
completed M.21 instead of M.1! 

“All sorts of excuses, I beg the Minister’s 
pardon—reasons—have been given for 
years why our road programme cannot 
proceed at a quicker pace. At one time 
the facilities were said to be not available 
—such bunkum! At another it is the 
difficulty of obtaining the land, and then 
there is the difficulty of agreeing com- 
pensation, and then we are told that it 





(Left to right) Mr. W. G. Mitchell, C.B.E., president, Federation 
of Civil Engineering Contractors; Mr. R. Bevins, Postmaster 
General; Mr. H. Soragg, C.B.E., vresident, Contractors Plant 
Association. 


takes three to four years to plan a motor- 
way. What have they been doing all these 
years? Planning of course requires a lot 
of thought—sometimes they sits and thinks, 
sometimes they just sits! And then of 
course, over and above it all is the diffi- 
culty of getting money from the Chancellor. 
“All these difficulties could be easily got 
over if there was the will and the deter- 
mination to do so, and if the vital 
importance—in fact the absolute necessity 
—of getting a planned national road system 
working at the earliest possible moment 
was adequately realised. At times it is 
difficult to keep calm on this subject. 


Ludicrous Road Expenditure 


“In July last, the Minister of Transport 
announced in the House that the expendi- 
ture On new roads and major improve- 
ments would go up from £65 million in 
1960/61 to £76 million in 1961/62 and 
£88 million in 1962/63. Whether it be 
£65 million or £88 million the amount is 
ludicrous. Out of a national expenditure 
of some £6 thousand million—of which 
over £3 thousand million is spent on social 
services—we are told that only £60/£80 
million can be spared as a contribution to 
solving one of the most pressing internal 
problems facing us at the present time. 

“Transport is a vital factor in the pro- 
ductive capacity of the nation. Seventy-six 
per cent. of goods are transported by road 
and 24 per cent. by rail—by roads which 
are already congested to such an extent 
that they are nearly choked. It is esti- 
mated that our totally inadequate trans- 
port system is costing industry over £300 
million a year which, if it were saved, 
could reduce the price of our commodities 


and place us in a more competitive posi- 
tion in world markets. In addition, in a 
recent report we are told that, quite apart 
from the tragic deaths and injuries, the 
cost to the community of road accidents— 
and many of them arise because of our 
existing conditions—is estimated to be 
£200 million a year. 

“Last year, on a road system already 
choked to death, we had 14 million new 
vehicles registered. We have more 
vehicles per mile of road than any other 
country in the world, and yet in spite of 
all these things, we are told that out otf 
£6 thousand million only £60/£80 million 
can be spared. When is the Government 
going to face up to this position?” 


Overseas Achievement 


Replying to the toast of “The Guests” 
which had been proposed by Mr. Spragg, 
Mr. REGINALD BEVINS, Postmaster-General, 
congratulated the contracting industries on 
their continuing success in the overseas 
markets which reflected not only the 
quality but the performance of the plant 
on the market in this country today. “I 
think it is a striking fact that as a result 
of the very great advances in earthmoving 
equipment the cost of moving a cubic yard 
of earth has remained constant for so many 
years,” he said. 

In the year ended March, 1960, the value 
of work overseas carried out by British 
contractors reached the record figure of 
£124,000,000, continued Mr. Bevins, Pro- 
jects completed, or in course of being 
undertaken included the Auckland Bridge, 
New Zealand, Tema Harbour, Ghana, steel- 
works in India, a hydro-electric scheme in 
Brazil and a deep water harbour in 
Barbados. These constituted a very high 
tribute to the skill and enterprise of British 
industry in the field of civil engineering. 


Forma! Education 


Referring to some recent remarks by 
Lord James of Rusholme to the effect that 
the day was coming when men would no 
longer be able to force their way to the 
top without a formal education, Mr. Bevins 
said there were many qualities, some 
inborn, some developed, which required no 
formal education either at a University or 
elsewhere. The quality of courage, 
tenacity, perseverance and understanding 
of one’s fellow men required no formal 
processes of education. It was because 
this was so that the country’s industry had 
flowered and prospered during the last 
50 years very largely on the basis of men 
who had come up from the bottom in 
industry, who had made their way to the 
top, and who had made their influence 
felt in this country without any formal 
education whatever. 

“If there was ever an example of a self- 
made man, then I think that man is your 
President, Mr. Harold Spragg, and I am 
delighted to be here as a personal friend 
of your President tonight to be able to 
testify to his great qualities,” concluded 
the Minister. 


Strong Links 


Proposing the toast of “The Associa- 
tion”, Mr. W. G. MITCHELL, C.B.E., presi- 
dent of the Federation of Civil Engineering 
Contractors, said that plant was at the 
very heart of civil engineering. Never 
a month went by without some new 
machine being produced or some improve- 
ment being made to an existing machine. 

“I think your industry plays an im- 
portant part in this process of development 
because by hiring out machines you help 
to make the capabilities of any new 
machine known to a larger number of 
contractors,” he continued. 


“Then again your industry provides a 
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reservoir of plant upon which contractors 
can draw to supplement their own 
resources. This reservoir of plant also 
helps to even out supply and demand. I 
do not imagine that many contractors have 
been buying new earthmoving machinery 
recently. It has been much cheaper to 
hire it from your members! 


“Then again your industry provides a 
pool of specialist plant which it would 
not pay an individual contractor to own 
because he could not put it to sufficient 
use. 

“There are, then, very strong links be- 
tween the Contractors’ Plant Association 
and the Federation of Civil Engineering 
Contractors. We are delighted to find your 
Association as virile and energetic as ever, 
and I am sure that both our industries 
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hope that in the not too distant future 
there will be sufficient work about to 


absorb all the plant that we _ have 
available.” 

Responding, Mr. DOUGLAS ABELSON, 
vice-chairman of the Contractors’ Plant 
Association, congratulated Mr. Mitchell 
on the honour bestowed on him in the 
recent Birthday Honours List. Their own 


president, Mr. Harold Spragg, had been 
similarly honoured—an honour which not 
only reflected his great ability and 
character but, he thought, was a signal 
mark of recognition of the work of the 
Association throughout the years it had 
been in existence. 

“The plant hire industry as we know it 
today is only about 25 years old but even 
in this short space of time it has become 
an industry of vital importance to all 





Left (L to R) Mr. 
D. E. Wood bine- 
Parish,  F.I.O.B., 
president, N.F.B.T.E., 
Mr. E. J. Cook, B.Sc., 
M.I.C.E., president, 
N.F.B.T.E. 


Right (L to R) Mr. 
Bernard Sunley, Mr. 
C. H. Grist. 


BUILDING BY DIRECT LABOUR 
A Critical Analysis 


N this analysis* of direct labour opera- 

tions, the author points out that it is no 
part of the case against direct labour that 
every direct labour department is neces- 
sarily corrupt or inefficient. Neither is 
it necessary to claim that all builders have 
mastered the secrets of full industrial 
efficiency. All that has to be shown is 
that direct labour departments do not have 
to meet the primary test of industrial 
efficiency, namely, the ability to carry out 
work of a required standard under a bind- 
ing legal agreement and subject to inde- 
pendent professional supervision, while 


*“ Building by Direct Labour: A Critical 
Analysis.” By I. Ernest Jones, M.A., 
B.Sc(Lond.). The Federated Employers Press, 
a. 82 New Cavendish Street, W.1. Price 
s. net. 


keeping costs to a level yielding a reason- 
able return on the amount of capital in- 
volved. This, says the author, is the test 
which every private builder has to meet 
and it is only the competition of his fellows 
which forces him to develop the efficiency 
necessary to do so successfully, whereas 
for a direct labour department the spur 
to efficiency provided by the competitive 
system is seriously reduced and in some 
cases often eliminated entirely. 

The absence of legal obligations in direct 
labour working, the author holds, weakens 
the safeguards to the public and is in fact 
the fundamental flaw which destroys what- 
ever advantages this system may in theory 
possess. 

In subsequent chapters, the author de- 
scribes the checks and safeguards com- 
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engaged in construction work and thus to 
the national good,” he said. 

“It is not always realised or appreciated 
that the volume of plant owned by plant 
hirers is a substantial portion of the whole 
and it is available for and quite easily 
transferred to meet urgent demands or 
requirements. 

“Make no mistake about it, the plant 
hire industry will continue to grow and 
more and more of our contractor friends 
are realising the facilities available to 
them. 

“The manufacturers of plant will find 
that plant hirers are becoming ever more 
substantial customers. 

“We look forward with confidence to 
many years of prosperity and a continuance 
of the good will and co-operation of our 
suppliers and our customers.” 


(L to R) Sir Andrew 
MacTaggart, Mr, 
R. M. Douglas, 
O.B.E., Mr. E. C. 
Beck. 





monly applied to direct labour work. He 
enumerates the essentials of fair competi- 
tion between direct labour departments 
and private firms and_ stresses’ the 
importance of proper costing and detailed 
accounting in respect of direct labour 
operations, the publication of all relevant 
facts and figures being vital to enable a 
proper judgment to be made. An Appendix 
gives details of instances in which direct 
labour departments have run into diffi- 
culties. 


ROAD IMPROVEMENT IN 
AYRSHIRE 


The Secretary of State for Scotland is 
making a 60 per cent. grant to Ayr 
County Council towards the cost, esti- 
mated at more than £50,000, of improv- 


ing about one-third of a mile of the 
Ochiltree-Auchinleck road (B.7036) at 
Ochiltree. 
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DESIGN AND CONSTRUCTION OF MOTORWAYS 


Highway Engineers’ Lively Discussion 


vo Kent County Surveyor, Mr. 
H. BOWDLER, had presented his 
Paper at the recent meeting of the 
Institution of Highway Engineers 
(The Contract Journal, October 13), 
Mr. W. R. THOMSON (County Surveyor, 
Worcestershire) said in the ensuing dis- 
cussion that the author had some strong 
things to say about Order procedure 
and contract preparation time. 

But the position was even worse than 
was set out in the Paper, because Mr. 
Bowdler had omitted mention of the Side 
Road Orders which had to follow the Order 
for the main motorway line. In fact, in 
Worcestershire they had to have a third 
set of Orders, applying motorway status 
to the short spurs running off the motor- 
way at intersections. Nevertheless, these 
were factors which we must steel our- 
selves to accept so long as we operated in 
an old, but very proud, democracy. 

He was more in sympathy with Mr. 
Bowdler’s remarks about forward plan- 
ning; but here again there was a practical 
limit to what could be done usefully, 
when it came to detailed preparation. 
Motorway standards were changing con- 
stantly, even in America, and he had 
suffered galling experiences in Worcester- 
shire, at an advanced stage of detailing, 
due to changes in standards of bridges, 
intersections, and even motorway and hard 
shoulder widths. He had gladly toed the 
line in regard to those changes, because 
nobody wanted to build an old-fashioned 
motorway; yet every motorway built in 
this country so far was old-fashioned 
before it was finished—and he had parti- 
cularly in mind the questions of the central 
reservations, the overall width and the 
drainage system. So that the engineer who 
hastened the final detail stage—long before 
a starting date—sometimes made a rod for 
his own back. He did agree that the line 
fixing work could not be done too early. 

In his opinion Mr. Bowdler was on even 
firmer ground in criticising the land acqui- 
sition system. In Worcestershire they had 
well over £10m. worth of work in hand, 
and the land and accommodation works 
troubles had probably caused more vexa- 
tion to the contractors, the farmers and 
to his department than anything else. He 
gave instances of this and said that design, 
allocation of funds, tendering and all the 
other processes had beaten the land 


acquirers; something must be far wrong 
somewhere. 


Contract Period 


He agreed fully with Mr. Bowdler’s im- 
plied criticism of the year-and-a-half con- 
tract period; he was certain it was wrong 
for large far-flung jobs in this country. He 
considered that it would be far better to 
allow two years, starting in autumn, giving 
contractors a chance to let their sub- 
contracts, arrange their supplies and set 
up their site organisation during the first 
winter, to finish at the end of the second 
summer. For a contract let in the late 
spring, 24 years was a far more prudent 
period. 

If we must accept the rushed contract 
periods, although he hoped the contractors 
themselves would eventually see the risk 
of tendering cheaply for them, he agreed 
with Mr. Bowdler that very ample pro- 
vision must be made for running good 
ground, spoilt by the weather, away to tip 
—and that would cost money. 

On road design and layout, he harped 
once more on the folly of cramping our 
motorway layouts, at the expense of 
amenity, road safety, drainage and other 
considerations, just to bow to the agri- 
cultural interests. He was prepared to 
forecast now that we should all have little 


thanks from the public in five years or so 
for the misplaced zeal which gave us 88ft. 
wide motorways, and skimpy little side 
berms and central reservations. 

In regard to bridge design he agreed 
that a standard and not wholly satisfactory 
pattern was beginning to emerge. That 
was inevitable in the interests of economy 
and because of the similarity of site con- 
ditions. 

He thought Mr. Bowdler was right in 
criticising projecting lintels, but Mr. 
Thomson could not go all the way with 
him in saying that prestressed concrete 
was always the best answer on road over 
road bridges. It depended so much on 
span and its main value was in larger spans, 
where the dead load became more critical. 

Speaking of a photograph in the Paper 
showing monolithic wing walls and abut- 
ments to prevent uneven settlement due 
to mining subsidence, he said that one of 
his bridges incorporated that feature and 
there had been a good deal of trouble due 
to loss of filling sideways under the slant- 
ing underside of the wing walls. He 
realised now that the slanting edge should 


have been brought back at a much lower 
angle. 


Central Piers 


He agreed with the author about the 
elimination of central piers where possible. 
Commenting on the fairly long side spans, 
he said that usually the banks were steeper 
than in this case and those spans became 
too short to give balance in moments or 
in appearance, 


Coming to the old argument about hot 
rolled versus cold asphalt as an initial sur- 
face, he said he was not yet convinced 
that the former was better, despite its 
greater initial strength. Admittedly it had 
greater initial spring, but it seemed to him 
illogical to build a flexible foundation and 
cap it with hot rolled asphalt at once, a 
material which was not quickly repairable 
for slight water-holding settlements and 
which was not necessarily so watertight 
in new high-stone content forms as it used 
to be. He supposed we should soon know 
the answer, in terms of maintenance costs 
and traffic delays due to repairs, and acci- 
dents due to icing of low places. He hoped 
he might be proved to be wrong. 

Mr. Bowdler agreed with Mr. Thomson’s 
remarks about the forward preparation of 
schemes, that we could prepare them very 
much too far ahead, for designs altered. 
He hated the idea of preparing schemes 
and pigeon-holing them. But we must 
know where a road had to be before we 
could construct any portion of it. 


He had known cases where Councils had 
been involved and the District Valuers had 
asked for Orders to be made on a man 
who was a willing seller. 

He was sorry if he had given the im- 
pression that prestresed concrete lintels 
were the only ones for bridges. He thought 
there was a factor in the prestressed con- 
crete; but he wondered if, with the post 
tensioning idea and ordinary reinforced 
concrete, there might be a tendency to go 
back. It seemed that prestressed concrete 
had a boost because of shortage of steel 
during the war. 

With regard to hot rolled asphalt, it was 
flexible enough to take up the undulations 
in the road surface. He had seen a hot 
asphalt surface pushed up by water pres- 
sure 8in. in a width of 30in. and go back 
again; and that had occurred in February. 
But he agreed that it was far more difficult 
to patch a hot rolled asphalt surface than 
a cold surface. The tendency to deform was 
far less; there might be deformation taking 
place over a much longer period, and when 
it did take place he believed there was 
far more difficulty in correcting it. 


Mr. J. G. SmitH (deputy chief engineer, 
Ministry of Transport), said it seemed that 
Mr. Bowdler was dissatisfied with the 
general policy of the Ministry with regard 
to preparation and programming. Mr. 
Smith found this rather surprising when 
he looked at the position today, the very 
real progress that had been made in such a 
short time. With the programme before 
us, the future should be very bright indeed. 
We had about 100 miles of motorways con- 
structed, something like another 100 miles 
already started, and soon we should have 
a further 100 miles. He considered we 
were entitled to congratulate ourselves. 
He did not think the public fully realised 
the position. 

It appeared to be quite certain that the 
basic motorway outline would be achieved 
within a few years, probably 10 years, so 
that there would be a transformation in 
motorways communication in the country. 
It was not possible in the early stages to 
do all the experiments that one would 
have liked. But now we had our pro- 
gramme going and the Minister had made 
it quite clear that we had a firm pro- 
gramme ahead; we knew exactly where we 
were going and we should have more time 
to deal with the tedious preliminary pro- 
cedure. With the county surveyors, who 
were playing such a big part, and the 
consulting engineers coming in, we should 
have all the help we required. 

As to standards of design and layout, as 
Mr. Bowdler had said, alignment and loca- 
tion generally had called for appreciation 
from foreign visitors. But there were 
certain things to be given attention, an 
obvious one being the hard shoulder. It 
was now the intention to provide a 10ft. 
wide hard shoulder with the apse carried 
through under the shoulder, and with a 
black top layer of 2in. of asphalt or tar. 
The surface would be dressed to contrast 
with the main running lanes, which would 
appreciably help definition. He thought 
the 12in. concrete marginal strip would 
be quite effective in the treatment of the 
hard shoulder. 

The width of the verge behind the 
shoulder would be increased to provide 
more room for drainage and services and 
give more protection to the foot of the 
slope. These details would make a sub- 
stantial difference in forthcoming schemes. 


Substantial Problems 


To deal effectively with the central reser- 
vation brought in very substantial problems 
with regard to land usage and also cost. 

About contract time, he said there was 
nothing special in the matter of the short 
contract period of two summers. Very 
much depended on the timing of the parti- 
cular job in relation to the programme 
where sometimes a scheme really must be 
completed as soon as possible to get the 
benefit of the facility. Another considera- 
tion was when a scheme came up for con- 
tract letting. Contracts let in the spring 
might not be possible; but contract periods 
depended on the starting and completion 
times of the scheme. The Ministry were 
quite prepared to agree with the agent 
authority to what was thought to be the 
right time for the completion of the job. 

Mr. B. W. SHACKLOCK (Cement and Con- 
crete Association) referred to and agreed 
with the author’s plea for some standardisa- 
tion of bridge design and drew attention to 
the recently announced proposals for 
standard bridge beams by the Prestressed 
Concrete Development Group of his Asso- 
ciation. That system standardised bridge 
beams up to a svan of 55ft., which was 
suitable for motorway bridges with central 
columns. 

His second comment concerned the con- 
fusion which seemed to exist between such 
terms as lean mix, lean concrete, lean rolled 
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concrete, cement ground granular material, 
etc. Apart from soil-cement, which was 
used on a part of the Ross Spur motorway, 
there were two other forms of cement 
stabilised base materials. The first was 
lean concrete, which justified the applica- 
tion of the word “concrete” by using pro- 
cessed aggregates usually specified to com- 
ply with B.S. 882. However, on large 
works such as motorways it was possible 
to make considerable economies by using 
a granular material which had not been 
processed, usually an “as-raised” ballast. 
This was known by the Ministry of Trans- 
port as a cement bound granular material 
and was now widely used on motorways. 


Important Distinction 


An important distinction between the 
materials was that the quality was con- 
trolled in a lean concrete very largely by 
the fact that the aggregates were processed, 
whereas with a cement bound granular 
material a greater amount of site testing 
was necessary to ensure uniformity of 
quality. Further, a cement bound granular 
material would often require mixing in a 
paddle or pan mixer, whereas lean concrete 
could be mixed in the usual free fall mixers. 
Thus lean concrete became a convenient 
material for use on small works such as 
road widening or realignment, whereas a 
cement bound granular material showed 
economies on larger works. 

To put all the forms of cement stabilised 
base materials into perspective he said the 
term “soil cement,” which strictly speaking 
covered all unprocessed materials, was in 
general taken to mean fine grained soils 
with or without a plastic component. 

Difficulties which had arisen with the use 
of cement stabilised bases had been men- 
tioned by the author. In the experience 
of the Cement and Concrete Asso- 
ciation the difficulties encountered were 
usually associated with batching errors, 
with insufficient compaction or with 
maintaining surface regularity to within 
hin. in 10ft. All could be over- 
come with reasonable supervision; and he 
was most pleased to note the author’s last 
paragraph on the question of supervision. 


Accident Rate 


Mr. W. F. ADAMS (Ministry of Trans- 
port) said that experience on the motor- 
ways had brought out some interesting 
facts. He referred particularly to the types 
of junctions Mr. Bowdler had mentioned, 
and to his criticisms. 

Speaking of the London-Birmingham 
motorway, he said the junctions could be 
classified roughly into types, and he gave 
figures of the aumber of accidents per 
type of junction during the first 11 months, 
as follow: junctions on the motorway itself, 
1.5; diamond shape junctions, 2; inter- 
change roundabouts, 3; partial clover-leaf, 
8.3; terminal roundabouts, 11. They fell 
roughly into two groups from the accident 
point of view, i.e., the junctions including 
the diamond shape and the interchange 
roundabout, and those including the clover- 
leaf and the terminal roundabouts; in the 
latter group the accident figure was eight 
or over. The figures made more interest- 
ing to him the fact that Mr. Bowdler had 
selected the diamond shape and the inter- 
change roundabout for criticism. There 
were some lessons in the figures. 

The comparison was not entirely fair, 
because the diamond and_ interchange 
roundabout and the clover-leaf type did 
not carry so much traffic as the terminal 
ones. But it would be interesting to con- 
sider whether three times the number of 
accidents at the terminals arose entirely 
from that difference. 

Probably Mr. Bowdler was right in 
saying that central piers for motorway 
bridges should be avoided, if possible. The 
number of accidents involving central piers 
had been comparatively small. The total 
to date was 12, of which four (one-third) 
were fatal or serious. For the whole motor- 
way the corresponding figure was one-fifth. 

In the recommendations and conclusions 
at the end of the Paper Mr. Bowdler had 
stated: “It does not seem certain whether 
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the Ministry is satisfied that the fencing 
which has been installed as a trial on the 
M.1 is justified.” It was much too soon 
yet to say; the length installed was only 
two miles. But there was some indication 
that the number of accidents where anti- 
dazzle fences were provided was quite con- 
siderably higher than on comparable sec- 
tions carrying the same traffic, but without 
the fences. 

The accidents where drivers had run on 
to the central reservation were three times 
as many where fences were installed. 
Drivers ran on to the reservation about as 
frequently where there were anti-dazzle 
fences as where there were not fences, 
but they were more likely to have acci- 
dents if there were fences there than other- 
wise. However, that was not a final view. 

Mr. Bowdler commented that in the 
Paper he had suggested the elimination of 
the central piers from the point of view 
of appearance, but it was far more import- 
ant from the accident point of view, and 
strengthened his point for eliminating 
those piers. He did not think we should 
be bound too much by economic considera- 
tions. We were building these bridges to 
last for 200 years and he felt that we 
should spend a little more to make them 
structures that we should be proud of in 
the years to come. 

On the question of anti-dazzle, he won- 
dered whether the shadow effect had any- 
thing to do with the increase of accidents. 

Mr. Adams said there was no moving 
shadow effect, because one was screened 
from the lights of oncoming traffic. 

The President, Mr. JAMES DRAKE, said 
Mr. Adams’ point concerning the anti- 
dazzle fence fitted in with experience of 
guard rails on the central reservations in 
America. Where the traffic was not very 
heavy it was better not to have a guard 
rail. On the other hand, a driver might 
be killed if his car ran across the road. 

Mr. H. CRISSWELL (deputy county sur- 
veyor, Devon) remarked that the Paper 
would be of great help to those who were 
looking ahead to more motorways. In Devon 
they had been promised five miles, but 
they had not yet reached the Order stage. 
They hoped to get a start in about a year. 

At present they had two jobs in hand, 
five miles apart, and one was providing 
the fill for the other. It was found that 
the top soil had been completely under- 
estimated. The excavation was done by 
scrapers and experience rather bore out 
the view expressed by Mr. Bowdler in the 
Paper. We should bear in mind that, 
where previously we took off inches. we 
were now taking off lft. or more. That 
affected the balance appreciably. 

He asked if Mr. Bowdler would give an 
idea of the amount of compaction that 
occurred in an embankment after it had 
been excavated. A figure of 10 per cent. 
had been given for this factor on trunk 
roads earlier, and he asked if it still held. 


Excavation 


On the question of excavation, he said 
that in the work in Devon a lot of ground 
was needed. Some of the land owners 
were fairly co-operative, and it was found 
possible to rent quite a large area of 
ground. That should be borne in mind; 
it might be possible to get an easement or 
something of that sort. In Devon they 
were looking ahead and were trying to 
find suitable material for the job. 

They were carrying out works to the 
value of about £4m. entirely by direct 
labour, and they had started five days after 
the Ministry had given the word “Go.” 
So that there was no delay. 

Expressing his interest in Mr. Bowdler’s 
reference to shuttering, he wondered if 
he had used hardboard. It had been used 
in Devon and they had been able to strip 
it within 24 hours. 

Asking what was the general experience 
with dual tracks, Mr. Crisswell said he had 
in mind the danger when a lorry pulled 
out to overtake another one. 

The President, dealing with the last 
question, referred to conditions on the 
Preston By-pass, which had been in use 
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for nearly two years, said the only fatality 
on it had occurred when somebody had 
died at the wheel. That was an answer to 
any who wondered if the Preston By-pass 
was a dangerous road. 

Mr. Bowdler said he agreed that we 
ought to arrange temporary easements. He 
thought the Ministry should bear the brunt 
of that, of course! 

Hardboard for lining shuttering had 
been used in Kent, but lately they had 
used resin-bonded ply, which gave excel- 
lent results. It was used also in the build- 
ing of some of the Consultant bridges, 
We must have a good concrete finish. As 
to dual tracks, he thought they were safe, 

Cot. S. M. LOVELL (county surveyor, 
West Riding), in a written contribution, 
commented that, except as an initial flush, 
for other than engineering reasons, he 
agreed with Mr. Bowdler entirely that there 
was no virtue in rushing a contract of the 
nature and size of a motorway. The first 
flush having passed and an_ objective 
accomplished, as Mr. Bowdler had said, 
for the future it was entirely a matter of 
forward planning. 


Inclement Weather 


» Certainly Mr. Bowdler had put his finger 
on the crux of the matter, i.e., the weather: 
but in referring to the summer of 1958, 
and its abysmal record, it was wise to point 
out that in many ways the reverse, in the 
summer of 1959, with its continuous dry 
spell, was almost as difficult. Inclement 
weather could include abnormally dry as 
well as abnormally wet weather. 

In the Paper there was reference to the 
difficulty of using the Marl subsoils in the 
West and Midlands, particularly on the 
Ross Spur motorway. Presumably in the 
summer of 1959 that material would have 
made quite suitable filling; but what would 
have been the design decision of the engi- 
neers if this motorway was being designed 
in 1958? If one set out to deal with such 
factors by means of provisional sums, 
would one be anywhere right in this assess- 
ment even if one took the average between 
the extremely wet and the extremely dry 
conditions? With luck, one might be near 
the mark in regard to quantities, but if 
the weather were unusually wet or dry 
the assessments were likely to be consi- 
derably out. It seemed to Col. Lovell 
that out of points such as these the next 
logical step for the Institution to take was 
to have a symposium to give the collective 
experiences of all concerned on particular 
facets of construction. 

Speaking of surface finishes, which were 
referred to in the Paper, he said they were, 
of course, a matter of opinion; in the 
Riding they liked what they had been able 
to do with plastic lining for shuttering. 
The scope was unlimited and we could 
have almost any shape or design of finish. 
from perfectly plain finishes (which were 
exceptionally good) right through geomet- 
rical designs of all sorts to rough texture 
finishes—-and, he supposed, even one’s own 
name if one desired. His main point on 
this matter was that the impression was 
given in the Paper that this was expensive. 
That was not so; it was very economic. 
The cost on the Doncaster By-pass for all 
the plastic lining that was used was some 
£400 in a £5m. contract. Even to call 
it “nominal” was an exaggeration. 

Use of Colour 

Another interesting possibility being ex- 
plored at Doncaster, in conjunction with 
the Ministry of Transport, was the use of 
colour in surface finishes. He had been 
surprised by the number of suggestions 
he had received that colour should be used. 
They were hoping to achieve this by super- 
imposing a plastic material which was per- 
manent in its colour and would need no 
maintenance. It was in the experimental 
stage and he hoped it materialised. 

He agreed with Mr. Bowdler that the 
use of full height shuttering and pouring 
concrete in one pour achieved a good 
finish. It was used to some extent on the 
Doncaster By-pass by the contractor, who 
had himself suggested it. 

(Concluded on page 366) 
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ROAD SURFACING 
ON PARK LANE 


SCHEME 


First $-Mile Section 


Completed 


HE first section of final surfacing at 
the Marble Arch end of the 
L.C.C.’s_ Park Lane Improvement 
Scheme has just been completed and a 
quarter-mile of roadway has_ been 
opened to traffic. The main contractors 
are the Cubitts Fitzpatrick Shand con- 
sortium and the asphalt surfacing is 
being laid by the Amalgamated Asphalte 
Companies, Ltd. 
Hot rolled asphalt comprising lin. 
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Aerial view of surfaced road 


consolidated thickness wearing course and 
2}in. base course has been laid at the 
Bayswater Road end of the approach to 
the Marble Arch roundabout. Mastic 
asphalt ljin. in thickness has been laid on a 
base course of 23in. hot-rolled asphalt on 
the roundabout section to cater for the 
densely concentrated traffic at this point. 

In each case a roughened surface has 
been achieved by the application of 
specially selected coated chippings which 
were chosen for their colour and resistance 
to polishing under traffic. 


Work in progress near Marble Arch 


The aim of the reconstruction pro- 
gramme is to simplify the traffic flow and 
the improvement scheme involves the re- 
arrangement of the carriageways at Hyde 
Park (including the underpass) and at 
Marble Arch and the two one-way car- 
riageways connecting these points. 

The carriageways have been designed 
to guide the traffic flow to the correct 
parts of the road and the latest traffic engi- 
neering techniques have been employed 
to this end. 


Carefully Planned Programme 


The programme of the final surfacing 
work is carefully planned to phase in with 
the construction work carried out by the 
ma:n contractors. The scope of the work 
involves over 100,000 super. yd. of sur- 
facing, including 54,000 super. yd. of mastic 
asphalt wearing course on the diversion 
areas at Hyde Park Corner and Marble 
Arch, and over 38,000 super. yd. of hot 
rolled asphalt wearing course on the inter- 
mediate carriageways. 

In addition, about 20,000 super. yd. of 
coated macadam will be laid on footways 
and park approach roads. 

The mastic asphalt is being manufac- 
tured and laid in accordance with the 
B.S.S. 1447/1948 (Limestone aggregate). As 
laid, the mastic asphalt contains approxi- 
mately 40 per cent. of jin. to 4in. granite 
chippings. A roughened surface is attained 
by the application of bitumen coated chip- 
pings which are embedded in the asphalt 
while it is still warm with the aid of a light 
mechanical roller. 

The channels over the entire length of 
the carriageways are being formed in mastic 
asphalt as also are the surrounds to gullies 
and other iron work. 

The two-course hot rolled asphalt sur- 
facing is being manufactured and laid in 
accordance with B.S.S. 594 Part 2/1958. 
The base course material complies with 
Table 7 Schedule 4 and contains 60 per 


(Concluded on page 368) 
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FIRE-RESISTANCE OF 
PRESTRESSED BEAMS 


AN investigation of the fire-resistance 

of prestressed concrete beams 
formed the subject of a Paper which 
L. A. Ashton, chief experimental officer, 
Joint Fire Research Organisation, and 
S. C. C. Bate, principal scientific officer, 
Building Research Station, presented at 
the Institution of Civil Engineers in 
London last week. 

The authors stated that the results 
obtained from the investigation have led 
to the following conclusions, which are 
primarily applicable to simply supported 
composite prestressed concrete beams with 
post-tensioned cables of hard-drawn steel 
wire: 

Failure of a beam carrying its design load 
will occur when the mean temperature of 
the prestressing steel reaches about 400 
deg. C. ; 

Fire resistance depends on the protection 
given to the steel. A fire resistance of one 
hour is obtained when the cover of con- 
crete to the prestressing steel is lin. 
Periods of two and four hours are obtained 
with covers of 24in. and 4in., respectively, 
provided that the cover is retained in posi- 
tion with secondary reinforcement. 

A substantial increase in the fire- 
resistance of a beam is obtained by the 
application of some form of insulation to 
its exposed surfaces, provided that the 
adhesion of the insulation to the concrete 
is ensured for the whole of the fire period. 
Precast slabs of lightly reinforced vermi- 
culite concrete used as a mould lining when 
casting the beam are equivalent in insulat- 
ing value to about twice their thickness of 
concrete. Evidence from other fire tests 
suggests that smaller thicknesses of 
vermiculite/gypsum plaster or sprayed 
asbestos, in each case applied direct to the 
surface of the beam, should provide similar 
insulation to that obtained with vermiculite 
concrete in the tests, being equivalent to a 
maximum of three times their thickness of 
concrete. 

The failure of prestressed concrete 
beams with secondary reinforcement is 
gradual, and is accompanied by large 
deflexions which give ample warning of 
collapse. 

If the temperature of the steel in a pre- 
stressed concrete beam exposed to fire has 
exceeded about 180 deg. C., the reduction 
in the stiffness of the beam is likely to be 
severe and will normally necessitate re- 
placement of the structural member. 


RETIREMENT OF MR. H. W. 
CARNEY 


Mr. H. W. Carney, accountant of The 
Contract Journal Co., Ltd., recently retired 
after 60 years’ service, and to mark the 
occasion the directors held a luncheon at 
Bridge House Restaurant, London Bridge. 

Sir Christopher Chancellor, C.M.G., 
chairman of the company, presenting Mr. 
Carney with a cheque and an illuminated 
address, thanked him for “60 years 
honorable and splendid service.” Sixty 
years service was a very memorable and 
remarkable thing, he said. “I have taken 
part from time to time in celebrations of 
this kind, but 50 years has been the 
maximum.” 


LOANS SANCTIONED 


During the quarter ended September 30, 
1960, the Minister of Housing and Local 
Government sanctioned the following 
loans to local authorities in England and 
Wales:— Housing (land, dwellings, roads, 
sewers, etc.), £62,259,389, and advances 
and grants under Housing and S.D.A. Acts, 
£15.739.445; sewerage and sewage disvosal, 
£12,993,734; water supplies, £10,224,058; 
highways, £4,597,614; public lighting, 
£1,759,155. 
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MIDLANDS I.0.B. INAUGURAL 
MEETING 


HE inaugural meeting of the Midlands 
Branch of the Institute of Builders was 
held at Birmingham recently. Among those 
present were the president, Mr. G. O. 
Swayne, and the secretary, Mr. D. A. Neale. 
The election of the branch officers and 
members of the committee resulted in the 
following appointments: Chairman—F. 
Russon; vice-chairman—J. A. Whittall; 
hon. treasurer—W. H. Taylor; hon. secre- 
tary—Ralph Peacock. 

Branch Committee: G. A. Mills 
(Bilston); N. S. Fitter (Birmingham); 
S. Lintern (Lichfield); C. Marjoram (Bir- 
mingham); B, W. Sapcote (Birmingham); 
G. Stubbings (Birmingham); W. H. Wilson 
(Coventry); E. Bampton (Birmingham); 
M. T. Barwick (Solihull); J. A. A. Sharp 
(Birmingham), 

The Midlands Branch is the first of a 
total of 23 branches which the Institute 
hopes to establish in the British Isles 
during the next few years, and covers the 
counties of Hereford, Shropshire, Stafford, 
Warwick and Worcester. 


DETLING VILLAGE BY-PASS 
Kent Road Improvement 





To cope with the increased traffic 
expected when both the Medway Towns 
Motorway and the Maidstone By-pass are 
in use, the Maidstone to Sittingbourne 
Road (A.249) is to be reconstructed for 
two miles. The village of Detling will be 
by-passed. 

Mr. Ernest Marples, Minister of Trans- 
port, has made a grant of £272,000 to Kent 
County Council towards the total cost of 
the new road, estimated at £363,000. 

The scheme has been designed by the 
Kent county surveyor (Mr. H. Bowdler, 
M.I.C.E., M.I.Mun.E.), and will be carried 
out by contract. 


ZIDPARK UNDER TEST 
SOUTHWARK BRIDGE 


Britain’s first multi-storey, fully auto- 
matic car park, the Zidpark, is now under 
test at Southwark Bridge, London. When 
completed early next year, it will accom- 
modate 464 cars on eight floors, with 
additional covered facilities at ground 
floor level. 

The Zidpark is part of a £750,000 pro- 
ject, including a seven-storey office block, 
which Myton, Ltd., are developing on the 
site. The architects are C. Edmund 
Wilford and Son. 


AT 


£3M. BALDERHEAD RESERVOIR 
Firms Invited to Tender 


Tees Valley and Cleveland Water Board, 
Corporation Road, Middlesbrough, have in- 
vited the following firms to submit tenders 
for the proposed £3m. Balderhead reser- 
voir: Balfour, Beatty and Co., Ltd., Richard 
Costain, Ltd., W. and C. French, Ltd., 
Sir A. McAlpine and Son, Ltd., Mitchell 
Construction, Ltd., John Mowlem and Co., 
Ltd., Edmund Nuttall, Sons and Co., Ltd., 
Reed and Mallik, Ltd., Tarmac Civil Engi- 
neering, Ltd., G. Wimpey and Co., Ltd., 
A. E. Farr, Ltd., John Laing and Son, Ltd., 
and Whatlings, Ltd. 

The consulting engineers are Edward 
Sandeman, Kennard and Partners, 17] 
Victoria Street, London, S.W.1. 


WANLIP SEWAGE WORKS 


Harland and Wolff, Ltd., inform us that 
they are to instal the alternators in the 
power station at Wanlip sewage purification 
works (described in our issue of Oct. 6). 
These will be of the conventional type 
equipped with automatic voltage regulators 
of Brown Bovery manufacture. 
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Late Construction News 





BROMBOROUGH FAcTorRY.—James Austin, 
Ltd., Kirkby, near Liverpool, plan the erec- 
tion of a new factory at Bromborough, 
Ches. An industrial development certifi- 
cate has been issued but planning per- 
mission is still awaited. The factory will 
be built by Tysons (Contractors), Ltd., 
Dryden Street, Liverpool, 5, to plans by 
Quiggin and Gee, Refuge Assurance Build- 
ing, Lord Street, Liverpool, 2. Wm. Law 
and Son, 26 Exchange Street East, Liver- 
pool, 2, are the quantity surveyors, and 
Ernest Griffiths and Sons, Kinders, Allport 
Road, Bromborough, are the consulting 
engineers. 


CHARLTON OFFICE BLOcK.—Tenders from 
selected contractors are due in next week 
for the erection of a new office block at 
Anchor and Hope Lane, Charlton, London, 
S.E.7, for J. Stone and Co. (Propellers), 
Ltd. The architects are Elliott, Cox and 
Partners, 172 Buckingham Palace Road, 
London, S.W.1. 


* OXFORD SHOPPING PRECINCT.—Subiject to 
Ministry approval, Oxford City Council are 
to accept the tender of John Laing and 
Son, Ltd., at £198,320, for the first stage of 
the new Cowley Centre shopping precinct. 
This stage will provide 14 shops, four flats 
and a three/four-storey car park for 308 
cars. The work will take about 16 months. 


12-storEY BLock.—The L.C.C. are in- 
viting tenders from selected contractors 
for the erection of Blocks 1-11 at Rose- 
mary Road site, Camberwell. The develop- 
ment will include one 12-storey block and 
two-, three- and four-storey blocks of 
maisonnettes and flats. Plans have been 
prepared under the direction of the County 
Architect, and the quantity surveyors are 
Reekes and Mann, 23 Bloomsbury Square, 
London, W.C.1l. The tenders are due in 
November. 


SALISBURY DWELLINGS.—John Prichard, 
Ltd., 42 Salt Lane, Salisbury, have been 
awarded a contract, worth £83,477, for 
building six houses, 58 flats and five 
garages at Essex Square, West Harnham, 
for Salisbury City Council. Work will 
start in early November. 


£500,000 Factory ExTENSION.—An ex- 
tension costing £500,000 is to be built at 
the works of The Albatros-Windmill Ferti- 
lizer Co., Ltd., New Ross, Co. Wexford, 
E're. The contract has been placed with 
John Paul and Co., Ltd., Dublin. Joseph 
Mallagh and Son, 1 St. James Terrace, 
Dublin, are the consulting engineers, and 
the architect is D. O'Neill Flanagan, 12 
O’connell Street, Waterford. 


BOILER PLANT Contract.—An £85,737 
contract for the installation of boiler house 
plant and services at Newmarket General 
Hosnital, has been awarded by the East 
Anglian Regional Hospital Board to the 
Norris Warming Co., Ltd., London. 


MAIDSTONE PRINTING WorKS.—Tenders 
are due in at the end of this month for 
the erection of a new Lithography and plate 
making building at Tovil Printing Works, 
Farleigh Hill, Maidstone, for Alabaster 
Passmore and Sons, Ltd. Plans have been 
prevared by Wallis Gilbert and Partners, 
5 Cromwell Road, London, S.W.7. 


CARDIFF Housinc.—Cardiff City Coun- 
cil have been recommended to accept the 
following tenders: 105 dwellings at Manor- 
bier Crescent—Gee, Walker and Slater, 
Ltd., Bridgend, Glam., £168,023; 50 dwel- 
lings, one shop and six garages at Green 
Farm Estate—D. McCarthy, 26 Cowbridge 
Road East, Cardiff, £74,345; 39 dwellings 
at Loudoun Square—H. Nrrton and Sons, 
Ltd., 1 Ystrad Road, Cardiff, £66,781; site 
preparation works at Pentrebane Road 
housing site—E. Light and Son, Ltd., 15a 
Clive Road, Cardiff, £186,562. 
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John Sumner’s 


Notebook... 


\ HO says pipe dreams don’t come true 

in the building industry? During 
the last few days I have been making some 
inquiries about some recent appointments 
announced by John Laing and Son, Ltd. 
Mr. W. B. Haughan and Mr. G. W. 
Greenhow have been appointed to the 
board of directors of John Laing and Son, 
(Holdings), Ltd., and Mr. E. U Broadbent 
and Mr. C. H. Craft have been appointed 
to the board of directors of John Laing and 
Son, Ltd., My inquiries were directed at 
finding out the backgrounds of these four 
successful men, to whom I tender my con- 
gratulations. 

The answers I got were surprising and, 
at the same time, pleasing. All four joined 
the company at the beginning of their 
working careers. Mr. Haughan joined the 
company in Carlisle as an apprentice 41 
years ago. He did outstanding work on 
bomb damage in Lambeth during the war 
and was appointed overseas’ general 
manager in 1950. He is the president of 
John Laing and Son (Canada), Ltd., in 
Vancouver, and chairman of Grosvenor- 
Laing (B.C.), Ltd. Mr, Greenhow started 
with the company as a pupil at Mill Hill 
in 1927 and during the war worked on 
the Mulberry Harbour units contracts. 
Five years ago he became a director of 
John Laing and two years ago was 
appointed assistant managing director in 
control of all building and civil engineer- 
ing operations of the company carried out 
in, and from, Great Britain. Incidentally, 
he and Mrs. Greenhow recently celebrated 
their silver wedding. 


Both Mr. Broadbent and Mr. Craft 
joined the company as pupils, the former 
in 1933 and the latter in 1931. Mr. 


Broadbent became head of the civil engi- 
neering division last year. Mr. Craft is 
manager of the London division of the 
company. 

I hear it so often said that promising 
young men joining the building industry 
have no chance of getting right to the 
top because of the family structure of most 
building firms that I thought it might be 
a good thing to draw attention to the 
careers of these four men who started at 
the bottom in the ordinary way and have 


made their mark in a firm which still has 


strong family connections, 


HE building industry should be grateful 
to Councillor Neville Bosworth, of 
the Birmingham City Council, who told the 
Labour members of that body the other 
day some of the facts of life regarding its 
direct labour activities. Councillor 
Bosworth is the Conservative spokesman 
on finance at the city council’s delibera- 
tions and he told the council that the 
corporation’s direct labour building depart- 
ment had saved the city no money, had 
made no contribution to house-building 
which could not have been made equally 
well by private enterprise, and had laid 
an additional burden on the city’s already 
overstrained administrative machinery. He 
recalled that the department, which began 
five years ago with three men and now 
had 539, was being built up into a major 
undertaking which was threatening the 
building industry in Birmingham and all 
those who work in it. 

Warning the Socialists that the Con- 
Servatives would “rapidly wind down” the 
department when they resumed control, 
he expressed the view that the resources 
of the corporation had been directed 
wilfully and as a matter of policy against 
those of its own ratepayers who were 
engaged in the building industry. 

His remarks, as one might expect, fell 
upon deaf ears so far as his political 


opponents on the council were concerned, 
but I cannot but sympathise with Council- 
lor Bosworth at the manner in which he 
has been rewarded by building firms in 
Birmingham for championing their cause 
in this matter. For I note that two days 
later the corporation house-building com- 
mittee was informed that the only tender 
received for building old people’s bunga- 
lows and two-storey flats was from the 
corporation’s own direct labour building 
department. This despite the fact that 
the contracts were well advertised. 

Councillor Bosworth and his Conserva- 
tive colleagues on the council may feel 
that there does not seem to be much point 
in taking up the cudgels on behalf of the 
Birmingham builders when they are not 
prepared to do something to help them- 
selves. It is not enough to claim that they 
can do a better job, more economically, 
than direct labour. The Birmingham 
builders must prove it. And the only 
way they can do that is by tendering for 
work which the direct labour department 
is also interested in. 


HE debate in Birmingham’s council 
chamber, however, was not without 
its humour. This was supplied by an old 
friend of the building industry, Ald. J. J. 
Grogan, who is chairman of the council’s 
house-building committee and a stalwart 
of the National Association of Operative 
Plasterers. He attempted to draw a red 
herring across Councillor Bosworth’s alle- 
gations by suggesting that it would have 
been more to the point, when talking 
about housing, if Councillor Bosworth had 
referred to the high cost of land in 
Birmingham. He then illustrated his point 
by remarking that building men had to 
wash the earth off their boots before they 
left the sites at night as it was so expensive 
that they dare not take any away. 

I doubt, however, whether this piece 
of dry humour succeeded in mollifying the 
Conservatives on the council so far as 
direct labour is concerned. There will 
be much more on the subject in Birming- 
ham and in other places, if I am any judge. 

My reason for believing this is the recent 
publication of Mr. I. Ernest Jones’s critical 
analysis of Building by Direct Labour 
When this erudite examination of the 
direct labour doctrine gets into the hands 
of councillors and committee men up and 
down the country, as I feel sure it will, 
the direct labour protagonists will find 
themselves having to answer some difficult 
question and their replies are not likely 
to be all that convincing to ratepayers. 


NE of the best talks of interest to the 

building industry to which it has been 
my pleasure to listen was given some 
time back by Detective Chief Inspector 
A. MacGregor, of the City of London 
Police. He was addressing members of 
the London Master Builders Association 
and I have no doubt that his audience went 
away doing some heavy thinking on the 
subject of security on building sites. 

Now, I am glad to note, the L.M.B.A. has 
published a little pamphlet giving some 
hints on safety of sites and money. It is 
based upon the Chief Inspector’s talk, 

I suppose that the reason why pilfering 
from building sites is so prevalent is that 
it is so easy. To this must be added the 
philosophy of many people (and housing 
estate developers know only too well how 
many there are of them) who fondly 
imagine that a “couple of bricks and a 
bucket of sand” can’t make all that 
difference when taken from a 6,000-brick 
stack and a three-ton load of sand. Two 
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bricks and one bucket may not—although 
it is still stealing. But every builder knows 
that it’s more likely to be 50 times two 
bricks and an equal number of buckets of 
sand. Some builders employ Alsatian dogs 
to roam their sites at night. This is effec- 
tive, but where it is not possible or 
desirable builders could, I think, still take 
better precautions than they do to guard 
their property and that of their clients. 

When it becomes possible for more 
workpeople to be paid by cheque I 
imagine that the carriage of large sums of 
money for wages from bank to office and 
offices to site will be less likely to put 
temptation in the way of thieves. Mean- 
time Inspector MacGregor’s advice is 
sound. All couriers should be suspicious 
of everyone. Their vehicles should be 
immobilised so that they cannot be moved 
when left (simple devices are available to 
achieve this). Cash boxes should be bolted 
to the chassis of the vehicle. 

He had one or two useful tips for walk- 
ing couriers, too. They should always 
face oncoming traffic to eliminate the risk 
of attack from the rear. They should vary 
their collecting routine and stick only to 
main and busy roads, An escort should 
always be provided. The most effective 
suggestion for preventing crime in this field 
was the use of cash-carrying waistcoats 
or “screaming” bags. 

The whole subject is one often neglected 
until trouble occurs, I hope that the 
— will help, as it should, to remedy 
this. 


PENING the Building Trades Exhibi- 
tion at Manchester last week Mr. 
Idris Owen, president of the North 
Western Building Employers, pointed out 
that the present stock of bricks in that 
area would last the builders only one and 
a half days. He asked what would have 
happened if there had been good weather 
during the summer and answered himself 
by asserting that the shortage of bricks 
would have led to chaos in the industry. 
He blamed the Government rather than 
the brick manufacturers, for its “slow, slow, 
quick, quick, slow” economic policy had 
so alarmed brick manufacturers that they 
were reluctant to expand their present 
capacities to any large extent, 

In the recession three years ago 27 
brickyards closed down, and he felt that 
the manufacturers were not likely to be 
caught in the same way again. Only if 
the Government gave them assurances 
about the future would they be prepared 
to embark on large-scale expansion. 

I see that the Minister of Works was 
due to open the new brick factory of 
Crossley Building Products at Kibbles- 
worth, Co. Durham, within a few days of 
Mr. Owen’s comments. The factory is 
planned to eliminate nearly all manual 
work and I trust that this application of 
modern methods in the brick manufactur- 
ing industry will not be the last, for it is 
a development which bids fair to over- 
come the chronic labour shortages which 
this harassed industry has suffered and to 
hold out the prospect of increased supplies 
to the equally harassed builders. 


SCOTTISH SAFETY TRAINING 
COURSE 


The first civil engineering safety training 
course in Scotland was opened recently 
at the Ministry of Labour Industrial Re- 
habilitation Unit, Granton, Edinburgh 
by A. D. Ogilvy, chairman of the Scot- 
tish Section of the Federation of Civil 
Engineering Contractors. 

Organised by the Section in co-opera- 
tion with the Factory Inspectorate, the 
course is designed for supervisory grades 
and for young engineers; it is under the 
direction of Chas. H. Smith, M.I.C.E. 
The lecturers are, in the main, drawn 
from the industry, assisted by lecturers 
from the Factory Inspectorate. 
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AMALGAMATION OF CIVIL AND 
MUNICIPAL ENGINEERS 


Members Voting on Proposed Terms 


ue terms of the amalgamation of the 

Institution of Civil Engineers and 
the Institution of Municipal Engineers 
have now been approved by the 
Councils of the two Institutions and 
embodied in a formal agreement. 

The Institution of Civil Engineers are 
sending a voting paper and full details of 
the agreement together with a letter from 
their President, Sir Herbert Manzoni, to 
some 17,000 corporate members in all parts 
of the world. The Institution of Muncipal 
Engineers are similarly sending a voting 
paper to their 6,000 corporate members. 


Re-unification of Profession 


Sir Herbert outlines the principles which 
have encouraged his Council to take the 
step of the proposed amalgamation of the 
two Institutions. 

“During the last four years,” he writes, 
“the Council of the Institution have had 
under constant review the re-unification of 
the profession, in the first instance, with 
other bodies closely allied to civil engi- 
neering in the modern and narrower sense 
of the words. 

“The profession has suffered much from 
‘fragmentation’ or ‘splinter’ groups in the 
past, and new organisations of specialist 
groups are continually being formed to 
provide facilities for meetings and dis- 
cussions.” Sir Herbert says that after a 
time these specialist groups tend to become 
qualifying bodies and so give rise to more 
professional institutions with their own 
presidents, committees, secretariats—and 
subscriptions. 

These specialist groups are inevitable as 
industry becomes more complex and 
becomes in itself more specialist, and his 
Council have decided that it must pay 
more attention to these groups and provide 
them with services required for serious 


(Concluded from page 362) 

Coming to the serrated marginal strip 
referred to in the recommendations and 
conclusions in the Paper, Col. Lovell said 
he had much more faith in it than had 
Mr. Bowdler. His experience to a limited 
degree on county roads had shown that 
that method was extremely efficacious and 
he suggested that we should see a lot more 
of that sort of thing in future designs. 

He agreed entirely with Mr. Bowdler 
about supervision and felt that we had to 
take a major step forward in persuading 
the contractual world that the measure 
of supervision suggested in the Paper was 
desirable in their interests and those of 
the general public. It could result in 
putting up the contract price in its initial 
stages; but surely that was fair to both 
sides. Would it not result in making no 
difference to the final figure that was paid. 


Present Specifications 


There was no mention whatever, in the 
Paper, of the effect of working the present 
specifications. Should we assume from this 
that everyone throughout the country was 
completely happy with the present specifi- 
cation and that it had presented no diffi- 
culties and no ambiguities? He confessed 
that he would be considerably surprised 
if that were so. He felt quite strongly that 
the whole approach was not of the best. 
We had to go for what was generally 
described as the “ end result specification.” 
This, as a description and not a definition, 
was to tell the contractor what we wanted 
in the end and not how he was to achieve 
it. 

Mr. Bowdler said it seemed that Col. 


Lovell had rather misinterpreted the pro- 


discussion of their specialities under the 
aegis of the Institution. 


Education 


“The Council of the Institution of Civil 
Engineers believes that engineering is one 
profession which covers all the specialist 
branches,” writes Sir Herbert. “Another 
belief of the Council is that the profes- 
sional education of engineers should be 
broadly the same up to a certain stage, 
and that specialisation should follow. Sub- 
sequent practical training should be 
organised and should be tested without 
exception before a professional qualifica- 
tion is awarded.” Sir Herbert goes on 
to say: “The ultimate aim should be that 
of one society of professional engineers 
whose corporate members should be 
chartered engineers. This would resolve 
the difficulties presented by the present 
multiplicity of titles which professional 
engineers have bestowed upon themselves 
during the past 100 years, and which have 
created such confusion in the minds of 
the public.” 


Drawing Closer Together 


Sir Herbert Manzoni says that the 
policies of the two Institutions have been 
drawing closer together during the past 
four years. An important step was taken 
in 1956 when the Institution of Municipal 
Engineers agreed to participate in the 
Joint Part 1 Examination of the Engineer- 
ing Institutions. There were then discus- 
sions on other points of interest and “such 
a considerable degree of harmony became 
apparent throughout these discussions, that 
amalgamation was openly talked of in the 
light of the ultimate policy of re-unification 
of the whole profession.” A committee 
was set up over 12 months ago to draw up 
terms which would commend themselves 
to corporate members of both Institutions. 


vision which, it was suggested in the Paper, 
should be made in the bill, and had talked 
about a provisional sum for the contin- 
gencies. Mr. Bowdler considered that we 
should have all prices in the bill for an 
alternative method of construction which 
might become necessary if certain condi- 
tions did or did not apply. There was 
nothing we tried to avoid more than a 
variation in a contract which was already 
billed in some form. 

Mr. WILSON (Travers, Morgan and Part- 
ners), discussing depth of construction, 
said it was stated that there was a differ- 
ence of practice at the moment as between 
the Ministry’s revised recommendations 
and the procedures normally used by 
County Surveyors. The Ministry recom- 
mended a 10in. base, but it was practice 
to use 8in. and to make up the depth in 
the sub-base. Surely it was the quality 
of the sub-base which governed the deci- 
sion as to whether or not we could 
reduce the base thickness from 10in. to 8in. 

Mr. Bowdler said he understood the 
Ministry were to insist on 10in. thickness 
of basecourse, on top of any sub-base 
which might be necessary to give the con- 
structional depth. Clearly the sub-base 
must be of sufficient strength to carry the 
base and the load which came upon it. 

Mr. J. G. Smith said the investigation 
started on a rather empirical figure for the 
thickness of base. They were thinking in 
terms of 6in. for some of the medium types 
of load and had arrived at 8in. as a prac- 
tical figure. On motorways, carrying very 
heavy traffic, it was decided that 10in. 
would be the minimum thickness for the 
base. 

The President thought the extra 2in, was 
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£4M. GRAVING DOCK PLAN 
APPROVED 


IT HE construction of a £4,250,000 

graving dock at Greenock has been 
approved by the Government. Work 
is expected to commence in the near 
future, but tenders have not yet been 
invited. 

According to General Sir Gordon 
MacMillan, chairman of the Firth of Clyde 
Dry Dock Company, the dock will be 150ft, 
broad, 30ft. deep over the sill, and at least 
1,000ft. long. It is estimated that in two 
years a fitting-out berth and a tanker clean. 
ing installation will be available, and that 
the main graving dock will be in operation 
in three or four years. 

As reported previously in The Contract 
Journal, the engineering consultants for the 
project are T. F. Burns and Partners, of 
London, and Babtie, Shaw and Morton, of 
Glasgow. 


CAR PARKING OVER 
RAILWAY CUTTINGS 


Alderton Construction’s Scheme 


~ 


Mr. J. E. Dayton, joint managing direc- 
tor, Alderton Construction Co., Ltd. 
speaking in Hammersmith recently said 
his company had worked out a scheme, 
called “Operation Canyon”, whereby a 
simple roofing over selected railway cut- 
tings could provide very cheaply and 
efficiently acres of new parking space, not 
at remote points but on the arteries of 
London Transport. 

As an example, he said at West 
Kensington and Hammersmith there were 
railway canyons which could easily and 
swiftly be roofed over, for the side walls 
already existed. Here the motorist going 
to Central London could park his car and 
dive down to the railway underneath, 

“In Britain we have drive-in motels, 
drive-in banks, and now we will undertake 
without delay the simple task of making a 
drive-in railway park. Wimbledon would 
be an ideal place for a start.” 


worth while, for the difference in cost for 
2in. was not very much. 

Mr. B. L. CLARK commented that we had 
nearly three times as many motor cars in 
this country as we did in 1938, and less 
people were killed now than in that year; 
so that we had really come a long way. 
We should always have the crossings, junc- 
tions, dazzle, spray from the road surface, 
and so on, but he felt that we were paying 
too much attention to those things. 


Psychological Aspect 


He had driven a lot on the M.1, and 
spray was quite a problem. But one caused 
spray because one was driving on the M.1, 
and one could slow down. A woman had 
had an accident there when travelling at 
70 m.p.h. or more, which she would never 
dream of doing in ordinary conditions. So 
that the psychological aspect of motor- 
ways was interesting. 

It had been said that our bridges were 
to be built to stand for 200 years; let us 
build them to last for 400 years—we should 
not dig up the motorways. We had the 
countryside and all sorts of conditions 
which demanded that a bridge be designed 
and built quite differently from the next 
one. 

There was talk about the amount of 
money spent on roads. But the motor car 
was a very important factor, it was pro- 
bably the biggest contributor of taxes. The 
motorist, who comprised a big percentage 
of our population, should be encouraged; 
the more we could facilitate parking, etc., 
and getting the motorists around, the 
better it would be for the country. The 
motor car provided a great deal of em- 
ployment, 
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INSULATION A FEATURE OF BRISTOL 


NSULATION, internal elasticity, and 

freedom from vibration are some 

of the features of a new wine warehouse 

and bottling installation opened recently 

at Whitchurch, Bristol, for John Harvey 
and Sons, Ltd. 

Design requirements called for what 
was in effect a cellar of 2,500,000 cu. ft. 
capacity. As it was impracticable to con- 
struct such storage facilities below ground, 
where the natural properties of the soil 
could be used to provide thermal insulation, 
the building was conceived as a weather- 
proof shell within which the temperature 
could be controlled and the various de- 
partments extended, reduced, multiplied or 
eliminated, according to future develop- 
ments. 


Customs Design Problems 


The main building contains two separate 
warehouses, consisting of Bond 100, which 
covers about 90,000 sq. ft., and the Duty 
Paid warehouse of about 20,000 sq. ft. 

Many features of the design were not 
covered by the ancient regulations of 
H.M. Customs and Excise, and since a large 
part of the premises is Bonded, long dis- 
cussions with the Customs authorities were 
necessary. 

Among concessions made by _ these 
authorities on a number of points, the most 
important was possibly that with regard to 
windows. The regulations called for closely 
spaced bars on all windows of a Bond, 
which apart from architectural considera- 
tions, would have resulted in a mainten- 
ance problem, but approval was finally 
given for the use of reinforced concrete 
frames at 12in. centres with wired glass. 

The warehouses form a simple box with 
a basic column grid of 31ft. by 50ft., and 
steel columns are encased in concrete, 
trusses being galvanised to eliminate main- 
tenance. Preliminary trial borings re- 
vealed an unsuspected layer of peat where 
a reasonable load bearing strata was 
believed to have existed some 4ft. or 5ft. 
below ground level, However, a deeper 
boring indicated a shale of good loading 
capacity at 1lft. below ground level, and 
piled foundations were bored to this depth. 


Internal Layout 
To make the best use of the high-lifting 


fork trucks which are the essential feature ° 


of the handling arrangements, the layout of 
the warehouse is on the cartwheel prin- 


WINE WAREHOUSE 


ciple. The central handling and dispatch 
area has spokes radiating from it— 
reception area, bottling production lines, 
storage compartments. The whole depot 
has one floor and ceiling level and the 
abandonment of conventional rigid loading 
bays greatly speeds loading and unloading. 

Internal building materials are all self- 
coloured to eliminate paint odours. De- 
mountable partitions in precast concrete 


storage areas and such windows as there 
are are double-glazed. 

Two and a half acres in area, the root 
is formed of double asbestos-cement sheets 
sandwiching fibreglass and aluminium foil. 
Beneath this a continuous flat ceiling is 
suspended, giving fire protection to the 
trusses as well as an additional thermal 
barrier, and heating and ventilating equip- 
ment is placed between ceiling and roof to 


ee 





The administration block 


framework give flexibility to internal sub- 
division. 

External walls are of cavity construction 
with brick facing and Thermalite inner 
leaf, supported by the buildings steel 
frame. Reinforced concrete floors are 
8in. thick to support the heavy loaded 
fork-lift trucks and have a special grano- 
lithic surface to support the constant 
vehicular traffic. 

To maintain stock in top condition it is 
necessary for the building to have a tem- 
perature varying only a few degrees from 
57 degrees F., the ideal of conventional 
deep cellars. In connection with neces- 
sary insulation, there are no windows in 





Storage section of warehouse 


allow it to be serviced without disrupting 
work. Because of the insulation required 
the heating load necessary is greatly re- 
duced. 

Within the overall building is another 
one, the binned wine store. The require- 
ments here were for space for 2,500,000 
bottles with absolute absence of vibration, 
since vintage wine would be maturing here, 
and complete accessibility for every bin 
to enable orders to be rapidly executed. 
By use of a rigid steel framework a three- 
storey “cellar” has been achieved within 
the 244ft. ceiling height. 


Ancillary Buildings 


An office block with an area of about 
20,000 sq. ft. is also included in the scheme, 
as well as two houses, a swimming pool 
and sports field and a pavilion. The office 
block, which is three storeys high, has a 
reinforced concrete frame designed to 
support a fourth floor, and concrete facing 
panels have a rough textured dark green 
exposed ‘aggregate finish. It is linked to 
the warehouse, and with its large windows, 
forms a contrast with this building. 

At the southern end of the office block 
is a canteen and a central staircase, which 
both look out on to paved gardens and 
fountains. 


The architect for the scheme, which cost 
a total of about £500,000, was Mr. Peter 
Falconer, Stroud, Glos., and the quantity 
surveyors were Venning, Hope and Part- 
ners, 16 The Crescent, Taunton. Mr: 
Henry Goddard, Newton Harcourt Manor, 
Leicester, was the heating consultant, and 
the general contractors were Sir Robert 
McAlpine and Sons (South Wales), Ltd., 
Morgan Works, Port Talbot, Glam. 


Problems of Progress in Industry No. 9 
—Automation and Skill, has been pub- 
lished for the D.S.ILR. by H.M. Stationery 
Office, price 3s. 6d, 
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Men and Movements 





Cs E. W. GREGSON, C.B.E., R.N.R., 
a director of W.G.L, Ltd., (West’s 
Group of has 
taken up his 
appointment as 
managing director 
of West’s Piling 
and Construction 
Company, Ltd., 
Harmondsworth, 
Middx., a _ sub- 
sidiary of W.G.I., 
Ltd. Capt. Greg- 
son is vice-chair- 
man of the 
Advisory Council 
on Research and 
Development and 
chairman of the 
Standing Commit- 
tee on Fuel Tech- 
nology of the 
Ministry of Power. 


Industries), Manchester, 


Capt, GREGSON 


Several new appointments at the 
Marryat and Scott Group have been an- 
nouced. Mr. L. W. Honey, who joined 
Marryat and Scott, Ltd., in 1919, became 
a director in 1942 and joint managing 
director in 1953, has been appointed to the 
board of the holding company. Mr. L. J. 
Gooch, has been elected to the board of 
of Marryat and Place, Ltd. Mr. Gooch was 
apprenticed to the late Howard Marryat 
in 1914, became a director of Marryat and 
Scott, Ltd., in 1942 and joint managing 
director in 1953. Further, Mr. A. J. 
Bryant, has been made secretary of 
Marryat and Scott, Ltd., on the retirement 
of Mr. R. Walker, who remains secretary 
of Marryat and Scott Holdings, Ltd. 


A recent visitor to this country was 
Mr. E. T. Telford, assistant state highway 
engineer of the Californian Division of 
Highways. During his stay, he inspected 
the M.1 and other road projects and dis- 
cussed traffic and highway problems with 
British highway officials and engineers. 


Mr. R. Y. Bromell, at present chief 
assistant in the Coventry Water Depart- 
ment, has been selected from 45 applicants 
for the post of deputy engineer and man- 
ager to the Mid-Northamptonshire Water 
Board. Mr. Bromell, who is 37, succeeds 
Mr. J. W. Milne, who has become chief 
engineer to the Southend Water Company. 


Mr. G. H. Lowthian, general secretary 
of the Amalgamated Union of Building 
Trade Workers, has been elected chairman 
of the Industrial Training Council. 


Until recently managing director of 
Bus Bodies S.A., Ltd., Port Elizabeth, Mr. 
Jack Gibson, has been appointed managing 
director of the South African subsidiary of 
The Consolidated Pneumatic Tool Co., Ltd. 
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Allen Fairhead and Sons, Ltd., have 
appointed their chief surveyor, Mr. B. 
Collier, F.1.Q.S., A.1.0.B., a director of the 
company. Mr. J. Coals becomes contracts 
manager in succession to Mr. L. W. West- 
wood, 


Mr. E. L. Townsend, overseas develop- 
ment director of Expandite, Ltd., left 
London on October 17 for a round-the- 
world tour, to visit Expandite overseas 
companies and distributors. 


The Yorkshire branch of The Contrac- 
tors Mechanical Plant Engineers have ap- 
pointed Mr. L. Hartley, 268 West Park 
Drive West, Leeds, 8, as liaison officer and 
Mr. J. Tanton, 77 Scott Green, Gildersome, 
near Leeds, as hon. treasurer. 


Mr. L. M. T. Castle and Mr. N. C. 
Macdiarmid, directors of Stewarts and 
Lloyds, Ltd., have joined the board of the 
Staveley Iron and Chemical Co., Ltd., 
which was recently acquired by Stewarts 
and Lloyds. 


New area representatives in the North of 
England and the Midlands have been ap- 
pointed by J. I. Case Co., Ltd., West Dray- 
ton, Middx. Mr. L. H. Hart, formerly with 


mF 


L. H. HART R. DALES 

H. Leverton and Co., Ltd., Newcastle. will 
cover the four northern counties of North- 
umberland, Durham, Westmorland and 
Cumberland, and Mr. R. Dales will serve 


Warwick, Worcester, Hereford, Shrop- 
shire and Staffordshire. 
Newly appointed to the board of 


Lombard Banking, Ltd., is Mr. David E. C. 
Hawkins, who joined the company as assis- 
tant secretary in 1953. 


Mr. William Fraser and Mr. K. C. 
Griffiths have been appointed directors of 
The Square Grip Reinforcement Co 
(London), Ltd. 


Mr. R. D. V. Roberts has advanced from 
deputy to chief industrial relations ad- 
viser to the Electricity Council. He suc- 
ceeds Mr. D. G. Dodds. 


During the recent Joint 
Committee on Structural Con- 
crete visit to Italy, members 
of the party were able to meet 
Le Corbusier and Prof. Pier 
Luigi Nervi, who are seen here 
in the Flaminio Stadium. 


, 


October 20 1960 


Changes at some of their branch offices 
have been made by Bowmaker, Ltd. Mr, 
G. R. Walter, hitherto manager at Carlisle 
is now manager at 102 Hope Street, Glas. 
gow; Mr. J. A. Stone, has left Taunton, 
where he was assistant manager, to take 
up duties as assistant manager at Wolver- 
hampton; and Mr. M. F. J. Thompson, 
previously representative at Newcastle, is 
now at Whitehaven. 


The Standard 
Steel Building 
Division of 
Sanders and 
Forster, Ltd., the 
structural steel 
work company of 
the Chamberlain 
Group of Com- 
panies, report that 
one of its senior 
directors, Mr. M. 
H. Briggs, O.B.E., 
is visiting Canada 
to see existing 
agents, clients 
and certain con- 
tractors with 
whom it is hoped 
to negotiate “pack- 
aged deal” steel building transactions. Mr, 
Briggs, who will be staying at Toronto, 
Montreal and Halifax, will return at the 
end of the month. 





M. H. Briccs 


MUNICIPAL 


Mr. D. W. Dickenson, deputy county 
architect for the North Riding of York- 
shire, has been appointed county architect 
for Cumberland in succession to the late 
Mr. A. Lumb. Mr. Dickenson, who is 48, 
was for 10 years architect to the North 
Riding Education Committee, and has held 
posts with the L.C.C. and the Kent and 
Northumberland County Councils. 


Eighty-six applications were made for 
the new post of borough architect of Col- 
chester. Selected was Mr. Vinton Hall, 
at present deputy borough architect at 
Darlington. He takes over his duties on 
December 1. 


Mr. H. B. Ansell, deputy county archi- 
tect of West Riding, has become county 
architect of Hampshire. His position at 
West Riding has been taken by Mr, A, 
Robinson, chief assistant architect. 





(Concluded from page 363) 
cent. coarse aggregate. The wearing course 
complies with Table 8 Schedule 5 and 
contains 15 per cent. of igneous rock 
coarse aggregate. As in the case of the 
mastic asphalt, bitumen coated chippings 
are rolled on to the surface. 


Processional Route 


Special attention will be paid to the pro- 
cessional route used by the Royal Family 
on State occasions. The route stretches 
from Constitution Hill, through Wellington 
Place, to the intersection with Knights- 
bridge. Here, a mastic asphalt surface will 
be laid with a silver grey surface finish and 
this will be achieved by the use of a 
specially selected light coloured aggregate 
coated with Portuguese gum resin. 

On the processional route, the Decimus 
Burton Screen which now forms an en- 
trance to Hyde Park will be retained but 
vehicles will only use the gateways on 
ceremonial occasions and the road through 
the main island to Constitution Hill will 
be retained for this purpose. 

The work on the £54m. Improvement 
Scheme is being carried out under the 
direction of the London County Council’s 
chief engineer, Mr. J. Rawlinson, C.B.E., 
M.Eng., M.I.C.E., by the senior divisional 
engineer Mr. F. M. Fuller, O.B.E., 
B.Sc.(Eng.), M.I.C.E. The L.C.C.’s resident 
engineer is Mr. G. N. Dennis, M.B.E., 
A.M.I.Mun.E. Mr. D. G. Jarvis, A.M.I.C.E. 
is project manager for the Cubitts Fitz- 
patrick Shand consortium, 
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RAISING THE STANDARDS OF THE 
SMALL BUILDER 


N.F.B.T.E. Attempt at Better Public Relations 


LIENTS, particularly the ladies, 
often give builders’ workmen 
instructions regarding some variations 
or additions to proposed works. Such 
instructions are not always known or 
agreed to by whoever is going to foot 
the bill and it is therefore in the client’s 
interests, as well as the builder’s, that 
the builder has a clear understanding 
with his operatives in matters of this 
sort. It would be wise for the builder 
to see that such verbal instructions are 
immediately confirmed in writing and, 
if advisable, that an indication be given 
of the possible cost. 

This is just one of the many recom- 
mendations contained in a new pamphlet, 
“You and Your Client”, published by the 
National Federation of Building Trades 
Employers for the guidance of the small 
builder. It has been produced to remind 
builders of their responsibilities, with the 
purpose of improving the standing of the 
industry in the eyes of the general public. 

Two other pamphlets have also been 
published with the same aims, but for 
distribution by the builder to his poten- 
tial clients. The first, “The Care and 
Maintenance of Your Property”, reminds 
property owners of the need for main- 
tenance work, while the second, ‘So 
You're Having the Builder In”, is an 
attempt to establish a good relationship 
between the promoter and the builder. 

Introducing the pamphlets at a con- 
ference in London recently, Mr. D. E. 
Woodbine Parish, F.I.0.B., president of 
the N.F.B.T.E., described them as an 
attempt to raise standards, 

Because so much building work is 
done in people’s homes and in the places 
where they work the public have ample 
opportunity to draw their own conclusions 
on the general level of efficiency in the 
industry,” he said. “It has to be admitted 
that these conclusions are not always 
complimentary either to building firms or 
to their operatives. This does the 
whole industry much harm.” 

“It was with these considerations in 
mind that a representative committee of 
principals of smaller building firms, of 


which the N.F.B.T.E. has some 8,000 in: 


membership, was recently formed to draw 
up these three pamphlets. The N.F.B.T.E. 
believes that this is a field in which a 
more positive approach to the establish- 
ment of good public relations between its 
smaller member firms and their personnel 
on the one hand and the public on the 
other could bring all-round benefit.” 


Level of Activity 


Before discussing the pamphlets, the 
President briefly reviewed the present 
state of the building industry in this 
country. The level of activity was, he 
said, running at a very high figure and 
the industry was now generally recovering 
from the effects of the credit squeeze. 

Materials supplies were being pretty well 
maintained, except perhaps for common 
bricks and in some areas reinforcement 
rods. The shortage of the latter was 
difficult to understand as production was 
at peak volume. It might be a question 
of distribution and not one of supply. 

The labour position was generally good, 
though there was a shortage of bricklayers 
and carpenters in certain areas. One 
thing, Mr. Wocdbine Parish thought the 
end of the year would show, was a big 
change in the number of apprentices enter- 
ing the industry. It was very encouraging, 
he said, to find that the trend was now 
going up at a fast rate. 

Turning to the question of the avail- 


ability of land for development, he stated 
that the situation was getting steadily 
worse, and the Federation had made 
vigorous representations to the Minister 
for immediate revision of development 
plans, densities and plot ratios. The 
demand for housing was not slackening and 
soon private enterprise housebuilders 
would be brought to a standstill. Despite 
this state of affairs however, housebuilders 
were optimistic and the staging of another 
National Homes Week in 1962 was being 
considered. 

Finally, Mr. Woodbine Parish referred 
to a new scheme for receipting holidays 
with pay stamps, It had been recognised 
that some form of receipt was necessary 
to serve as a record if the stamped cards 
were lost or stolen. Accordingly, the 
Federation, in consultation with the Holi- 
days with Pay Management Company had 
devised record books for use by building 
firms which would not only record details 
of the stamps on men’s cards when they 
joined and left a firm but which would 
also serve as receipts for cards when they 
were handed in by and handed out to 
operatives. At the same time the oppor- 
tunity had been taken to incorporate in 
the form provision for noting details 
regarding National Insurance cards and 
tax forms P.45 (parts 2 and 3). 


Director’s U.S. Visit 


Also present at the conference was the 
Director of the Federation, Mr. P. E. 
Trench, who spoke of the impressions 
gained during a recent three-week visit 
to the United States where he briefly 
studied the methods and organisation of 
the American Association of Housebuilders 
and saw the urban renewal scheme for the 
“twilight areas” of Washington and New 
York. 

Mr. Trench said the average yearly earn- 
ings of the American craftsman was equal 
to £1,500, though certain trades earned 
far in excess of this. Housebuilding was 
now running at 14 million dwellings a year 
of which only 30,000 were for public 
authorities, This compared with the 
300,000 built a year in this country of 
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which a half were by private enterprise. 

He pointed out that the market for 
private houses in the United States was 
potentially greater, though he was con- 
vinced that the potential of house- 
ownership in this country was much 
greater than was generally believed. 

In the United States the developers had 
to go out and sell their houses, and the 
public demanded high standards, Walk-in 
cupboards and central heating were a must 
in middle-class dwellings. The average 
cost of an American house was £4,500, 

Mr, Trench said he had visited one site 
which was being developed by the British 
firm of Wates, Ltd. There everyone was 
impressed by the high standard of work- 
manship and the owners were particularly 
pleased by the contractors’ after-construc- 
tion service. This showed that, given the 
same conditions, the British builder could 
hold his own with his American counter- 
part. He thought that in speed of con- 
struction and organisation the gap between 
the two was narrowing. 

He had found generally that the 
American housebuilders were running on 
a very slender margin of profit. They had 
never had more work, nor more competi- 
tion. 


WELSH CONTRACTORS’ SECOND 
SAFETY COURSE 


The second safety training course for 
personnel in the civil engineering industry, 
organised by the South Wales and Mon- 
mouthshire Section of the Federation of 
Civil Engineering Contractors, was opened 
recently at the Territorial Army Head- 
quarters, Llandaff North, Cardiff. 

Mr. Douglas Scott (managing director of 
Andrew Scott (Civil Engineers), Ltd.), the 
course director, in his opening remarks, 
said that taking the average working life 
of a civil engineering operative as 100,000 
hours, the possibility of a fatal accident 
affected one in every fifty. On the same 
basis, every operative in the industry was 
liable to be involved in two reportable 
accidents during his working life. Re- 
portable accidents are those which neces- 
sitate a man being away from work for 
a period exceeding three days. 

Fifty people attended the two-day course 
which received the co-operation of H.M. 
Factory Inspectorate, the Ministry of 
Works, the Ministry of Labour, and mem- 
bers of the Federation. It consisted of 
lectures, outside exhibits and demonstra- 
tions, and a well-planned inside exhibition. 








Blackburn (Dumbarton), Ltd., recently commenced work on phase I of the new County 

Buildings at Hamilton for Lanarkshire County Council. This contract, valued at £240,000, 

covers the excavation, foundations and reinforced concrete superstructure. The photograph 

of the model shows the 17-storey office block and the circular council chamber, 88ft. 6in. 

in diameter. Lanarkshire county architect is Mr. D. G. Bannerman, D.A.(Edin.), A.R.LB.A., 

and the consulting engineers for the new buildings are W. V. Zinn and Associates, 
The quantity surveyors are Fred Smith and Partners 
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Talking of Safety 
b 


NE spring morning, a few years ago, 

a student engineer was sent out 

to a site to act as assistant to a very 

Old Stager. Stephen arrived at the site 

with a small case which contained a set 

of drawing instruments, a 50ft. tape, a 

couple of text books, and a copy of the 
building regulations. 

He tapped on the office door and stepped 
inside. At a desk at one end of the office 
sat a bland individual wearing rimless 
glasses and a very frayed suit. He was 
pushing a small bottle into his hip pocket 
as Stephen entered, and he started slightly. 

“The demon drink,” he said. “Can‘t see 
straight till I've had my morning nip. Don’t 
tell the old boy, though.: Are you Stephen 
Lester? I’m Friggins the clerk. He’s out 
at the moment, but I’ve fixed you up with 
a table in his room.” 

Shephen hung his hat on a nail and put 
his bag on the table. This wasn’t at all 
like his first site job, he thought. Every- 
thing looked so depressingly untidy. One 
good thing, however, the site was in a 
pleasant rural area, and there might even 
be some good fishing. . . . He started to 
unload his case. 

The door opened and in walked the Old 


Stager. He was a grizzled man of un- 
certain age, tough, self-confident and 
knowledgeable. He had worked in many 


parts of the world, and he had little respect 
for any authority but his own. He shook 
Stephen’s hand warmly, tipped some pack- 
ages off a chair, and sat down. 

“Damn place gets more cluttered up 
every day—-keep on telling that fool Figgins 
to clear it up a bit. And by the way, 
don’t let him start you drinking in the 
office. He thinks I don’t know about it, 
but I do, and it’s going to land him in 
trouble.” He glanced at the contents of 
Stephen’s case, and picked up the copy 
of the building regulations. He riffled 
through the pages then tossed it back on 
the table. ‘“ Very interesting,” he said, 
“but don’t let it interfere with your work. 

“ Dragee,” who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative.—Eb1Tor. 





* DRAGEE ” 


We have a job to do-—and anyway this 
isn’t a building site. Now we'd better go 
and have a look round.” 

After lunch, Stephen went out alone 
and made a point of having a chat with 
the foremen. He noted with interest the 
signs of urgency and activity; some of the 
methods were modern, others were quite 
out-of-date. But what struck him im- 
mediately was the general air of untidiness 

reflecting, on a more massive scale, the 
condition of the site office. He had always 
been taught that tidiness on the site was 
the hallmark of efficiency. But soon a 
more sinister aspect became apparent: 
there were many signs of real danger, as 
well. However, nobody appeared to be 
very concerned about it, and for the rest 
of that afternoon, and for several days 
afterwards, he said nothing. 

Then one morning he saw a 
from a single plank gangway into the 
trench below, narrowly missing some up- 
standing reinforcing bars. Fortunately, the 
man was unhurt and carried on with his 
work. Stephen was indignant, and told the 
Old Stager about it. He scowled. 

“ They've got plenty of timber,” he said. 


“Get Harry to put down some more 
planks.” 
During the following weeks Stephen 


gradually settled himself into the life of 
the site. Occasionally his feelings were 
aroused by the numerous unsafe practices: 
at the overloading of lifting equipment, 
the perilous walkways, the unguarded 
machines. But no_ serious accidents 
happened and after a while he began to 
think he had worried too much about 
trifles. He was getting soft, he thought. 
His last protest to the Old Stager produced 
a flash of anger. 

“T will not have the foremen pestered 
by all this safety business,” he said. 
“Where does it get you? Into debt, and 
the men think you're treating ‘em like 
kids. Safety is all very well in the mines 
and places like that. Those chaps expect 
it and kick up hell when they don’t get it. 
Do you imagine that our chaps want safety 
regulations shoved down their throats? 
You try asking them and see what sort of 
answer you get.” 

So Stephen henceforth held his peace, 
because he imagined that there was some 


“YOU go and get help—if I move he’s not going to need any!” 


man fall ~ 
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truth in what the Old Stager had told him, 
and also because he was only an assistant 
and it was not for him to dictate the policy 
of the job. In the course of time the 
notion of safety became a shadowy ab. 
straction which never seriously troubled 
his attention... . 


A sad yet fitting moral might be drawn 
from this story, if events had matched ex.- 
pectations and a tragic accident had shown 
young Stephen the error of his ways. But 
it didn’t work out that way. 


In the fulness of time, Stephen became a 
hardworking and ruthless—if somewhat 
mediocre—-site engineer. 

One morning a young assistant arrived 
at the site. He was anxious to learn, and 
he admired Stephen’s breezy manner, 
Three days later he said: 

“That deep excavation doesn’t look too 
good. Shouldn’t we have a bit more 
timber in it?” 

And Stephen said: “ Look here—I don’t 
want you to start pestering the foremen 
with all that safety lark. It won’t get 
you anywhere, you know.” 

“Okay,” said the young assistant. “J 
just thought I’d mention it.” 


INTERIOR DECORATION OF 
FACTORIES 


New Regulations under the Factories 
Act, 1959, have been made by Mr. John 
Hare, Minister of Labour, to allow a wider 
choice of methods and materials to be used 
in the interior decoration of factories. 

The old requirement in terms of paint- 
ing with oil paint at least once every 
seven years has been replaced by new 
Regulations which prescribe the manner 
of painting and repainting walls and 
ceilings as “the application of a suitable 
paint in such a manner as to produce over 
the whole of the treated surface a compact 
continuous film capable of being washed 
with water and soap or other suitable 
detergent or of being cleaned by such other 
method as may be approved by the 
inspector for the district.” 

While still stipulating 
or revarnishing is to be carried out at 
intervals not exceeding seven years, the 
Order now also lays down that the whole 
or part of the surface must be done more 
often if it is necessary to maintain a com- 
pact continuous film that can be cleaned. 

The Regulations also provide for exemp- 
tions of certain factories or parts of 
factories from the requirements of Section 
l(c) of the 1937 Act regarding the 
periodical washing, painting or  white- 
washing of the interior surfaces of factory 
buildings. 


that repainting 


HOUSES OF THE FUTURE WILL 
BE SMALLER 

The average family in this country still 
preferred a house to a flat, Mr. A. L. 
Strachan, B.Sc., F.R.I.C.S., recently told 
The Royal Institution of Chartered Sur- 
veyors in a Paper on “The Changing 
Pattern of Living.” Their order of pre- 
ferences was first a detached house, then 
a semi-detached, then a house at the end 
of a terrace, and finally any terrace house 
rather than a maisonnette or flat. 


In the past the development with the 
lowest density had generally met the 
requirements of the majority of families, 
but this pattern was now changing. There 
was beginning to emerge an, acceptance 
of more concentrated housing, not because 
the average person preferred it but because 
he accepted that other considerations were 
more important. The plot of land which 
cost £400 a few years ago now cost £1,000, 
and the prospective purchaser whose avail- 
able capital was dependent upon the 
amount which a building society was pre- 
pared to lend, had to be content with a 
smaller plot. Building costs had also risen, 
so that there was now a greater emphasis 
on economical planning of living space, 
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tHE CONTRACT JOURNAL 


STANDARDS OF DESIGN FOR ROAD 
PAVEMENTS 


Recommendations by Road Research Laboratory 


A GUIDE to the structural design of 
flexible and rigid pavements for 
new roads has been drawn up by the 
Road Research Laboratory and pub- 
lished as Road Research Note No. 29.* 
The Ministry of Transport have re- 
quested highways authorities to adopt 
the standards for all works of new con- 
struction on motorways and trunk roads 
and they are also recommended, where 
appropriate, for new works on classified 
roads. 

In a foreword to the Note, Sir W. H. 
Glanville, director of Road Research, says: 
In recent years there have been substantial 
changes in the methods and in the mate- 
rials used in the construction of road 
pavements. Sufficient experience is in 
some instances not yet available to be 
able to assess fully the long-term effect of 
these changes on the performance of the 
pavement. 

In drawing up this Road Note, the Road 
Research Laboratory have worked in close 
collaboration with the Ministry of Trans- 
port and a Panel of the Committee on 
Pavings of the Road Research Board. It is 
issued as a guide to road engineers and sets 
out interim recommendations for the struc- 
tural design of both flexible and concrete 
pavements. The recommendations are 
based on the results currently available 
from laboratory and full-scale research, and 
can be expected to require some revision 
on the basis of further experimental work. 


Conservative Recommendations 


In particular, experience with flexible 
pavements may show that the recommenda- 
tions are in some respects conservative. 
No distinction is made for example in the 
thickness of base required for the different 
materials. Some reduction may well be 
possible where materials are used with a 
binder, but sufficient evidence is not yet 
available to show how large this reduction 
could be. Lack of experience with dense 


*Published for D.S.1LR. by H.M. Stationery 
Office. Price 2s. 





coated macadam surfacing materials has 
prompted their restriction to certain classes 
of road, but here again a wider application 
of such materials may be shown to be 
permissible when the results of experience 
on the more heavily trafficked roads and of 
full-scale experiments become available. 


Motorways and Trunk Roads 


In a memorandum to highway authori- 
ties, the Ministry of Transport state: 

The standards of design for road pave- 
ments to be used in the preparation of 
schemes for new motorways and trunk 
roads should be in accordance with the 
recommendations made in Road Note No. 
29 subject to attention to the following 
points, 

The standards are to be read in con- 
junction with the Ministry of Transport’s 
current edition of the Specification for 
Road and Bridge Works, together with 
the explanatory document, Notes on the 
Specification and on the Preparation of 
Bills of Quantities and any supplementary 
Specification Clauses which may be pub- 
lished. 

Although the requirements for the sur- 
facings of motorways and trunk roads are 
stated broadly in Table 2 of the Road Note 
it is mecessary in the particular case to 
give more precise specifications. For these 
roads, it will also be necessary to exer- 
cise discrimination in the choice of mate- 
rials for the base of the pavement from 
the full range of methods of construction 
recommended in the Road Note. 


Soil Survey Essential 


An adequate and thorough soil survey 
should be regarded as an essential pre- 
requisite to the effective use of the stan- 
dards. In particular, it will be seen that 
this depends very largely on the correct 
execution of laboratory and/or in situ 
California Bearing Ratio tests which should 
be made in accordance with the recom- 
mendations in Appendix I of the Road 
Note. 

In addition to tests necessary for cor- 


The first precast concrete units for the superstructure were recently delivered to the 

Hammersmith Flyover site. The whole of the prestressed superstructure is being precast 

y the contractors at a yard at Heston because of the restricted area of the site itself. 

Designed for London County Council by G. Maunsell and Partners, the flyover is being 
constructed by Marples, Ridgway and Partners 
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rect pavement design, adequate control 
testing in respect of all materials used in 
= various layers of the pavement is essen- 
tial. 

The importance of testing applies par- 
ticularly to surfacing courses, especially 
the wearing course. In this connection, 
the value is stressed of specifying for wear- 
ing courses of all bituminous surfacings, 
aggregates having adequate polished stone 
coefficients and of ensuring by control 
tests that the specified value is obtained. 
Where such courses are laid with coated 
chippings superimposed, this limitation 
relates only to the aggregate chosen for the 


latter, 
Basecourse 


For surfacings which are required to 
comply with Charts 1 and 2 of Road Note 
29, the wearing course should be laid as 
soon as practicable after the basecourse 
and in any case not more than three weeks 
later. During this intervening period con- 
struction traffic, other than that used in 
connection with provision of the wearing 
course, is not to run on the surface of the 
basecourse. 

Close textured bitumen macadam and 
tarmacadam basecourses are not at present 
included in any British Standard. Appendix 
4 of Road Note 29 has, therefore, been in- 
cluded, giving suggested specifications for 
these two types of material. 

Bases to be laid in accordance with 
Charts 1 and 2 of the Road Note should 
comply with one or other of the Clauses 
in the Ministry of Transport’s Specifica- 
tion for Road and Bridge Works for cement 
bound granular base, tar bound granular 
base or bitumen bound granular base. 

The weights of reinforcement to be 
specified should be the appropriate ones in 
British Standard 1221: Steel Fabric for 
Concrete Reinforcement. They should be 
the next above the minimum weights 
quoted in Chart 5 of the Road Note. 

Unless weather conditions during con- 
struction dictate the need for closer 
spacing of transverse joints than those 
recommended as minima in Chart 5 of the 
Road Note, the latter spacings are those 
to be specified. 

All specified or recommended thick- 
nesses should, unless stated to the cont- 
rary, be regarded as referring to minimum 
thickness after compaction. 

Tables 1 and 3 refer to rates of traffic 
flow to be expected 20 years after the year 
in which the road is built. In using the 
results of the most recent census of traffic 
as the basis for the design, it is stressed that 
the formula in paragraph 8 of the Road Note 
relates to 24-hour counts. As most of the 
data available refer to 16-hour counts the 
compensation referred to in that paragraph 
will generally have to be made. 

Code of Practice CP.2006: Traffic Bear- 
ing Structures—Pavings, published by the 
British Standards Institution, deals with 
the construction of Road Pavings and the 
recommendations of the Code should be 
followed, where appropriate, in works 
based on the standards of pavement design 
referred to in this memorandum. 

Any departure from the recommenda- 
tions in the Road Note, or the require- 
ments of these standards, will be permitted 
only where the Ministry of Transport is 
provided with sufficient evidence of the 
need for, and the value to be expected 
from, such departure. Normally, any such 
modification to the standards will be con- 
sidered only in relation to special local 
conditions and will, therefore, relate only 
to the scheme in respect of which it is 
proposed. 





£14M. CONTRACT FOR B.LC.C, 
GROUP 


The South of Scotland Electricity Board 
have placed a £l4m. order with Scottish 
Cables, Ltd., a member of the B.LC.C. 
Group, for the supply and delivery during 
1961 of a wide range of paper and plastic 
insulated underground cables, which will 
be utilised for the distribution of electri- 
city throughout the S.S.E.B. Areas. 
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Talking of Safety 
b 


(y= spring morning, a few years ago, 

a student engineer was sent out 
to a site to act as assistant to a very 
Old Stager. Stephen arrived at the site 
with a small case which contained a set 
of drawing instruments, a 50ft. tape, a 
couple of text books, and a copy of the 
building regulations. 

He tapped on the office door and stepped 
inside. At a desk at one end of the office 
sat a bland individual wearing rimless 
glasses and a very frayed suit. He was 
pushing a small bottle into his hip pocket 
as Stephen entered, and he started slightly. 

“The demon drink,” he said. “Can‘t see 
straight till I've had my morning nip. Don’t 
tell the old boy, though. Are you Stephen 
Lester? I’m Friggins the clerk. He’s out 
at the moment, but I’ve fixed you up with 
a table in his room.” 

Shephen hung his hat on a nail and put 
his bag on the table. This wasn’t at all 
like his first site job, he thought. Every- 
thing looked so depressingly untidy. One 
good thing, however, the site was in a 
pleasant rural area, and there might even 
be some good fishing. . . . He started to 
unload his case. 

The door opened and in walked the Old 


Stager. He was a grizzled man of un- 
certain age, tough, self-confident and 
knowledgeable. He had worked in many 


parts of the world, and he had little respect 
for any authority but his own. He shook 
Stephen’s hand warmly, tipped some pack- 
ages off a chair, and sat down. 

‘Damn place gets more cluttered up 
every day—-keep on telling that fool Figgins 
to clear it up a bit. And by the way, 
don’t let him start you drinking in the 
office. He thinks I don’t know about it, 
but I do, and it’s going to land him in 
trouble.” He glanced at the contents of 
Stephen’s case, and picked up the copy 
of the building regulations. He riffled 
through the pages then tossed it back on 
the table. ‘ Very interesting,” he said, 
“ but don’t let it interfere with your work. 

“ Dragee,” who is a_ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative.—Ep1Tor. 





* DRAGEE” 


We have a job to do—and anyway this 
isn’t a building site. Now we'd better go 
and have a look round.” 

After lunch, Stephen went out alone 
and made a point of having a chat with 
the foremen. He noted with interest the 
signs of urgency and activity; some of the 
methods were modern, others were quite 
out-of-date. But what struck him im- 
mediately was the general air of untidiness 

reflecting, on a more massive scale, the 
condition of the site office. He had always 
been taught that tidiness on the site was 
the hallmark of efficiency. But soon a 
more sinister aspect became apparent: 
there were many signs of real danger, as 
well. However, nobody appeared to be 
very concerned about it, and for the rest 
of that afternoon, and for several days 
afterwards, he said nothing. 

Then one morning he saw a man fall 
from a single plank gangway into the 
trench below, narrowly missing some up- 
standing reinforcing bars. Fortunately, the 
man was unhurt and carried on with his 
work. Stephen was indignant, and told the 
Old Stager about it. He scowled. 

“ They've got plenty of timber,” he said. 


“Get Harry to put down some more 
planks.” 
During the following weeks Stephen 


gradually settled himself into the life of 
the site. Occasionally his feelings were 
aroused by the numerous unsafe practices: 
at the overloading of lifting equipment, 
the perilous walkways, the unguarded 
machines. But no_ serious accidents 
happened and after a while he began to 
think he had worried too much about 
trifles. He was getting soft, he thought. 
His last protest to the Old Stager produced 
a flash of anger. 

“T will not have the foremen pestered 
by all this safety business,” he said. 
“Where does it get you? Into debt, and 
the men think you're treating ‘em like 
kids. Safety is all very well in the mines 
and places like that. Those chaps expect 
it and kick up hell when they don’t get it. 
Do you imagine that our chaps want safety 
regulations shoved down their throats? 
You try asking them and see what sort of 
answer you get.” 

So Stephen henceforth held his peace, 
because he imagined that there was some 


“YOU go and get help—if I move he’s not going to need any!” 


October 20 1960 


truth in what the Old Stager had told him, 
and also because he was only an assistant 
and it was not for him to dictate the policy 
of the job. In the course of time the 
notion of safety became a shadowy ab- 
straction which never seriously troubled 
his attention... . 


A sad yet fitting moral might be drawn 
from this story, if events had matched ex- 
pectations and a tragic accident had shown 
young Stephen the error of his ways. But 
it didn’t work out that way. 

In the fulness of time, Stephen became a 
hardworking and _ ruthless-—-if somewhat 
mediocre--site engineer. 

One morning a young assistant arrived 
at the site. He was anxious to learn, and 
he admired Stephen’s breezy manner, 
Three days later he said: 

“That deep excavation doesn’t look too 
good. Shouldn’t we have a bit more 
timber in it?” 

And Stephen said: “ Look here—-I don’t 
want you to start pestering the foremen 
with all that safety lark. It won't get 
you anywhere, you know.” 

“Okay,” said the young assistant. “J 
just thought I’d mention it.” 


INTERIOR DECORATION OF 
FACTORIES 


New Regulations under the Factories 
Act, 1959, have been made by Mr. John 
Hare, Minister of Labour, to allow a wider 
choice of methods and materials to be used 
in the interior decoration of factories, 

The old requirement in terms of paint- 
ing with oil paint at least once every 
seven years has been replaced by new 
Regulations which prescribe the manner 
of painting and repainting walls and 
ceilings as “the application of a suitable 
paint in such a manner as to produce over 
the whole of the treated surface a compact 
continuous film capable of being washed 
with water and soap or other suitable 
detergent or of being cleaned by such other 
method as may be approved by the 
inspector for the district.” 

While still stipulating that repainting 
or revarnishing is to be carried out at 
intervals not exceeding seven years, the 
Order now also lays down that the whole 
or part of the surface must be done more 
often if it is necessary to maintain a com- 
pact continuous film that can be cleaned. 

The Regulations also provide for exemp- 
tions of certain factories or parts of 
factories from the requirements of Section 
l(c) of the 1937 Act regarding the 
periodical washing, painting or white- 
washing of the interior surfaces of factory 
buildings. 


HOUSES OF THE FUTURE WILL 
BE SMALLER 


The average family in this country still 
preferred a house to a flat, Mr. A. L. 
Strachan, B.Sc., F.R.LC.S., recently told 
The Royal Institution of Chartered Sur- 
veyors in a Paper on “The Changing 
Pattern of Living.” Their order of pre- 
ferences was first a detached house, then 
a semi-detached, then a house at the end 
of a terrace, and finally any terrace house 
rather than a maisonnette or flat. 

In the past the development with the 
lowest density had generally met the 
requirements of the majority of families, 
but this pattern was now changing. There 
was beginning to emerge an, acceptance 
of more concentrated housing, not because 
the average person preferred it but because 
he accepted that other considerations were 
more important. The plot of land which 
cost £400 a few years ago now cost £1,000, 
and the prospective purchaser whose avail- 
able capital was dependent upon the 
amount which a building society was pre- 
pared to lend, had to be content with a 
smaller plot. Building costs had also risen, 
so that there was now a greater emphasis 
on economical planning of living space, 
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STANDARDS OF DESIGN FOR ROAD 
PAVEMENTS 


Recommendations by Road Research Laboratory 


A GUIDE to the structural design of 
flexible and rigid pavements for 
new roads has been drawn up by the 
Road Research Laboratory and pub- 
lished as Road Research Note No. 29.* 
The Ministry of Transport have re- 
quested highways authorities to adopt 
the standards for all works of new con- 
struction on motorways and trunk roads 
and they are also recommended, where 
appropriate, for new works on classified 
roads. 

In a foreword to the Note, Sir W. H. 
Glanville, director of Road Research, says: 
In recent years there have been substantial 
changes in the methods and in the mate- 
rials used in the construction of road 
pavements. Sufficient experience is in 
some instances not yet available to be 
able to assess fully the long-term effect of 
these changes on the performance of the 
pavement. 

In drawing up this Road Note, the Road 
Research Laboratory have worked in close 
collaboration with the Ministry of Trans- 
port and a Panel of the Committee on 
Pavings of the Road Research Board. It is 
issued as a guide to road engineers and sets 
out interim recommendations for the struc- 
tural design of both flexible and concrete 
pavements. The recommendations are 
based on the results currently available 
from laboratory and full-scale research, and 
can be expected to require some revision 
on the basis of further experimental work. 


Conservative Recommendations 


In particular, experience with flexible 
pavements may show that the recommenda- 
tions are in some respects conservative. 
No distinction is made for example in the 
thickness of base required for the different 
materials. Some reduction may well be 
possible where materials are used with a 
binder, but sufficient evidence is not yet 
available to show how large this reduction 
could be. Lack of experience with dense 


*Published for D.S.LLR. by H.M. Stationery 
Office. Price 2s. 


coated macadam surfacing materials has 
prompted their restriction to certain classes 
of road, but here again a wider application 
of such materials may be shown to be 
permissible when the results of experience 
on the more heavily trafficked roads and of 
full-scale experiments become available. 


Motorways and Trunk Roads 


In a memorandum to highway authori- 
ties, the Ministry of Transport state: 

The standards of design for road pave- 
ments to be used in the preparation of 
schemes for new motorways and trunk 
roads should be in accordance with the 
recommendations made in Road Note No. 
29 subject to attention to the following 
points. 

The standards are to be read in con- 
junction with the Ministry of Transport’s 
current edition of the Specification for 
Road and Bridge Works, together with 
the explanatory document, Notes on the 
Specification and on the Preparation of 
Bills of Quantities and any supplementary 
Specification Clauses which may be pub- 
lished. 

Although the requirements for the sur- 
facings of motorways and trunk roads are 
stated broadly in Table 2 of the Road Note 
it is necessary in the particular case to 
give more precise specifications. For these 
roads, it will also be necessary to exer- 
cise discrimination in the choice of mate- 
rials for the base of the pavement from 
the full range of methods of construction 
recommended in the Road Note. 


Soil Survey Essential 


An adequate and thorough soil survey 
should be regarded as an essential pre- 
requisite to the effective use of the stan- 
dards. In particular, it will be seen that 
this depends very largely on the correct 
execution of laboratory and/or in situ 
California Bearing Ratio tests which should 
be made in accordance with the recom- 
mendations in Appendix I of the Road 
Note. 

In addition to tests necessary for cor- 





The first precast concrete units for the superstructure were recently delivered to the 

Hammersmith Flyover site. The whole of the prestressed superstructure is being precast 

by the contractors at a yard at Heston because of the restricted area of the site itself. 

Designed for London County Council by G. Maunsell and Partners, the flyover is being 
constructed by Marples, Ridgway and Partners 
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rect pavement design, adequate control 
testing in respect of all materials used in 
= various layers of the pavement is essen- 
tial. 

The importance of testing applies par- 
ticularly to surfacing courses, especially 
the wearing course. In this connection, 
the value is stressed of specifying for wear- 
ing courses of all bituminous surfacings, 
aggregates having adequate polished stone 
coefficients and of ensuring by control 
tests that the specified value is obtained. 
Where such courses are laid with coated 
chippings superimposed, this limitation 
relates only to the aggregate chosen for the 


latter. 
Basecourse 


For surfacings which are required to 
comply with Charts 1 and 2 of Road Note 
29, the wearing course should be laid as 
soon as practicable after the basecourse 
and in any case not more than three weeks 
later. During this intervening period con- 
struction traffic, other than that used in 
connection with provision of the wearing 
course, is not to run on the surface of the 
basecourse. 

Close textured bitumen macadam and 
tarmacadam basecourses are not at present 
included in any British Standard. Appendix 
4 of Road Note 29 has, therefore, been in- 
cluded, giving suggested specifications for 
these two types of material. 

Bases to be laid in accordance with 
Charts 1 and 2 of the Road Note should 
comply with one or other of the Clauses 
in the Ministry of Transport’s Specifica- 
tion for Road and Bridge Works for cement 
bound granular base, tar bound granular 
base or bitumen bound granular base. 

The weights of reinforcement to be 
specified should be the appropriate ones in 
British Standard 1221: Steel Fabric for 
Concrete Reinforcement. They should be 
the next above the minimum weights 
quoted in Chart 5 of the Road Note. 

Unless weather conditions during con- 
struction dictate the need for closer 
spacing of transverse joints than those 
recommended as minima in Chart 5 of the 
Road Note, the latter spacings are those 
to be specified. 

All specified or recommended thick- 
nesses should, unless stated to the cont- 
rary, be regarded as referring to minimum 
thickness after compaction. 

Tables 1 and 3 refer to rates of traffic 
flow to be expected 20 years after the year 
in which the road is built. In using the 
results of the most recent census of traffic 
as the basis for the design, it is stressed that 
the formula in paragraph 8 of the Road Note 
relates to 24-hour counts. As most of the 
data available refer to 16-hour counts the 
compensation referred to in that paragraph 
will generally have to be made. 

Code of Practice CP.2006: Traffic Bear- 
ing Structures—Pavings, published by the 
British Standards Institution, deals with 
the construction of Road Pavings and the 
recommendations of the Code should be 
followed, where appropriate, in works 
based on the standards of pavement design 
referred to in this memorandum. 

Any departure from the recommenda- 
tions in the Road Note, or the require- 
ments of these standards, will be permitted 
only where the Ministry of Transport is 
provided with sufficient evidence of the 
need for, and the value to be expected 
from, such departure. Normally, any such 
modification to the standards will be con- 
sidered only in relation to special local 
conditions and will, therefore, relate only 
to the scheme in respect of which it is 
proposed. 


£14M. CONTRACT FOR B.1L.C.C, 
GROUP 


The South of Scotland Electricity Board 
have placed a £l4m. order with Scottish 
Cables, Ltd., a member of the B.LC.C. 
Group, for the supply and delivery during 
1961 of a wide range of paper and plastic 
insulated underground cables, which will 
be utilised for the distribution of electri- 
city throughout the S.S.E.B. Areas. 
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BUILDING INDUSTRY IN 1961 


Estimated Work Load and Materials Requirements 


HE National Federation of Building 


Trades Employers has made esti- 
mates of the likely load upon the con- 
struction industry in Great Britain in 
each of the four quarters of 1961, to- 
gether with estimates of the demand 
which such a load is likely to generate 
for some of the major building 
materials, particularly bricks, plaster 
and plasterboard, and cement. 

In arriving at the estimates use has been 
made of recognised mathematical fore- 
casting techniques and a number of prac- 
tical considerations have been taken into 
account, 

Housing 


According to the N.F.B.T.E., the decline 
in the local authority housing programme 
is expected to continue. This decline 
should, in the absence of acute difficulties 
arising in regard to land and mortgage and 
building finance, be offset by a correspond- 
ing increase in private housebuilding for 
sale; in which case the average number of 
houses started in 1961 will be approxi- 
mately the same as in 1960. 

The Government has intimated that, 
during the financial year 1961/62, capital 
expenditure in the public sector is to be 
held at the level of the programme for 
1960/61. In practice this may prove 
difficult to achieve and, in any case, indi- 
vidual programmes are likely to vary, says 
the Federation. Thus it is fairly certain 
that educational and road building will in- 
crease, while work on such projects as 
power stations and civic buildings may 
decline, at least temporarily. On balance, 
it seems likely that .a small overall increase 
in the volume of work started may be 
expected in this sector. 

It is anticipated that, for most sectors 
of industry and commerce, trade will con- 
tinue buoyant throughout 1961. Accord- 


increase in volume of building work 
planned for 1961. On the other hand, the 
evidence suggests that the expected invest- 
ment is largely concentrated on a few 
heavy-spending industries like iron and 
steel and motor vehicles, and if any one 
of these ran into difficulties, the figure 
of 12 per cent. might be reduced 
appreciably, 

The building labour force during 1960 
has been, to all intents and purposes, fully 
employed, and any increase in work done 
in 1961 will depend almost entirely upon 
increased output per man resulting from, 
for example, improved organisation, rather 
than upon additions to the total force. 

Since a large amount of work to be 
carried out in 1961 will have already passed 
the drawing stage, it seems unlikely that 
any change in the Government’s credit 
policy at this stage will seriously influence 
the position one way or the other. 

In respect of building finance, the latest 
quarterly classification of bank advances 
shows that advances to builders and con- 
tractors have increased by almost 50 per 
cent. in the last 12 months, despite the 
credit squeeze. 

It is not anticipated that the level of 
maintenance work will vary appreciably 
from that of 1960. In recent years this 
has been a relatively stable sector of the 
building programme: it is at present 
receiving a stimulus from the lifting of 
rent restrictions and from other legislation. 

This analysis suggests that whereas the 
overall housing programme will vary little 
between 1960 and 1961, there will be some 
increase in the total demand on the 
industry arising from increased demand 
in the non-housing sector, notably in- 
dustrial and commercial building. It seems 
likely, however, that this increase will be 
limited to 2 or 3 per cent., and that 
output per man will rise by a similar 


ing to the Board of Trade, business men are 4Mmount. 

now planning to spend about 12 per cent. tals i nts 

more on fixed capital in 196] than in 1960; Materials Requispments 

if this is so, the N.F.B.T.E. states, it is For the purpose of forecasting the 

reasonable to assume a proportionate demand for materials during 1961 the 

Oct. 21 Engineers at 11 Upper Belgrave Street, 
Meeting of the Midland branch of the London, S.W.1, at 6 p.m.“ Structural Con- 
Contractors’ Mechanical Plant Engineers, siderations of a New Animal Feed Mill in 
the Wilson Arms, Knowle. 7.30 p,m, Belfast, Northern Ireland,” by E. V. Finn, 


B. D. Richardson, Lecturer in the Depart- 
ment of Civil Engineering, University of 
Birmingham, on “Traffic Engineering.” 


Oct. 24. 
Meeting of the County of London Branch 
of the Faculty of Building at The Building 
Centre, Store Street, London, W.C.1, at 
7 p.m. Films on paint (followed by a 
technical lecture) and the construction of 
a new multi-storey building in London. 


Oct. 25, 
The Institution of Civil Engineers, Great 
George Street, Westminster, S.W.1. 5.30 p.m. 


“The Application of Work Study to Local 
Authority Problems,” by M. E. Habershon, 


Oct. 26. 
Annual general meeting of the Architectural 
Association, Bedford Square, London, W.C.1, 
at 8 p.m. Addresss by the president, Mr. 
Edward Playne, D.S.C., F.R.LB.A. 


Oct, 27. 


The Institution of Civil Engineers, Great 
George Street, Westminster, S.W.1. Traffic 
Engineering Study Group’s informal dis- 
cussion—“Dartford Tunnel Origin and 
Destination Survey’—introduced by F. A. 
Rayfield. 


Meeting of the Metropolitan and Southern 
branch of the Institute of Sewage Purifica- 
tion, Friends House, Euston Road, London, 

W.I. 6.30 p.m. Paper “The Biological 
Treatment of Chemical Wastes,” by I. S. 
Wilson and Miss E. Harrison. 


Meeting of the Institution of Structural 


A.M.LC.E., M.1.Struct.E., and K. F. Shad- 
bolt, A.M.I.Struct.E. 


Oct. 28 

Annual dinner and dance of the Mid- 
Southern branch of the Contractors’ 
Mechanical Plant Engineers, Red Lion 


Hotel, Henley-on-Thames. 7.30 p.m. 
Autumn meeting of the Scottish Branch of 
the Institution of Municipal Engineers at 
Kirkcaldy. Oct. 28-29. 


Oct. 29. 


Annual general meeting of the Institute 
of Building Estimators at the Kensington 
Palace Hotel, De Vere Gardens, London, 
W.8, at 2.30 p.m. 


Nov. I. 
Annual dinner of the British Road Tar 
Association, Grosvenor House, London, W.1. 
7.30 p.m. 


The Institution of Civil Engineers, Great 
George Street, Westminster, S.W.1. 5.30 p.m. 
Presidential address by Sir Herbert Manzoni. 


Nov. 2 
Annual dinner and dance of the Federation 
of Registered House-Builders at the May 
Fair Hotel, London, W.1. 


Nov. 3. 


Joint Meeting of the Institution of Civil 
Engineers, the Institution of Mechanical 
Engineers and the Institution of Electrical 
Engineers at Great George Street, London, 
S.W.1. ‘“ The Training of Oversea Graduate 


’ 
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N.F.B.T.E. estimates assumed that the 
load on the industry will increase by 2 
or 3 per cent. Other factors taken into 
account for individual materials include 
the heavier demand for cement for the 
road programme, the tendency to substi- 
tute concrete for clay tiles and the use 
of aggregate for concreting sand. 

The National Council of Building 
Materials Producers is reasonably confident 
that the estimated requirements as set 
out will, in general, be met. It is pointed 
out, however, that the output of bricks 
in 1960 has been somewhat disappointing, 
and that it is possible that the 1961 build- 
ing season will commence with the manu- 
facturers holding very small stocks, 
particularly if there is another mild winter, 

According to the Ministry of Works, 
overall brick stocks at the end of July, 
1960, had sunk to about 3-4 days’ supply, 
and there is also an acute shortage of 
labour in the brickyards. It is again 
stressed that the position would be eased 
if more use were made of local bricks, 

The N.F.B.T.E. proposes to re-examine 
these estimates later in the year, and revise 
them if necessary in the light of any more 
precise information then available. The 
list of materials may also be extended to 
include, for example, reinforcing rods and 
timber. 


STAFFORDSHIRE ROAD 
IMPROVEMENT 


The Minister of Transport has approved 
the letting of a contract valued at £112,675 
to Tarmac Civil Engineering, Ltd., for 
diverting the Worcester-Wolverhampton- 
South of Stafford Trunk Road (A.449) from 
the village of Battlefield, in Staffordshire. 

The new road will be constructed on the 
east side of the village and have dual 24ft. 
wide carriageways, separated by a central 
reservation which will vary in width be- 
tween 10ft. and 30ft. 

Starting from a roundabout which is to 
be constructed at the junction between 
the trunk road (A.449) and Gospel End 
Road (A.463), the dual carriageways will 
run for just over half a mile to the south. 

Staffordshire County Council (county 
surveyor Mr. F. Jepson, O.B.E., M.I.C.E.), 
acting as agent authority, prepared the 
scheme. 


Engineers with Particular Reference to the 
F.B.I. Scholarship Scheme,” by W. Abbott. 
House-Builders’ Conference, organised by 
the Federation of Registered House-Builders, 
at the Connaught Rooms, London, W.C.2. 


Nov. 8. 
Meeting of the Institution of Civil Engineers 
at Great George Street, London, S.W.1, at 
530 pm. “Some Contributions from 
Nuclear Power to Engineering Practice,” 
by Ian Davidson. 


Nov. 10. 
Meeting of the Institution of Structural 
Engineers at 11 Upper Belgrave Street, 
London, S.W.1, at 6 p.m. “The_ I6in. 
E.R.W. Tube Plant, Shotton,” by W. T. 
Brooks, T. Burnett-Stuart (Graduate) and 
G. B. Godfrey, A.M.I.C.E., A.M.LStruct.E., 


A.M.1.Mun.E. 
Nov. Il. 


Annual dinner and dance of the Yorkshire 
branch of the Contractors Mechanical Plant 
Engineers, Metropole Hotel, Leeds, 7.30 p.m. 


Nov. 12. 


Annual dinner and dance of the Leeds and 
District Centre of the Institute of Builders’ 
Discussion Club at the Griffin Hotel, Boar 
Lane, Leeds, at 8 p.m. 


Nov. 14 
Public Works and Municipal Services Con- 
gress and Exhibition, Olympia, London. 
Nov. 14-19. 


Nov. 15. 


The Yerbury Foundation’s Annual Marley 
Lecture to be given by M. Yamasaki of the 
United States at the R.I.B.A., 66 Portland 
Place, London, W.1, at 6 p.m. The speaker 
will discuss his architectural beliefs with a 
panel of British architects, illustrating his 
ideas with slides of his own work. 
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~ International Construction COSTAIN’S AUSTRALIAN OFFICE 
into BLOCK CONTRACT 

ude 

the OPENING OF WARRAGAMBA DAM ROM Australia it is reported that 
bsti- - Costain, Hansen and Yuncken 
use . ° . Pty., a member of the Richard Costain 
ss Culmination of 14 Years Work group, have been awarded a contract 
lent by the South British Insurance Co., 

set CTOBER 14, 1960, marked the end of | Southern Hemisphere. It is of the straight Ltd., for the erection of a 12-storey 
nted 14 years of endeavour to provide gravity type in mass-concrete, has a length Office block on the corner of Queen and 
icks Australia’s biggest city with more water. at the top of 1,000ft., a height of 380ft.,a Bourke Streets, Melbourne. 

‘ing, On that day, the Sydney Metropolitan width at the base of about 340ft., and A ground-floor garden, complete with 
lild- Water, Sewerage and Drainage Board’s contains some 1.6 million cubic yards of 
inu- huge Warragamba Dam _ was officially concrete that required 2.5 million tons 

cks, opened. of coarse and fine aggregates. When the 
iter, It was in 1946 that preliminary work _ storage created is filled to capacity, a lake 
rks, commenced on the project, which is the will be formed stretching back for 36 miles 
uly, third stage of a long-range programme and impounding approximately 460,000 
ply, started in 1937 to develop the water million gallons of water for supply to 

of resources — — square mile catch- Sydney. 
sain ment area of the Warragamba River and sd anita ’ 7 
sed its tributaries, that first attracted attention alan pring Bushy gtk Pg 
ks, | at long ago as 1845, A fourth, and final 254. deep’ Drum Gate, similar to. those 
: a See ae ~ supplied by the manufacturers, Glenfie 
vise pleted, bet Seenen total cost amounts ang Kennedy, Ltd., Kilmarnock, for the 
ore to some eee ee Pitlochry and Clunie dams in Scotland, 

The Apart from the great deal of theoretical and four 40ft, wile lw 448. Sa 4 

to and practical work involved, and the many Radial G: ee Th en “ : f oie 
ind attendent problems that have to be over- — ae ne io uate e a garecy t pe 

come, in a task of this kind and magnitude, t row nae gre oy and are among 

one of the first essentials was the provision ‘© ‘@rsest in the world, 

of living accommodation for the workmen The purpose of the gates is to retain the 

and their families. To this end the Board maximum storage capacity of the reservoir 

planned and built a completely new town- under normal circumstances, and to allow 

ship, with all modern living and _ of the automatic release of surplus water 
ed recreational facilities, adjacent to the dam ___ during flood periods while maintaining the 
75 site to meet the needs of a peak popula- upstream level sensibly constant. Together, 
for tion of 3,500. they can pass a maximum flow of 450,000 
yn- The dam itself is the highest in the cusecs, or 2,800,000 gallons per second. 
ym 
re, 

he 
ft. 
‘al 
e+ 

to 
en 
id 
Artist’s impression of completed building 
ty 
)s pool and paved with bluestone marble, will 
le be a feature of the building. There will 

be no offices on the ground floor; instead 
a glass-enclosed Jobby will give access to 
= three high-speed lifts and a stairway. 
Sculpture and glass mosaic panels will 
e decorate the garden walls, and the whole 

t. ceiling will be illuminated. 

The basement will provide car parking 
: space, store-rooms, an electricity sub- 
2. station and switchroom, and 10,000-gallon 

underground water storage for fire fighting. 
The building will be fully air condi- 

S tioned, with both low velocity and 
t individually controlled high velocity 
‘ systems. 

LAING’S NEW CANADIAN 

l CONTRACT 
: Part of the Warragamba dam, showing radial and drum gates in course of erection aia a Cont 
! dollar project for the construction of a 


MOUNT ISA RAILWAY—AUSTRALIA CONTRACT 


AVIS CONTRACTORS PTY., LTD., 
.” Sydney, Australia, the building and 
civil engineering contractors wholly owned 
by Davis Estates, Ltd., of the Wood Hall 
Trust Group, are members of the inter- 
national consortium which has_ been 
awarded a contract for the reconstruction 
of the Richmond-Duchess section of 242 
track miles of the Mount Isa Railway 
Project in Queensland, 

The consortium is headed by M. R. 
Hornibrooks Pty., Ltd., Brisbane, and the 
other members are Henry J. Kaiser Cor- 
poration, Franco Railroad Contractors and 
Fletcher Construction Company. The value 
of the contract awarded for Phase One of 
the Mount Isa Railway Project is over 
£2,250,000. Work is to begin within 60 


days of signing of the contract and is to 
be completed within 800 days. 

The other tenderers were’ Utah Con- 
struction, U.S.A., Pereni Group, Italy, 
Citra, France, McDonald Construction, 
Australia; Vinell, California, U.S.A.; Theiss 
Bros., Australia, and John Holland, 
Australia. 


£2M. NIGERIAN CONTRACTS 


The Western Nigerian Government is 
reported by Barclays Bank D.C.O. to have 
awarded contracts amounting to £2m. for 
the tarring of roads to Nigersol Construc- 
tion Co., Ltd. The works, which will cover 
all parts of the Region, come under the 
1960/65 development plan. 


new joint Y.M.C.A./Y.W.C.A. building at 
New Westminster, British Columbia. 
The building will comprise part single 
and part two-storey construction covering 
52,000 sq. ft. and will incorporate a large 
_indoor swimming pool. Completion of the 
development is expected by May, 1961. 


NYASALAND HYDRO SCHEME 
£3m. First Stage Planned 


Work is expected to begin within the 
next year on the first stage of the hydro- 
electric scheme at Nkula Falls, in Nyasa- 
land. 

The first stage will cost £3m. It includes 
a 420ft. barrage across the Shire River 
at Liwonde, intake tunnels at the power 
station, two 8-MW generating sets and a 
main transmission line to Blantyre-Limbe. 
The whole scheme should be completed in 
less than three years, 







































































































374 





Trade Section 





THE CONTRACT JOURNAL 





NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 
agents, 116 Chancery Lane, London, 
W.C.2:— 


W. A. Nichols (Builders), Ltd., Grange 
Chambers, Uxbridge Road, Hayes, Middx. 
£100. Directors: William A. Nichols and 
Bertha L. Nichols, 29 Ashwood Avenue, 
Hillingdon, Middx. 

cS Baker (Builders), Ltd., 14 Queen 
Victoria Street, E.C.4. £100. Directors: 
Charles H. Baker, 149 Montrose Avenue, 
Burnt Oak, Edgware; Benjamin Rose, 18 
Russell Gardens, N.W.11. 

Coventry Construction and Fabrication Co., 
Ltd., 54 The Butts, Coventry, constructional 
engineers. £1,500. Directors: Neville 
Aldersley, 25 Innis Road, Coventry; John 
T. Wilkinson, 740 Broad Lane, Coventry; 
and John Mac. 

Shuker (Builder), Ltd., 41 Brunswick Road, 
Gloucester. £8,000. Permanent directors: 
Denis Shuker and Mrs. Evelyn M. Shuker, 
16 Holmleigh Road, Gloucester. 

Building Cost Control, Ltd., quantity 
surveyors. £100. Directors: Not named. 
Subscribers: Laurence G. Payne, 26la Finchley 
Road, N.W.3 (public accountant); David ]. 
Ryall, 26la Finchley Road, N.W.3 (accountant). 

Frank L. Stark, Ltd., 4a Chancery Lane, 
Beckenham, _ builders. £100. Directors: 
Frank L. Stark and Mair O. Stark. Rough- 
woods, Pootings Lane, Crockham Hill, Eden- 
bridge. 

Tom Brereton, Ltd., 44 Chapel Street, May 
Bank, Newcastle-under-Lyme, Staffs., builders. 
£3,000. Directors: Thomas’ Brereton, 3 
Alexandra Road, May Bank, Newcastle-under- 
Lyme; Robert A. Rogerson, 4 Chapel Street. 
May Bank, Newcastle-under-Lyme. 

V. and R. Builders, Ltd. £1,000. Directors: 
Richard Clemence and Vera Clemence, 771 
High Road, Seven Kings, Essex. 


Buildmore (Newport), Ltd., 9 Godfrey 
Road, Newport, Mon., builders. £990. Direc- 
tors: Fdk. J. Channing, 33a The Coldra, 


Newport, Mon.; Mrs. Esme Blood, 9 Godfrey 
Road, Newport, Mon. 
D. T. Dawson (Thundersley), Ltd., builders. 


£500. Directors: David T. Dawson and Mrs. 
i Dawson, 187 Kiln Road, Thundersley, 
ssex. 


D. J. Cook (Plant Hire), Ltd. £100. Direc- 
tors: Graham D. Cook and Helen B. Cook, 
Cefn Coed, Malpas, Newport, Mon. 

D. J. Godwin, Ltd., 106 Walter Road, 
Swansea, builders. £2,090. Directors: David 
J. Godwin and Mrs. Barbara I. Godwin, 3 
Heol Penlan, Whitchurch, Glam. 

Benbee, Ltd., 83 Broadway, Bexleyheath, 
builders. £750. Directors: Howard J. M. 
Benfield and John W. Benfield, 73 Pinnacle 
Hill, Bexleyheath; George D. Penfield, 50 
Dongola Road, London, E.13. 





Pynford (Southern), Ltd., 74 Lancaster 
Road, Stroud Green, Middx., builders. £10,000. 
Directors: Fordham Pryke, Bushcroft, Slipe 
Lane, Wormley, Herts; John F. S. Pryke, 
Balholm, 13 Park Lane, Broxbourne; David S. 
Pryke and Wm. H. Cooper. 

H. Reeks and Son, Ltd., builders. £1,000. 
Directors: Herbert Reeks, 106 Fox Holes 
Road, Parkstone, Dorset; Michael H. Reeks, 
2 Otter Road, Parkstone, Dorset; Eva N. 
Reeks and Sheila A. Reeks. 

Bell and Pascoe, Ltd., 
Lanner, Redruth, builders. £1,000. Directors: 
Ronald T. Bell, Ivy House, Reskadinnick, 
Camborne; Wm. G. Pascoe, Trevu, Pennance 
Lane, Lanner, Redruth. 

J. B. Rogers and Son (Builders), Ltd., 92 
New Cavendish Street, London, W.1. £1,000 
Directors: John B. Rogers and Nellie A. 
Rogers, 358 Mortlake Road, Ilford. 

J. G. Dixon, Ltd., 38/40 Owen Street, St. 
Helens, builders. £1,000. Permanent direc- 
tors: Stanley Webb, 9 Brooklands Road, 
Eccleston, St. Helens; James G. Dixon, 89 
Rivington Road, St. Helens. 

A. Hinsley, Ltd., builders. 
tors: Arthur Hinsley and Mrs. 


Pennance Lane, 


£15,000. Direc- 
Mollie V. 


Hinsley, 135 Russell Drive, Wollaton, Notting- ~ 


ham. 

C. A. Martin, Ltd., 1 Spring Bank, Darfield. 
near Barnsley, builders and _ contractors. 
£2,500. Directors: Chas. A. Martin and Mrs. 
Margaret J. Martin, 1 Spring Bank, Darfield, 
near Barnsley. , 

Gordon Millar and Co. (Sussex), Ltd., 47 
Church Road, Burgess Hill, Sussex, builders 
£100. Directors: Gordon R. Millar and Mary 
C. Millar, 4 Gerrards Court, Brighton. 

Regency Builders (Maidenhead), Ltd., 50 
King Street, Maidenhead, Berks. £300 
Directors: To be appointed by the subscribers. 
Subscribers: Wm. J. Milligan and Mary C. 
Milligan, “Algoma,” Castle Hill Terrace. 
Maidenhead. 

Reliance Construction Co., Ltd., 103 War- 
wick Road, S.W.5, public works contractors, 
etc. £500. Directors: David C. Samuel and 
Mrs. Margaret A. Samuel, 103 Warwick Road. 
S.W.5. 

S. C. Simms and Son, Ltd., 6 Cambridge 
Row, Leeds, 7, builders. £2,000. Directors: 
Sidney C. Simms, 6 Cambridge Row, Leeds. 7; 
Phyllis M. Dufton, 41 Bell Lane, Bramley, 
Leeds, 13. 

D. D. Plant Hire, Ltd., 103 The Broadway, 
West Ealing, W.13. £100. Directors: Daniel 
Doogan, 10 Elmbank Way, Hanwell, W.7; 
Barrv A. Welch, 609 London Road, Ashford. 
Middx. 

A. J. Harris (Contractors), Ltd., 53 Clovelly 
Road, Coventry, builders and _ contractors, 
ete. £5,000. Director: Alfred J. Harris, 53 
Clovelly Road, Coventry. 

Cabatal Builders, Ltd. £100. Directors: 
To be appointed by subscribers. Subscribers: 
Dorothy M. Graeme and Gordon V. Graeme, 
61 Fairview Avenue, Gillingham, Kent. 


To introduce the new J.C.B. 4 to users on the Continent, a J. C. Bamford demonstration 

team recently crossed the Channel at the commencement of their 10.000-mile six-week tour. 

A new demonstration vehicle, illustrated above, has been specially designed for Continental 

touring, and will carry a full range of equipment to enable any type of work to be 
performed on request 
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LORRY MOUNTED CRANE 
ASSOCIATION 


Ministry Proposals Being Studied 


TTVHE Lorry Mounted Crane Association is 

actively studying the Ministry of Trans- 
port’s proposals to amend current regula- 
tions concerning the operation of heavy 
motor vehicles on the highway. 

A spokesman for the Association told 
The Contract Journal: “While we agree 
that some action must be taken to 
rationalise existing regulations, it is 
apparent that some of the proposals, if 
carried through, could have serious and 
far reaching consequences upon the opera- 
tion of lorry-mounted cranes and _ the 
services for which they are required by 
practically all sections of industry. 

“The value of such vehicles hinges on 
the speed with which work can be carried 
out and 75 per cent. of the time lorry- 
mounted cranes are called for at very 
short notice.” 

The Association reports that member- 
ship more than doubled in September with 
the admission of 17 further companies, 
New members include: Woolfenden’s 
Garages, Ltd., Liverpool; Frederick 
Attwood, Ltd., London; A. Barker (Exca- 
vators), Ltd., Scunthorpe; Frank Berry, 
Ltd., Leicester; The Butterley Co., Ltd., 
Butterley; Stanley Butterworth, Ltd., Scun- 
thorpe; Carruthers of Carrutherstown, 
near Dumfries; Chamberlain Plant, Ltd., 
Middlesex; Coventry Crane Hire, Coventry; 
Gould Plant Hire, Ltd., Cardiff; A. King 
and Sons, Norwich; Mechplant, Ltd.. York; 
L. Nelson and Co., Ltd., Liverpool; Wynn’s 
Engineering, Ltd., Newport; Bowmer and 
Kirkland (Plant), Ltd., Derby; G. Cox, 
Oldbury; and Roadcraft, Ltd., Liverpool. 


ONE THOUSAND UP AT 
CAMBERLEY! 


Two and a half years ago the first British- 
built Michigan tractor shovel rolled off the 
production line at Yorktown Works, 
Camberley, Surrey, only a few months after 
the decision to set up a manufacturing 
organisation in this country to build 
Michigan construction equipment. Twenty- 
two months later 500 British-built shovels 
had been delivered for work in the United 
Kingdom and overseas. This month the 
1,000th machine left the Yorktown Works 
and was handed over recently to Sir 
Robert McAlpine and Sons, Ltd., at a 
ceremony at the Dorchester Hotel, London. 


The six tractor shovel models in series 
production at Camberley range from | cu. 
yd. (6,000lb.) capacity to 8 cu. yd. 
(20,000lb.) capacity—all featuring the 
Michigan Power Train, which incorporates 
a torque converter, power shift trans- 
mission and planetary drive axles. The 
versatility of these 30 m.p.h. tractor shovels 
is increased by the availability of a range 
of buckets, plus a variety of front end 
attachments for specialised applications 
such as fork lift, backfiller blade, crane 
hook, root rake, scarifiers, etc. 

The company have recently commenced 
manufacture of two models of the tractor 
dozer line, one of 147-h.p. and the other 
of 262-h.p. The range of equipment also 
includes pipe handlers and tractor loggers. 


B.C.S.A. PUBLICATIONS 


The British Constructional Steelwork 
Association have published a new brochure 
entitled “Examples of Structural Steel 
Design to Conform with the Requirements 
of B.S. 449:1959,” by Lewis E. Kent. 
M.I.C.E., M.I.Struct.E., M.Cons.E., and 
E. G. Lovejoy, A.M.I.C.E., A.M.I.Struct.E. 

Another new publication is “The Use 
of Welding in Steel Building Struc- 
tures,” by G. Bernard Godfrey, A.M.I.C.E., 
A.M.1.Struct.E., A.M.I.Mun.E. 

Copies of these brochures are available 
from the Association at 94-98 Petty France, 
London, .S.W.1, price 3s. 6d. each. 
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NEW VERSION OF CP.125 POWER 
VANE COMPRESSOR 


A NEW streamlined canopy and a 
towbar support are amongst the 
features of the new version of the 125 
cf.m. rotary “Power Vane’’ compressor 
which has been introduced by the Con- 
solidated Pneumatic Tool Co., Ltd., 232 
Dawes Road, London, S.W.6. 

This new model has greater visual appeal 
than the older version which it supersedes 
and the new canopy provides easy access 
to the engine and compressor. The basic 


compressor design is unchanged, this con- 
sisting of two eccentric vane-type com- 
pression stages being mounted in line with 
the engine, positive alignment of the engine 
and the first stage compression casing be- 
tandem piece with a 


ing by a further 





CP.125-RO-2 rotary compressor 


tandem piece separating the two compres- 
sion stages. 

The compressor is powered by a four- 
stroke, four-cylinder Ford 592E water- 
cooled direct-injection diesel engine, which 
develops 47 b.h.p. at a governed speed of 
1,800 r.p.m., on a continuous 12-hour 
rating. The cylinder bore is 3.937in. 
and the stroke is 4.526in. The com- 
pression ratio is 16:1. The fuel pump 
is series SPE-A_ multi-cylinder Simms 
unit, and the injection nozzles are of the 
four-hole type. Combustion chambers are 
located in the heads of the pistons, which 
are of die cast aluminium alloy, tin plated. 
A 12-volt electric starting system is 
employed. 

The standard two-wheel mounting is 
supplied with a retractable towbar support 
wheel, A four-wheel mounting 
may, however, be supplied 
where required. The two- 
wheel version can be towed 
at road speeds of up to 
20 m.p.h., parking and overrun 
brakes being fitted. A hinged 
rear cover gives access to two 
jin. take-off cocks and fuel 
and compressor oil fillers, 
while the hinged side shutters, 
which can be locked, are held 
in position by short sliding 
arms. The maintenance tool 
box is fitted under the canopy. 
The overall length of the 
compressor, including the tow- 
bar, is 12ft. 5in., the width 
being 5ft. lin., and the height 
is 5ft. 74in. The net weight, 
dry, is 3,192lb. 


TRACTOR SHOVELS CUT SAND PIT 
OVERHEADS 


TYHE Buckland Sand and Silica Co., 
Ltd., of Reigate, Surrey, producers 
of industrial sands, have _ recently 


achieved a considerable saving in plant‘ 


and at the same time obtained increased 
production by the purchase of tractor 
shovels. 

The deposits of sand vary in hardness 
at the three pits worked by the Buckland 
Sand and Silica Co. 
from silica rock down 
to a soft deposit of 
mortar sand, The first 
machine purchased, 
an Allis - Chalmers 
TL.16D, has worked 
successfully in all 
conditions of digging 
silica rock without 
blasting, and mortar 
sand without getting 
bogged down in the 
soft bottom of the 
pit. The machine is 
now digging concrete 
sand from the face, 
and transporting it 
to the washing plant 
at a rate of up to 
50 cu. yd. an hour, 
yet is scarcely work- 
ing at two-thirds 
capacity, it is stated. 
By using the machine 
in this way, one man 
is able to produce 
the same quantity of 
grade B sand in a 


normal eight-hour shift as the old method 
of dredger pumping produced in 60 man- 
hours. In addition, the company is now 
better able to blend and select the sands 
fed to the plant. 

Resulting from the success of the first 
machine, Mackay Industrial Equipment, 
Ltd., suppliers of the TL.16D received a 
repeat order. This machine digs silica 
rock and sand in the Company’s white pit. 
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TL.16D digs from a sand face 


SYKES ANNOUNCE NEW 
10CWT. WINCH 


A NEW power-driven winch, capable 

of lifting a maximum load of 
10cwt.. is now being produced by Henry 
Sykes, Ltd., Southwark Street, London, 
SBE. 

Known as the No. 3 size in their range 
of single-barrel winches, it is a small 
general purpose winch which will also 
operate an 8cwt. drop hammer at 120ft. 
per minute. It uses a 6in. diameter cast-iron 





No. 3 size winch 


barrel with an effective length of 15in. An 
alternative barrel of 12in. effective length 
may, however, be fitted if required. 

The barrel is carried on ball and roller 
bearings in grease-tight housings, and is 
operated through a Jackson friction clutch. 
The drive from the engine is by a duplex 
chain. An external contracting type foot- 
brake is fitted and the use of this unit, it is 
stated, in conjunction with the Jackson 
clutch gives a high degree of control where 
loads are required to be positioned with 
the maximum accuracy. A speed control 
may also be employed. - 

Both diesel and petrol engine powered 
versions are produced, the diesel version 
using an SL2 Lister twin-cylinder air- 
cooled diesel which develops 53 b.h.p. at 
1,200 r.p.m. The petrol engine version is 
a single-cylinder type 5B J.A.P. engine 
which develops 5 b.h.p. at 1,800 r.p.m. 

The overall length and width of both 
versions is 3ft. 6in., the height of the diesel 
version is 2ft. 8in., and that of the petrol 
version is 2ft. 2in. The diesel winch weighs 
1,000lb., and the petrol-driven winch 
weighs 680Ib. 


PAKISTAN ORDERS BRITISH 
IH TRACTORS 


An order for crawler tractors worth 
half a million pounds sterling, has been 
received from the Government of Pakistan 
by International Harvester Company of 
Great Britain, Ltd. 

Fifty BTD-20 crawlers are called for, and 
more than half of this number are already 
on their way to Karachi where the Depart- 
ment of Supply and Development are wait- 
ing to take delivery of the machines for 
roadmaking and other public works 
projects, 


COMPANY TO MARKET FLOOR 
SCREEDING COMPOUNDS 


Ardex Surfaces, Ltd., 88 Crawford 
Street, London, W.1, has been formed to 
market the floor screeding compounds 
“Ardex”, “Ardur” and “Ardurit” manu- 
factured by Ardex Chemie G.m.b.H. of 
Western Germany. Mr. Percy Harris is 
chairman; the other directors are Dr. Ing. 
K. Krafft, Monsieur R. H. Guerin and Mr. 
J. Warren-Price, F.C.LS. 

It is intended that, in due course, the 
products will be manufactured by Lafarge 
Aluminous Cement Co., Ltd., at their 
West Thurrock works, 
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Current 
Constructional 
Activities 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 

Aberdeen.—North of Scotland Television, 
71 Baker Street, London, W.1, propose to 
convert the disused tramway depot at Queen’s 
Cross into a studio. 

Belfast—Allan Dorman, 8 Elmwood Avenue, 
Belfast, is the architect for proposed develop- 
ment at 4 High Street for Northern Bank, 
Ltd., Victoria Street, Belfast. 

Belfast.—City Council are inviting tenders 
from private promoters for erection of a multi- 
storey garage, with parking space for 300 cars. 
on a site at the corner of Castle Street and 
Hamill Street. They also authorised the City 
Architect to draw up plans for such a scheme 
“in case it is found necessary for the Cor- 
paration to undertake the project itself.” 

Bexhill-on-Sea, Sussex.—B.C. have approved 
erection of block of flats on sunken land 
at West Parade. 

Birkenhead, Ches. — Liverpool Regional 
Hospital Board have approved scheme for 
adaptation of premises in Birkenhead for use 
as a day hospital. Estimated cost £20,900. 

Canterbury, Kent.—City Council have ap- 
proved plan for 32 units of accommodation at 
Warwick Road. 

Chatham, Kent.—B.C. recommended to 
invite Homeville Co., Ltd., to submit a pre- 
liminary scheme for development of land at 
Dargets Road and Lords Wood Lane; approve 
the erection of garages at children’s play- 
ground in Myrtle Crescent; prepare detailed 


plans for an old people’s home near the 
junction of Malta Avenue and Warfield 
Road; approve demolition of 223-229 New 
Road, and erection of extension to public 
library. 

B.C. recommended to approve plans for 


erection of paper technology laboratories at 
Medway College of Technology, Horstead, 
for C.C.; subject to conditions, scheme for 
erection of factory at Princes Street, for 
Theobald and Overton and. Exors. R. D. 
Batchelor, c/o W. E. R. Randall and Sons, 
23 Railway Street; subject to conditions, 
demolition of 242-246 High Street, and erec- 
tion of new shop with showroom and office 
accommodation above for F. Bourne and 
Co., Ltd., c/o W. E. R. Randall and Sons, 
23 Railway Street. 

Chelsea.—L.C.C. to erect a home for the 
aged at 367 Fulham Road. Estimated cost 
£185,220. 

Cuckfield, Sussex.—R.D.C. to invite tenders 
for the erection of flats at Boltro Road, Hay- 
wards Heath. ‘ 

Darlington, Dur.—Sketch plans have been 
prepared for the erection of a departmental 
store in Tubwell Row, for Darlington Co-op. 
and Industrial Society, Ltd. Plans are by 
the C.W.S. Architects’ Department, 90 West- 
morland Road, Newcastle upon Tyne; R.D.C. 
approved outline scheme for a proposed motel 
at Aycliffe; the Borough Architect to prepare 
sketch plans for proposed school at Firth 
Moor. 

R.D.C. have approved plans for R.C. primary 
school at Central Avenue, Newton Aycliffe. 

Derbyshire.—Co, E.C. are to purchase land 
at Shirebrook as site for the erection of a 
comprehensive school. 

Doncaster, Yorks.—Borough Architect to 
prepare revised plans for erection of the 
Hyde Park Secondary School, and sketch 
plans for Grammar School laboratories and 
kitchen improvements and Municipal High 
School for Girls lavatory improvements. 

Dumfriesshire—Education Committee have 
approved in principle plans for a new Annan 
nn including Rm ees of a multi- 
storey classroom ock. Estimate cos 
£400,000. a 
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Durham.—C.C. to spend £7,000 improving 
the sanitation at Ushaw Moor County School. 
No contracts let. 

A considering the provision 
child welfare centre at Winlaton. 

Eastbourne, Sussex.—B.C. propose the in- 
vitation of tenders during January, 1961, for 
the erection of old people’s home at Seaside; 
to prepare working drawings and bills of 
quantities and invite tenders in due course for 
erection of head groundsman’s store and work- 
shops at Princes Park. 

Eccles, Lancs.—Manchester Regional Hos- 
pital Board Buildings and Works Committee 
have approved working drawings and _ bills 
of quantities for provision of boiler house 
and plant at Bridgewater Hospital, Patricrofi. 
Tenders to be obtained for submission to the 
Ministry with a view to work being com- 
menced as soon as possible. 

Erith, Kent.—B.C. have approved scheme 
sor a new housing estate at Appian Way, 
Belvedere, comprising six bedsitters in three- 
storey and 110 flats in four-storey develop- 
ment and garages. Estimated cost £243,000. 

Felling, Dur.—Firms wishing to tender for 
the erection of swimming baths on the Leam 
Lane estate, are to be asked to submit their 
names to the U.D.C. J. H. Napper and 
Partner, architects, 133 Osborne Road, New- 
castle upon Tyne. Estimated cost £200,000. 

Arthur and Kirkup, 13 Swinburne Street, 
Gateshead, have prepared plans for a meat 
packing plant, and slaughterhouse at Green 
Lane, for R. A. Dodds, Ltd., 178 Butcher 
Market, Newcastle upon Tyne, and also for 
an abattoir near Green Lane for Dodds and 
Bedford, Ltd., 16 Scotswood Road, Newcastle 
upon Tyne. 5 

Gateshead, Dur.—E.C. to carry out addi- 
tions to The Cedars Special School at a cost 
of £9,000. a 

B.C. have approved in principle a £20,000 
scheme for the construction of an old people’s 
luncheon club at Wrekenton. 

Greatham, Dur.—Factory 
proposed for Cerebos, Ltd. 
tect, Regent Buildings, Yorks Street, 
Hartlepool. ; : 

Grimsby, Lines.—Sheffield Regional Hospital 
Board recommended to appoint -MacAuslan, 
Abbott and Partners, 3 Smithfield Street, 
Liverpool, 3, consulting engineers for adapta- 
tions at Immingham Hospital. 

Hackney.—L.C.C. approved a scheme by the 
governors of Cardinal Pole R.C. Secondary 
School for the erection of new school build- 
ings on the cleared site of the former Sidney 
Road Special School. Estimated cost 
£194,734. 

Haverfordwest, Pembs.—B.C. are consider- 
ing scheme for the provision of a swimming 
pool on site of the Old Mill Ruins, Crow- 
hill. 

R.D.C. have approved plans for the erec- 
tion of factory at Johnston for A, and E. 
Arnold, The Craig, Lower Prospect Place. 

Hawick, Roxburghs.—Dean of Guild Court 
have approved the following plans: A filling 
station and showroom on the site of St. 
Andrew’s Church for Croall, Bryson and Co., 
Ltd., High Street, Selkirk, estimated cost 
£9,750; a new pavilion and stand for Hawick 
Royal Albert Football Club; alterations to 
offices in Bridge Street for Prudential 
Assurance Co., Ltd., £3,300. 

Heston and Isleworth, Middx.—Ministry 
have approved plans, subject to conditions, 
for a two-storey extension of factory at Spring- 
well Road, for Read Manufacturing Co. 
(London), Ltd., W. E. and E. M. Cross, The 
Studio, Otersley Road, Isleworth, are the archi- 
tects for the scheme. 

Hungerford, Berks.—R.D.C. to re-invite ten- 
ders for modernisation of six houses at Craven 
Road, Inkpen, and 12 at Upper Lambourn. 

Huntingdon. — B.C. recommended to _in- 
struct R. Lyell Thorpe, architect, 31 The 
Terrace, London, S.W.13, to prepare plans for 
essential accommodation comprising dressing 
rooms, toilets, shelters, etc., at the open air 
swimming pool. 

Ilford, Essex.—B.C. recommended to pre- 
pare scheme for the provision of further 
public conveniences in the borough. 

Inverness.—B.C. have approved in principle 
plans for a motor inn, restaurant, petrol filling 
station and private housing scheme at Muir- 
town for Angus MacBeath, 42 Union Street, 
Inverness. 

Islington. — L.C.C. approved schemes for 
extensions and improvements at Archway 


of a new 


extensions are 
L. Auton, archi- 
West 
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School, estimated cost £268,115; and erection 
of a nursery school at Carlsbad Street housing 
site, £14,300. 

Irvine, Ayr.—The Skefko Ball Bearing Co,, 
Ltd., Leagrave Road, Luton, Beds., propose to 
erect a factory at Irvine. 

Kent.—British Petroleum Co. and California 
Chemical Co. are jointly negotiating a contract 
with Badger, Betchel and G. Wimpey and Co,, 
Ltd., for the construction of an aromatics 
manufacturing plant at the Isle of Grain. Esti- 
mated cost £34m. 

Kidderminster, Worcs.—B.C. recommended 
to prepare plans and invite tenders for a 
temporary extension to the public library, 
Estimated cost £3,650. 

Lanark.—Dean of Guild Court have ap- 
proved the following: Erection of a store at 
High Street for F. W. Woolworth and Co,, 
Ltd., 242 Marylebone Road, London, N.W|] 
(estimated cost £32,000); extension to factory 
“at Highbury Avenue, for James Macfarlane 
and Co. (Pollokshaws), Ltd., £12,000. 

Leeds.—City Council recommended, subject 
to Home Office approval, to approve revised 
proposals for extensions and alterations at 
Gipton Police Station and the erection of a 
garage. Estimated cost £11,000. 

Leeds.—City Council have approved scheme 
for alterations at the Blind Welfare Centre in 
Roundhay Road. Estimated cost £5,000. 

Town Planning and Improvements Com- 
mittee have approved the erection of a new 
R.C. church at the corner of Grove Lane and 
Grove Road, Headingley. 

Lewisham.—L.C.C. to modernise the south 
hall of Horniman Museum. Estimated cost 
£34,000. 

Llandudno, Caerns.—U.D.C. have approved 
in principle scheme for the enlargement of 
the existing amphitheatre at Happy Valley. 


Detailed plans are to be prepared. Esti- 
mated cost £20,000. 
U.D.C. have approved outline application 


for the erection of a bus station at rear of 
the North Western Hotel, between Conway 


Road and Mostyn Broadway for Mostyn 
Estates, Ltd., Llandudno. 
Maidenhead, Berks.—J. H. Beevis, 38 The 


Broadway, is the architect for erection of 
block of offices at St. Ives Road, to be known 
o Ives House, for Harlaxton Holdings, 
td. 

Manchester.—City Town Planning Com- 
mittee have approved the following pro- 
posals: Extensions to existing Miles Platting 
Secondary School, Iron Street and Holland 
Street, Miles Platting; sanitary improve- 
ment and showers to Cheetham Secondary 
School, junction of Heath Street and Orford 
Street. Cheetham; erection of County Secon- 
dary School, Fairfield Golf Course and part of 
allotments near Abbey Hey Lane, Gorton; 
erection of Technical High School on land, 
Nell Lane and Mauldeth Road West, West 
Didsbury, for E.C. erection of maternity and 


child welfare and dental clinic on land 
between allotments and 183 Monsall Road, 
Collyhurst, for Health Committee; offices 
and car park, Devonshire Street, Ardwick, 
for Transport Committee. 

Manchester. — Regional Hospital Board 


recommended to authorise Powell and Moya, 
architects, 36 Great Smith Street, London, 
S.W.1, to proceed with working drawings 
for the first phase of Wythenshawe Hospital 
and to apply to Ministry for permission to 
proceed with planning of second phase of 
hospital. 

Ministry have approved in principle scheme 
for improvements to casualty department and 
pharmacy at Victoria Memorial Jewish Hos- 
pital, for Regional Hospital Board. Working 
drawings and bills of quantities to be prepared 
with a view to work being commenced during 
the current financial year. 

Margate, Kent.—B.C. recommended to ap- 
ply for sanction to borrow £26,133 improve- 
ments to 485 pre-war council houses. 

Morpeth, Northumb.—J. and J. W. Hall, 
Ltd.. are to erect new offices at the premises 
at Clifton Colliery. 

Newcastle upon Tyne.—M. and H. Gatoff, 
26 Mosley Street, prepared plans for show- 
room extensions, Blandford Street, for the 
Brverlife Electric Co. 

Williamson and Partners, 7 St. Mary’s 
Place, Walkergate Hospital, for Newcastle 
Hospital Board. : 

E.C. have approved sketch plans for addi- 
tions to Kenton Secondary School to cost 
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£126,000. The architects are Spence and 
price, 26 St. Mary’s Place, Newcastle; Connell 
and Son, quantity surveyors, 25 New Bridge 
Street, Newcastle; L. G. Mouchel and Partners, 
consulting engineers, 25 Claremont Place, New- 
castle; and Cairns and Byles, 8 Osborne Road, 
Newcastle, heating and lighting consultants. 

Nottingham.,—City Council recommended 
to approve plans and invite tenders shortly 
for the erection of the proposed civic theatre 
at East Circus Street. Estimated cost 
£300,000. : 

Old Windsor, Berks.—Parish Council to 
negotiate with R. E. Wood, Ltd., Abbey Cot- 
tage, for completion of the Village Memorial 
i Murray, White and 
Ward, 32 Wigmore Street, London, W.1, are 
the architects for the erection of an eight- 
storey block of teaching and research 
laboratories at biochemistry department at 
South Parks Road, for the University Chest, 
Northcroft, Neighbour and Nicholson, Vic- 
toria House, Southampton Row. London, 
W.C.l, are the quantity surveyors, and 
Steensen, Varming and Mulcahy, 146 New 
Cavendish Street, London, W.1, are the con- 
sulting engineers. Estimated cost £400,000. 

Paisley, Renfrews.—Scottish Home Depart- 
ment have approved B.C.’s plans for re- 
development of the town centre, between 
Gauze Street and the railway viaduct over 
the White Cart Water. Estimated cost £2m. 

Portsmouth. — Piers, Beach and Publicity 
Committee to erect 10 additional sun huts at 
Lumps Fort. Estimated cost £1,600. 

Libraries and Museums Committee have 
approved the erection of_a branch library at 
Gladys Avenue, North End, and a branch 
library, with housing accommodation adjoin- 
ing, at Havant Road, Drayton. 

Welfare Services Committee have approved, 
in principle, the erection of an old people’s 
home at Prince George Street, Portsea. oh 

E.C. to apply for sanction to borrow £7,857 
for remodelling two domestic science rooms 
at Milton Modern School for Girls and one at 
Southsea Modern School for Girls, and provi- 
sion of caretaker’s lodge at Cliffdale Secondary 
School. 

Preston, Lancs.—Ministry have approved in 
principle scheme for new out-patients’ depart- 
ment at Sharoe Green Hospital, Fulwood, for 
Manchester Regional Hospital Board. Work- 
ing drawings and bills of quantities to be 
prepared with a view to work commencing 
during financial year 1961-62. 

Redcar, Yorks.—B.C. to consider £100,000 
scheme for the construction of a ballroom 
near Zetland Park. 

Ripley, Derbys.—U.D.C. recommended to 
approve plans for the construction of a 
covered swimming bath. 

Rochdale, Lancs.— Manchester Regional 
Hospital Board Buildings and Works Com- 
mittee have approved in principle scheme for 
provision of an autoclave building at Rochdale 
Infirmary. Working drawings and bills of 
quantities to be prepared with a view to 
work being carried out during 1961-62. 

Romford, Essex.—B.C. propose the erec- 
tion of a swimming pool at Central Park, 
Harold Hill. Estimated cost £180,000. 

Rowley Regis, Staffs.—B.C. recommended 


to prepare plans for the construction of a new: 


pavilion at Britannia Park. 

Rushden, Northants.—U.D.C. have approved 
scheme for repairs to prefabricated bungalows. 
Estimated cost £3,550. 

Sedgefield, Dur.—North-Eastern Breweries, 
Ltd., The Brewery, Sunderland, are to carry 
out additions to the Eden Arms Hotel, Rushy- 
fod. The firm have their own architect. 

Sevenoaks, Kent. — R.D.C. considering 
scheme for extension of Knotley Hall second- 
ary Approved School, Chiddingstone Cause- 
way, for Children’s Aid Society. 

Shrewsbury, Salop. — British Railways 
(western region) are preparing plans for a five- 
storey office block at junction of Chester 
Street and Cross Street. 

Southend-on-Sea, Essex, — B.C. recom- 
mended to approve plans for the erection 
of court buildings and car-parking, together 
with a development of the remainder of the 
site providing for an extension of the 
Central Library, further car-parking accom- 
modation and a re-siting of the present 
bowling greens at Victoria Avenue. 

South Shields, Dur.—Federated Properties, 
Ltd., Fernwood Road, Jesmond, Newcastle 
upon Tyne, are planning converting the Palla- 
dium Cinema, Sunderland Road, into shops 
(the firm have their own architect); Murray- 
field Real Estate Co., Ltd., are to carry out 
a development scheme on the north side of 
Market Place, involving the erection of three 
shops and stores (plans are being prepared 
by J. Seymour Harris and Partners, 4 Green- 
field Crescent, Birmingham, 15); plans ap- 
proved for extensions to Ingham Infirmary, for 
Newcastle Regional Hospital Board (S. W. 
Milburn and Partners, architects, 9 Esplanade, 
Sunderland); Hedley and Thompson, 11 
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Toward Road, Sunderland, acting on behalf 
of the R.C. Diocese of Hexham and New- 
castle upon Tyne, have applied to the planning 
authorities for site at Gainsborough Avenue 
for Church and Presbytery, and site at Turner 
Avenue for R.C. primary school; Streamline 
Garages, Ltd., 93 Mile End Road, are to erect 
a filling station at William Street, and outline 
plans have been prepared by Wetherell, Lamb 
and Partners, Picton Place, Newcastle upon 
Tyne; Page, Son and Hill, 75 King Street, 
are the architects for the erection of new 
premises at the corner of Dean Road and 
Ada Street, for Warwick Motors, Ltd.; Jack 
Cotton, Ballard and Blow, 48 Pilgrim Street, 
Newcastle upon Tyne, are the architects for 
a nursery at the clothing factory of 
S. Newman, Ltd., Commercial Road; Cor- 
poration are to proceed with the final stage 
of their shopping development scheme at 
Laygate, involving the erection of seven shops 
and residential accommodation. No contracts 
let; Corporation will invite tenders early next 
year for the erection of shops at Nevinson 
Avenue on the Whiteleas estate. 

Southwark.—L.C.C. approved proposals by 
the governors of St. Saviour’s and St. Olave’s 
Grammar School for the erection of a new 
three-storey building and alterations to the 
existing building. Estimated cost £102,394. 

L.C.C. to carry out sanitary and other 
improvements at Robert Browning Primary 
School. Estimated cost £8,125. 

Stamford, Lincs.—Jelsons (Estates), Ltd., 
Leicester, have applied for planning permission 
to erect six shops off Empingham Road. 

Stockton-on-Tees, Dur.—T. Cowie, Millfield, 
Sunderland, are to erect a garage and service 
bay at Thomas Street; Ashmore, Benson 
Pease and Co., Ltd., are to extend their engi- 
neering works at Bowesfield Lane. 

Stoke Newington.—B.C. recommended to 
approve provision of garage, office and stor- 
age accommodation for rodent control 
services at 10a Edwards Lane. 

Sunderland, Dur.—Major and Co., North 
Dock, are to erect new offices, etc., at their 
petroleum plant at North Dock and have pre- 
pared their own plans; plans have been ap- 
proved for laboratory at Hendon Road for 
Camrex Paints, Ltd. (Newrick and Blackbell, 
architects, 58 John Street); a new church 
hall is proposed at Thorney Close for St. 
Peter's Church (Roy Eggleston, architect, 2 
Tunstall Road); outline plans have been ap- 
proved for Church of the Latter Day Saint, 
Queen Alexandra Road (G. T. Brown and 
Son, architects, 14 Grange Terrace, Stockton 
Road). 

Swindon, Wilts.— B.C. recommended ‘o 
prepare working drawings and invite tenders 
in due course for the erection of 3 shops 
and an art gallery, garages, etc., at Victoria 
Road. 

Teignmouth, Devon.—Ministry have ap- 
proved U.D.C.’s plans for the erection of a 
theatre and conference hall at Carlton Place. 
Estimated cost £45,000. 

Tonbridge, Kent.—Premier Supermarkets, 
Ltd., 42 Broadway, Crawley, Sussex, propose 
the erection of a supermarket on site of Bull 
Hotel. 

Twickenham, Middx.—L.C.C. approved the 
erection of a groundsman’s bungalow and store 
and preliminary works for the erection of a 
pavilion at Cardinal Vaughan School playing 
field. Estimated cost £4,560. 

Wallsend, Northumb.—Factory extensions 
are proposed on the Coast Road for George 
Angus and Co., Ltd. S. W. Milburn and 
Partners, architects, 9 Esplanade, Sunderland. 

Borough Engineer to prepare plans for 24 
garages on land near Holy Cross Cemetery. 
Estimated cost £3,600. 

Walsall, Staffs—B.C. to apply for sanction 
to borrow £13,000 for the extension of the 
Central Library. 

Wandsworth.—L.C.C. approved the erection 
of new buildings at Mount Clare and Down- 
shire House, Alton estate, and redevelopment 
of the sites for use as a teachers’ training 
college with halls of residence. Estimated cost 
£461,000. 

Wellington, Salop.—R.D.C. have approved 
the erection of a pavilion at Donnington 
Recreation Ground. Estimated cost £10,000. 

West Bromwich, Staffs.—B.C. recom- 
mended to appoint the Architects’ Co- 
Partnership, 44 Charlotte Street, London, 
W.1, and J. A. Roberts, 86 New Street, 
Birmingham, respectively, as architects, for 
the Hill Farm Secondary School and the 
residential special school for senior mal- 
adjusted boys.. 

West Hartlepool, Dur.—Expanded Metal 
Co., Ltd., are to carry out extensions to their 
works. 

Whitley Bay, Northumb.—County Planning 
Committee have approved in principle, subject 
to modifications being made, a £500,000 
development scheme on the sea-front at Whit- 
ley Bay. Plan provides for the construction 
of a building several storeys high, providing 
for coach station, restaurant, exhibition hall, 
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and conference hall on a site at Bourne- 
mouth Gardens at present used as a car park. 
The promoters are Walter Glynn, 2 Rossway, 
Monkseaton. Wood and Pigg, 17a Northum- 
berland Square, North Shields, are the archi- 
tects. 

Extensions proposed to the United Auto- 
mobile Services’ garage, and planning permis- 
sion is being sought. The architect is F. G. 
Frizzell, 80 Portland Place, London, W.1. 

Wigan, Lancs.—Manchester Regional Hos- 
pital Board Buildings and Works Committee 
have approved working drawings and bills of 
quantities for provision of ante-natal clinic 
at Billinge Hospital. Tenders to be obtained 
for submission to the Ministry with a view 
to work being commenced as soon as possible. 

Wiltshire—M.E. have approved the inclusion 
of the Tidworth Down County Secondary 
School in the 1961-62 programme for E.C. 
Estimated cost £109,452. 


DEMOLITION 
Lisburn, Antrim. — R.D.C. propose to 
demolish about 50 cottages at Derriaghy. 


ELECTRICAL 
Sleaford, Lincs.—Sheffield Regional Hospital 
Board recommended to appoint MacAuslan, 
Abbott and Partners, 3 Smithfield Street, 
Liverpool, 3, consulting engineers for electrical 


services and a.c./d.c. changeover at Rauceby 
Hospital. 


FENCING 


_Southall, Middx.—B.C. recommended to in- 
vite tenders for repairs to timber fences at 
various housing estates. 


GAS AND WATER SUPPLY 

Barrow-in-Furness, Lancs. — B.C. recom- 
mended to apply for sanction to borrow 
£4,000 for preliminary work for the new 
Thorncliffe Road service reservoir. 

Beccles, Suffolk.— B.C. recommended to 
apply for sanction to borrow £4,700 and 
£13,250 respectively for provision of additional 
water mains in various parts of the Borough 
and construction of a ground level reservoir 
at South Road. A. P. I. Cotterell and Son, 
consulting engineers, 54 Victoria Street, 
London, S.W.1. 

Bedford.—B.C. recommended to apply for 
sanction to borrow £14,142 for laying distribu- 
tion mains to serve Polhill estate. 

Cookstown, Tyrone.—Joint Committee have 
approved water supply improvements. Esti- 
mated cost £10,000. Ferguson and M’llveen, 
15 College Gardens, Belfast, are the consult- 
ing engineers. 

Inverness-shire.—North of Scotland Hydro- 
Electric Board propose to construct a 240ft. 
high dam, eight miles of tunnel through the 
mountains to take water to an underground 
power station and create a reservoir one and 
a half miles long in upper Glen Nevis. Esti- 
mated cost £4.2m. 

Leeds.—City Council recommended to ap- 
ply for sanction to borrow £4,000 for the in- 
stallation of a venturi type meter and recorder 
on each of the Burn Valley and Laver Valley 
aqueducts. 

Newton Abbot, Devon.—R.D.C. to apply 
for sanction to borrow £5,300 for the pro- 
vision of a tank reservoir and the laying of 
a new water main at Widecombe and for the 
extension of the existing chamber reservoir 
at Dunstone. 

Sheffield.—City Council recommended to 
approve extensions, renewals and cleaning of 
water mains. Estimated cost £28,840. 

Shropshire.—East Shropshire Water Board 
recommended to approve schemes for the 
installation of a rising main from Shifnal to 
Dawley, and improved water supply to Broseley 
and Ironbridge areas. Estimated cost £73,000 
and £12,000, respectively. 

Swindon, Wilts.— B.C. recommended to 
approve the extension of water mains to new 
road off Grange Drive and Greenways by 
Meadowcroft estate, Stratton St. Margaret. 
Estimated cost £913 and £1,266 respectively. 

Uttoxeter, Staffs. — Ministry have approved 
R.D.C.’s_ proposal to extend the water mains 
in the Three Lane End-Thornley Lane area. 

_ Wigton, Cumb.—Ministry inquiry to be held 
into the R.D.C.’s water supply scheme (Stage 
4) estimated to cost over £400,000. 


HEATING AND VENTILATING 


Barrow-in-Furness, Lancs. — B.C. recom- 
mended to appoint Hoare, Lea and Partners, 
Shenstone House, Up Park Road, Manchester, 
7, consulting engineers for central heating of 
the Holker County Secondary School. 

Darlington, Dur.—G. N. Haden and Son, 
Baltic Chambers, 79 Quayside, Newcastle upon 
Tyne, have been appointed consulting engi- 
neers for heating installation at Branksome 
Secondary School, for the E.C. 

Derby.—Sheffield Regional Hospital Board 
recommended to appoint MacAuslan, Abbott 
and Partners, 3 Smithfield Street, Liverpool, 3, 
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consulting engineers for replacement of boiler 
plant and extension of heating and hot water 
services in Thornhill House, Kingsway 
Hospital, and improvements to heating at 
Makeney Hospital, Milford. 

Rhyl, Flints.—U.D.C. have approved 
scheme for the installation of heating etc., 
at the Floral Hall. Estimated cost £4,000. 

Worcester.—City Council recommended to 
appoint Hoare Lea and Partners, 23 St. James 
Street, Birmingham, as consultants, for the 
replacement and improvement of the heating 
installation in the science block at the Royal 
Grammar School. 


HOUSING SCHEMES 


Ashby-de-la-Zouch, Leics. — R.D.C. propose 
the erection of nine houses at Measham and 
12 at Appleby Magna for slum-clearance 
purposes. 

Basingstoke, Hants.—B.C. recommended to 
invite tenders for erection of police houses at 
Cambrose Way, and three bungalows and 25 
garages at South Ham housing estate (39th 
instalment). 

Bedford.—B.C. recommended to apply for 
sanction to borrow £4,250 for the conversion 
of Bedford School Sanatorium, Clapham 
Road. into six units of accommodation. 

Bishop Auckland, Dur.—U.D.C. Surveyor to 
prepare plans for the erection of houses on 
Coundon cricket field. 

Calne and Chippenham, Wilts.—R.D.C. have 
approved plan for 16 houses and 18 flats at 
Corsham Road, Lacock. 

Chatham, Kent.—B.C. recommended to 
approve plans for erection of a block of 18 
maisonnettes and one one-bedroom flat with 
parking spaces for 17 cars at Ordnance 
Street; 12 houses and a block of 12 flats 
with provision of 19 car parking spaces at 
Perry Street: rrenare plans for 35-36 units 
at Nelson Terrace, 

Subject to cvouaitions, outline application 
for erection of six pairs of semi-detached 
dwellings and one single dwelling lay- 
out of extension to Rowland Avenve for 
Wilson. Bole and James, 29 High Street, 
Chatham. 

Chester-le-Street, Dur.—R.D.C. have ap- 
proved in principle housing developments at 
Ouston by William Leech (Builders), Ltd., St. 
James Street. Newcastle upon Tyne. 

Clare, Suffolk.—R.DC. recommended to 
erect 10 dwellings at Clare, six at Wickham- 
brook, four at Stradishall and four at Keding- 
ton during 1961. 

Croydon, Surrey.—Park Investments, Park 
Lane, London. W.1, propose the development 
of part of Croydon airport. site to provide 
1,000 houses, parking space for nearly 2.000 
cars and shops, garages and offices. Estimated 
cost £5m. 

Darlington, Dur.—R.D.C. have approved 
plans for erection of a three-storey block of 
five old persons’ flats and five maisonnettes 
at Kenny Walk. Newton Aycliffe, for Aycliffe 
Development Corporation. 

Durham.—R. Coleman, Ltd., 
are to erect 68 houses at Carrville. 

Eastbourne, Sussex.—B.C. recommended to 
approve lavout for 212 dwellings and 53 
garages on land east of Port Road. Estimated 
cost £383,700. 

Glasgow.—City Council have approved a 
scheme to engage two consultant architects- 
Sam Bunton and Associates. 7 Somerset Place, 
Glasgow, and Thomas S. Cordiner, 261 West 
George Street, Glasgow, C.2—to collaborate 
with the housing department in the design of 
standard multi-storey flats suitable for erection 
by Direct Labour. 

Guildford, Surrey.—Co. Planning Committee 
have approved, subject to conditions. plans 
for the erection of a three-storey block of 
flats at the junction of Boxgrove Avenue and 
London Road, for B.C. 

Hackney.—L.C.C. approved the erection of 
a six-storey block of 42 dwellings. an addi- 
tional area office, with three maisonnettes 
above, a works depot, 20 tenants’ stores and 
35 garages to comnlete Frampton Park estate. 
Estimated cost £109.287. 

Haverfordwest, Pembs.—B.C. have ap- 
proved in principle scheme for the erection 


Carrville, 





of a large block of flats at Hill House 
College site development. 
Jarrow, Dur.—C.C. to erect eight police 


houses at Edinburgh Road. 

Leeds.—City Council recommended to ap- 
point Ove Arup and Partners, 8 Fitzroy Street, 
London, S.W.1, structural engineers, in con- 
nection with the erection of 23-storey blocks 
of flats. 

City Council recommended to approve lay- 
out plans for develonment of sites as follow: 
Wellington Hill, providing for erection of 132 
dwellings in three 12-storey blocks of flats 
and 70 garages; Seacroft No. 1, 64 dwellings 
in eight four-storey blocks of maisonnettes 
and garages; Mistress Lane, Armley, 155 dwel- 
lings in two 12-storey blocks of flats. four 
four-storey blocks of maisonnettes, 19 two- 
storey terrace houses and 93 garages; Poplar 
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estate, Bramley, 371 dwellings in four 12-storey 
blocks of flats, seven four-storey blocks of 
maisonnettes, 117 two-storey terrace houses 
and 320 garages; Swinnow estate (between 
Rycroft Avenue and the Ring Road), 248 
dwellings in four 12-storey blocks of flats, 
six four-storey blocks of maisonnettes and 
140 garages. 

City Architect to be authorised to negotiate 
with G. Wimpey and Co., Ltd., for erection 
of dwellings and garages and site works on 
the Wellington Hill site and erection of dwel- 
lings and garages on the Mistress Lane, Armley, 
site. 

City Council recommended to approve in 
principle layout plan for development of a site 
on the Swinnow estate between Rycroft 
Avenue and Swinnow Road providing for 
erection of two-storey dwellings and 79 
garages. 

City Council recommended to approve in 
principle revised layout plan for develop- 
ment of a site at Theaker Lane providing for 
erection of 362 dwellings in two 17-storey 
blocks of maisonnettes, 28 two-storey terrace 
hovses, six old people’s bungalows and 197 
garages. 

City Architect to be authorised to negotiate 
with F. Shenherd and Son, Ltd., for erection of 
dwellings and garages on the Poplar estate, 
Bramley. 

City Council recommended to appoint F. J. 
Samuely and Partners, 231 Gower Street, 
London, N.W.1, consulting engineers to de- 
sign the structure for blocks of four-storey 
maisonnettes at Ebor Gardens, Lincoln Green 
and New Carlton. 

Leek, Staffs.— U.D.C. Surveyor to prepare 
bills of quantities and invite tenders in due 
course for the erection of 44 dwellings at Clerk 
Bank and Brow Hill site. 

ilanfairfechan, Caerns.—U.D.C. have ap- 
plied for permiss‘on to erect 42 houses and 
14 garages at Pen Dalar estate. 

Luton, Beds.—B.C. recommended to ap- 
prove revised layout for 34 houses at Goose- 
berry Hill estate. 

Manchester.—City Town Planning Com- 
mittee have approved following proposals: 
12 Corporation houses in two terraces of six, 
Crossacres Road, Wythenshawe; conversion 
of St. Anne’s Presbytery into six bed-sitt'ng 
rooms, Rosina Street, Higher Openshaw; con- 
version of hovse into flat and eight bed- 
sitting rooms, 7 Amherst Road, Withington; 
conversion ,of former club into six flats, 
56-58 Alexandra Road South, Whalley 
Range; 42 maisonnettes and laundry block, 
site bounded by Butler Street, Gunson Street 
and Landos Road, Miles Platting for Housing 
Committee. 

City Council to appoint W. V. Zinn, Col- 
lingham House, Eagle Street, London, W.C.1, 
consulting structvral engineer for the design 
of special foundations and structural frames 
of multi-storey flats. 

Nailsworth, Glos. — U.D.C. have approved 
scheme for four pairs of houses. a terrace of 
four houses and 14 garages at Barnfield estate 
Estimated cost £20,240. 

Old Fletton, Hunts.—U.D.C. have avproved 
layout for 74 houses and 24 garages off South- 
fields Drive. 

U.D.C. have approved an application for a 
further instalment of 47 bungalows at Park 
Farm estate for C. W. Shelton, Ltd., South 
Street, Stanground, Peterborough. 

Portsmouth. — Housing Committee have 
approved the erection of six flats and three 
garages at Alhambra Road, Southsea. Esti- 
mated cost £13.000. 

Rugby, War.—B.C. recommended to approve 
and submit to Ministry for approval. layout 
plans for a block of four flats adioining 7 
Norman Road. Estimated cost £7,200. 

St. Faiths and Aylsham, Norfolk.—R.D.C.’s 
1961 housing programme provides for 10 
bungalows at Horstead, six at Reepham, 12 at 
Sprowston and four at Wroxham. 

Solihull, War.— B.C. recommended to 
prepare plans for the second stage of the 
central area of the Solihull Lodge estate, 
including an eight-storey block of flats. 

Southend - on- Sea, Essex.— B.C. recom- 
mended to approve detailed plans and 
negotiate tender with John Laing and Son. 
Ltd.. for the construction of 1l-storey flats 
at Pantile Avenue, Southchurch (site 5). 

B.C. recommended to approve plans for 
the erection of 25 flats in two five-storey 
blocks and 25 garages at Grand Parade, 
Leigh, for Mrs. O. Ramvz. 

Southgate, Middx.—B.C. recommended to 
approve plans, subject to conditions, for erec- 
tion of two blocks of two-storey flats and 
12 lock-up garages on site of former Chester- 
field Club at Church Hill and a two-storey 
block of flats with 12 lock-up garages on 
land fronting 248 Chase Side for McManus 
~ Co., Ltd., Mimms Hall Road, Potters 

ar. 

Stafford. — Planning permission granted for 
the erection of 17 bungalows at Featherbed 
Lane, Hixon, for R.D.C. 
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Stepney. — L.C.C. approved the erection of 
39 dwellings in two four-storey blocks of 
maisonnettes, one with a three-storey wing of 
flats, and a separate three-storey block of flats 
for old people, to complete the Solander 
Gardens estate. Estimated cost £107,900. 

L.C.C. approved a scheme for 124 dwellings 
in three four-storey blocks of maisonnettes 
and flats, a three-storey block of flats for old 
people and a two-storey terrace of houses at 
Longnor Road areas. There will also be 34 


tenants’ stores, 52 garages, four motor-cycle 
stores and three play spaces. Estimated cost 
£302,700. 


Stoke-on-Trent, Staffs.—Housing Commiitee 
have approved layout plans for 42 houses at 
the Sant Street and Globe Street clearance 
area, and 33 at Port Vale Street and Reid 
Street area, Burslem. 

Stone, Staffs. —- R.D.C. to prepare sketch 
plans for the development of land at Beech- 
fields, Barlaston. 

Stourbridge, Worcs.—U.D.C. to erect a 
block of old people’s flats and bungalows at 
Wollaston Farm estate. 

Tiverton, Devon.—B.C. are _ considering 
scheme for the erection of a further 84 
houses and 30 garages with playing field 
at The Walronds. 

Trowbridge, Wilts.—U.D.C. have approved 
the erection of a further 67 houses, with 
provision of garage sites and 60 garages, at the 
Grove estate. 

Worthing, Sussex.—R.D.C. to consider 
schemes for 36 flats in five storeys on sites 
of Little Belan, Western Road and Charleigh, 
Brighton Road, Lancing. 


PLAYING FIELDS, PARKS, ETC. 


Bermondsey.—L.C.C. approved the laying 
out as an open space of the first part of the 
Bevington Street site. Estimated cost £9,300. 

Canterbury, Kent.—City Council to prepare 
plans for the provision of a playground to 
ot laa Lane estate. Estimated cost 

350. 

Cuckfield, Sussex.—U.D.C. have approved 
scheme for provision of plaving pitches at 
Lindfield Common. Estimated cost £1,500. 

Islington. — L.C.C. approved the provision 
of additional play space at St. Joan of Arc 
Primary School. Estimated cost £2.500. 

Southgate, Middx.—B.C. recommended to 
proceed with lay-out of grounds at Southgate 
County Grammar School, Sussex Way, Cock- 
fosters. 


ROADS, BRIDGES AND SITE WORKS 


Aldershot, Hants. 
prepare plan for 
bathing pool. 


Borough Surveyor to 
a car park adjoining the 


Barrow-in-Furness, Lancs.—B.C. recom- 
mended to apply for sanction to borrow 
£10.300 for waterproofing the decking of 
Jubilee Bridge, excluding the opening span. 

Basingstoke, Hants.—B.C. recommended to 
approve plans for making-up Darlington Road. 

B.C. have approved in principle revised 
scheme for the provision of a caravan park 
at Worting Road. Estimated cost £27.000. 

Bourne, Lincs.—U.D.C. to apply for sanc- 
tion to borrow £8.149 for the construction of 
a car park at South Street. 

Bristol.— Airport Committee have approved 
scheme and are to invite tenders for extend- 


ing the runway at Lulsgate Airport. Esti- 
mated cost £16.000. 
Caernarvonshire.—Ministry have granted 


C.C. £14,570 towards scheme for widening a 
further section of the A.4086 between Dyffryn 
Mymbyr and Pen-y-Gwryd. 

Canterbury, Kent.—City Council to submit 
to M.T. for approval and grant aid, scheme 
for A.2 diversion and Ring Road. including 
widening and reconstruction of St. Peter’s 
Place. estimated cost £568.709. 

Chiopenham, Wilts.—B.C. recommended to 
submit to M.T. for approval, scheme for 
widening and improvement of St. Mary Street. 

Croydon, Surrey.—L.C.C. approved a scheme 
for the formation of a new paddock and 
marshalling area, the widening of the upper 
straight of the motor road and the improve- 
ment of viewing facilities at the motor racing 
circvit at Crystal Palace. Estimated cost 
£22.500. 

Flintshire.—Ministry have granted C.C. 
£13.000 towards scheme for improving cross 
road at Dobs Hill. where the Queensferrv to 
Wrexham Road (A.550) intersects the Mold 
to Chester Road (A.549). 

Godmanchester, Hunts.—Ministry have ap- 
proved C.C.’s scheme for widening part of 
Cambridge Street. 

Greenwich.—B.C. recommended to widen 
a section of Old Dover Road between Roxy 
Cinema and St. John’s Park to 50ft.. esti- 
mated cost £20.153; approve in principle 
scheme for a road improvement at Charlton 
Church Lane, between Woolwich Road and 
Flovd Road. 

Guildford, Surrey—B.C. recommended to 
invite tenders for construction of the Quarry 
Street relief road, Millbrook. 
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Hertford.—B.C. recommended to prepare 

scheme for = provision of the St. Andrew 
car park. 

Stetieora. — L.C.C. to widen High Holborn 

on the south side, between Holborn Place and 

Chancery Lane. Estimated cost £33,000. _ 

Hungerford, Berks. — R.D.C. preparing 
scheme for the provision of roads and foot- 
ways on The Grantham and Honey Hill, Lam- 

rn, estates. 

Oewich, Suffolk.—B.C. have approved 
schemes for improvement of Crown Street 
High Street junction and Portman Road/Hand- 
ford Road junction. Estimated cost £1,638 
and £877 respectively. 

Isle of Wight.—C.C. have approved the 
following 1961-62 road programme: Widening 
Station Road, Freshwater; reconstruction and 
widening Sheppard's Chine Bridge, Military 
Road; realignment of Lower Yard, Godshill; 
realignment Blackwater Hollow; widening and 
provision of a draw-in at Hunnyhill; widening 
High Street, Wootton; widening and realign- 
ment Totland Road, Colwell; widening west 
of Chale Church; widening Hazely Combe, 
Horringford; High Street, Wroxall; Trafalgar 
Road. Newport; Hunnyhill, Brighstone; Spring- 
hill, Newbridge; Hook Hill. Freshwater; and 
other works west of the Horse and Groom, 
Shalfleet; The Crab, Shanklin; Whiteley Bank 
crossroads, Newchurch; Station Gardens, 
Brading; and Mead Lane, Brighstone. Esti- 
mated cost £17.422. 

Melksham, Wilts.—U.D.C. to construct a 
path in King George’s playing field. Estimated 
cost £900. F 

Newtownabbey, Antrim.—U.D.C. have ap- 
proved in principle a plan to realign Station 
Road, Whiteabbey. 

North Walsham, Norfolk.—U.D.C. have ap- 
proved plans for making-up and widening 
Oak Road. Estimated cost £924. 

Peterborough.—City Council recommended 
to apply for sanction to borrow £3,700 for 
construction of car parking facilities at Palace 
jardens. 

a a Staffs.—B.C. recommended to 
apply for sanction to borrow £5.650 for recon- 
struction of footways in Park Road. 

Southend-on-Sea, Essex. — B.C. recom- 
mended to invite tenders from selected con- 
tractors for the construction of site works 
and specialised work of cutting awavand making 
good the concrete and additional piling for 
the Cliffs Pav'lion scheme. Estimated cost 
£5,000 to £7.000. 

Stafford.—B.C. recommended to prepare 
plans for making-up Lime Tree Avenue and 
construction of a footpath at entrance to 
Stafford Rangers Football Ground; approve 
scheme for provision of a new railway .bridge 
with realignment of Rickerscote Road. Esti- 
mated cost £50.380. 

Borough Surveyor to prepare plans for the 
provision of two independent _footbridges on 
either side of Baswich Lane Railway Bridge. 
Estimated cost £6.500. 

Stockvort, Ches.—B.C. to prepare plans for 
the maxing-up of Meadows Road (part); apply 
for sanction to borrow £2.580 for street works 
at Broadway Offerton; invite tenders for_the 
making-up of the Fernley Road group. Esti- 
mated cost £15.395; have approved in principle 
plans for the provision of lay-bys at Welling- 
ton Road South, £5.000; to submit to Ministry 
for approval and grant aid scheme for widen- 
ing of Shaw Heath, £11.625. ; 

Tonbridge, Kent.—Ministry have authorised 
R.D.C. to invite tenders for construction of 
roads and sewers at Mount Pleasant, Pad- 
dock Wood. 

Ventnor, I. of W.—U.D.C. to prepare plans 
and invite tenders for making-up the service 
road to the north of Leeson Road. 

West Suffolk.—Ministry have granted £6.375 
towards the cost of C.C.’s road improvement 
scheme near the smithy. Chedburgh, on the 
Bury-Haverhill Road. £5.000 for the improve- 
ment of a bend at Horringer and £12.000 and 
£8,000, respectively for the removal of S bends 
at Fakenham Magna and Lackford. 

C.C. to proceed with the second part of 
the scheme at Barton Mills. involving the 
construction of a southern diversion and a 
bridge over the River Lark. Estimated cost 
£48.000. 

Whitley Bay, Northumb.—B.C. have ap- 
proved scheme for the construction of a traffic 
roundabout at the junction of The Links and 
Marine Avenue. Estimated cost £8.000. 

Worthing, Sussex.—B.C. recommended to 
apply for sanction to borrow £2,340 for fencing 
and laving out as a car park. land east of 
Durrington Station adjoining The Boulevard. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Andover, Hants.—R.D.C. to submit to 
Ministry, for approval, a drainage scheme for 
Hurstbourne Tarrant. Estimated cost £48,236. 

Axbridge, Som.—R.D.C. have prepared 
plans for the provision of a sewerage scheme 
for the village of Wedmore and houses at 
Sand and Mudgley. Estimated cost £44,400. 


_8rant aid 
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Beccles, Suffolk.— B.C. recommended <o 
apply for sanction to borrow £19,000 and 
invite tenders from selected contractors for 
the Puddingmoor sewage works scheme. 

Blofield and Flegg, Norfolk. — R.D.C. have 
approved, in principle, a coastal parishes drain- 
age scheme. 

Bradford and Melksham, Wilts.—R.D.C. 
have approved a sewerage scheme to include 
Broughton Gifford. Estimated cost £35,760. 

Bridgnorth, Salop. — R.D.C. to submit to 
Ministry, for approval, water supply extension 
scheme for Dye Lane, Alveley. 

Bury St. Edmunds, Suffolk.—B.C. to invite 
tenders, with a view to work starting next 
spring, for extensions to the new sewage 
disposal works. Willcox, Raikes and Marshall, 
33 Great Charles Street, Birmingham, are the 
consulting engineers for the scheme. 

Corby, Northants.—U.D.C. to invite tenders 
from selected contractors for diversion of the 
sewers near Weldon Road junction. 

Dover, Kent.—B.C. to apply for sanction to 
borrow £8,080 for provision of new surface 
water drain to serve London Road between 
Lorne Road and Buckland Bridge. 

Dover, Kent.—B.C. have approved R.D.C.’s 
drainage scheme for Lydden, Coldred and 
Shepherdswell. 

_ Durham.—City Council to appoint consult- 
ing engineers for the Barkers Haugh sewerage 
scheme which is estimated to cost £250,000. 

Newcastle upon Tyne.—City Engineer to 
prepare scheme for constructing foul sewer 
for sports pavilion at Castle Farm playing field. 
Estimated cost £4,500. 

Newmarket, Cambs.—R.D.C. to prepare 
sewerage schemes for Isleham, Ashley, Swaff- 
ham Prior and Reach. 

Oswestry, Salop. — R.D.C. to apply to 
Ministry for permission to proceed with the 
construction of a permanent sewage disposal 
scheme for the Morda district. 

Peterborough.—City Council recommended 
to apply for sanction to borrow £168.000 for 
extension of western orbital sewer to 
Marholm Road and diversion of sewers at 
Walton: prepare scheme and invite tenders 
for provision of foul sewer in Newark Road. 

Rowley Regis, Staffs—B.C. recommended to 
prepare scheme for laying sewers at Elm 
Terrace and Birch Crescent. 

Samford, Suffolk.—C.C. have approved for 
grant aid R.D.C.’s_ sewerage and sewage 
disposal scheme for Capel St. Mary and Great 
Wenham. Estimated cost £45,000. 

South Kesteven, Lincs.—R.D.C. to apply for 
sanction to borrow £171.000 for a sewerage 
scheme for Morton and Thurlby. 

Spilsby, Lincs.—R.D.C. to apply for sanction 
to borrow £112,640 and £24,300, respectively, 
for sewerage schemes for Gosberton and 
Crowland. 

Stafford.—R.D.C. to complete and submit to 
Ministry, for approval. plans for-sewering the 
village of Forton. Estimated cost £7,050. 

Stone, Staffs—R.DC. to submit to the 
National Farmers’ Union, for approval, sketch 
plans for the construction of a filter bed unit 
on land at Moss Gate for a sewerage scheme 
to serve the Moss Lane area. 

Wainford, Suffolk.—C.C. have approved for 
R.D.C.’s_ sewerage scheme for 
Wissett. Estimated cost £11,500. 

Wisbech, I. of E.—B.C. have approved 
scheme for a_ surface water sewer in 
Dehavilland Road. Estimated cost £5,183. 


STREET LIGHTING 


Great Yarmouth, Norfolk—B.C. recom- 
mended to apply for sanction to borrow 
£5,368 for the provision of 38 single arm 
standards in Lowestoft Road. 

Poynton, Ches.— Parish Council have ap- 
proved in principle scheme for the installa- 
tion of trunk road lighting along a section of 
the London Road. 


CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Coiumans. 
BUILDING AND DECORATING 


(See also Housing Schemes) 


*Aberdare, Glam.—Improvements and 
repairs to houses for U.D.C. Deposit £1 
each. Tenders by Nov. ll. 

Belfast.—Erection of a concrete boundary 
fence and brick-walling on the school site, 
Cliftonville Road, for the Royal Academy 
Board of Governors. Documents from Allan 
Dorman, chartered architects, 8 Elmwood 
Avenue, Belfast. Deposit £5. Tenders by 
Oct. 26. p 

Belfast.—Erection of servery at St. Peter’s 
Voluntary Primary School, Raglan Street, for 
City Council. Documents from the City Archi- 
tect’s Department, 40 Academy Street, Belfast, 
1. Deposit £2, cheques payable to Corpora- 
tion. Plans seen at the office of McLean and 
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Forte, architects, 37 
Tenders by Nov. 3. 

Belfast.—Construction of workmen’s Java- 
tory at Botanic Gardens Park for City Council. 
Documents from the City Architect’s Depart- 
ment (Room 53), City Hall, Belfast, 1. 
Tenders by Oct. 26. 

Bexhill, Sussex.—Certain alterations to the 
Egerton Park Theatre for B.C. This work 
will not be commenced until April 10, 1961. 
Documents from the Borough Surveyor, Town 
Hall, Bexhill. Deposit £2 2s. Tenders by 
Nov. 7. 

Bournemouth, Hants.— Erection of a new 
chemistry laboratory in the form of an ex- 
tension to Bournemouth School, East Way, 
for B.C. Documents from the Borough 
Architect’s Office, Room 106, Council Offices, 
Sena Deposit £2 2s. Tenders by 

Ov. . 

Carlisle, Cumb.—Erection of two family 
group homes—one on Morton estate, the 
other at Petteril Bank, Harraby, for City 
Council. Documents from the City Sur- 
veyor, 18 Fisher Street, Carlisle. Tenders 
by Nov, 14. 

Carmarthenshire.—Erection of one addi- 
tional classroom with cloakroom consisting 
of Medway Standard Prefabricated Hut Units, 
and the construction of the necessary founda- 
tions, paths and appurtenant siteworks, at 
Tremoilet V.C. School, for Co. E.C. Applica- 
tions to W. T. Lloyd, county architect, County 
Hall, Carmarthen, by Oct. 22. Tenders by 
Nov. 9. 

Castle Ward, Northumb.—Erection of a 
salvage store at Ponteland for R.D.C. Docu- 
ments from E. Dimmack, engineer and 
surveyor, Council Offices, Ponteland. De- 
posit £2 2s. Tenders by Nov. 8. 

Chigwell, Essex.—Erection of a _ small 
building to provide changing rooms, office 
and store to serve the tennis courts on the 
playing fields at Loughton for U.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Old Station Road, Loughton. 
Deposit £1 ls. Tenders by Oct. 31. 

Chingford, Essex.—Erection of a pavilion 
at Larkswood playing fields, Chingford, for 
B.C. Documents from the Borough Engineer, 
Town Hall, Chingford, E.4. Deposit £2 2s. 
Tenders by Nov. 7. 

Cookstown, Tyrone. — Construction and 
completion of head Post Office, James 
Street, for Ministry of Finance. Documents 
from Room _ 103, Law Courts Building, 
Belfast, 1. Deposit £5. Plans also seen at 
Ministry of Labour and Nationa] Insurance 
Local Office, Fair Hill, Cookstown. Tenders 
by Nov. 14. 

Cork, Eire.—Erection of an engineering 
workshop at Clonakilty Agricultural School, 
Co. Cork, for Office of Public Works. Docu- 
ments from the Secretary, Office of Public 
Works, 51 St. Stephen’s Green, Dublin. 
Deposit £1. Tenders by Nov. 4. 

Dagenham, Essex.—Applications are invited 
from established contractors for their names 
to be placed on an approved list of firms to 
tender as and when required for works in 
connection with school maintenance, as fol- 
lows for B.C.: General building repairs and 
maintenance; flats roofs and tarpaving; fencing 
(iron, chain link); electrical work; heating; 
insulation. Applications with particulars of 
similar work carried out for other local 
authorities, should be delivered to the 
Borough Engineer and Surveyor, Civic Centre, 
Dagenham, by Oct. 29. : 

Dagenham, Essex.—Supply of sanitary fit- 
tings for 102 dwellings for B.C. Documents 
from the Borough Engineer and Surveyor, 
Civic Centre, Dagenham. Tenders by 
Oct. 28. ? 

Darwen, Lancs.—Erection of a dairy and 
alterations to the Shippon and Farm Yard 
at Jack’s Key Farm for B.C. Documents from 
the Borough Engineer, Municipal Buildings, 
Darwen. Deposit £2 2s. Tenders by Nov. 12. 

Daventry, Northants.—Erection and com- 
pletion of a block of six Marley concrete 
garages with concrete apron at Manor Road, 
Woodford-cum-Membris, for R.D.C. _Docu- 
ments from H. Bonsor, surveyor, Council 


Malone, Belfast, 9. 


Offices, Church Walk, Daventry. Tenders by 
Oct. 31 
Denton, Lancs.—Following for U.D.C.: 


Erection and completion and conversion of— 
(a) bow! house/tennis pavilion; (b) football 
and cricket pavilion at Granada Road playing 
fields; (c) conversion of recreation room into 
tennis changing rooms, Denton Park. Docu- 
ments from the office of the Engineer and 
Surveyor, Town Hall, Denton. Deposit £2 2s., 
payable to U.D.C. Tenders by Nov. Il. 
Down.—Supply and erection of _ metal 
windows and structural steelwork at Bangor 
(New) meals kitchen, for Co. E.C. Documents 
from Blackwood and Jury, architects, 41 
Donegall Place, Belfast, 1. Deposit £3 3s. 
each. Tenders by Oct. 27. ; 
Down.—Erection of a new_primary school 
at Groomsport for Co. Documents 
from the office of Andrew G. Crawford, 
quantity surveyor, 1 Lombard Street, 
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Belfast, 1. Deposit £5 5s. Tenders by 
Nov. 10. ; 
Durham. — Following for C.C.: Birtley 
George Street Modern School—improvements 
to sanitation; Durham Whinney Hill Girls 
Modern School—new approach to out-offices; 
East Murton R.C. (Aided) School—renewal 
of wood floors; East Stanley County School— 


improvements to sanitation; Edmondsley 
County School—provision of new sanitary 
accommodation; Haverton Hill County and 


Modern Schools—improvements to sanitation; 
Horden Colliery County School—renewal of 
wood floors; Tow Law R.C. (Aided) School 
provision of new playground; Seaham Harbour 
Fire Station—proposed A.F.S. garage; Need- 
less Hall Farm, Toronto, Bishop Auckland— 
proposed alterations. Standard police houses, 
type C—Doric Road, New Brancepeth—erec- 
tion of single house with office; Haswell 
Plough, Haswell—erection of one pair with 
office. Applications to County Architect, 
South Street, Durham, by Oct. 26. 

East Riding.—Following for C.C.: (a) Erec- 
tion of a three-form entry county secondary 
area 44,000 super. ft.; (b) erection of a home 
for aged persons at Norton, East Y orkshire, ap- 
proximate area, 13,000 super. ft. Documents 
from the County Architect, County Hall, 
Beverley. epee Be sees, cheques payable 

.C. Tenders by Dec. <é. 
. oe Seseen- Erection of Haywards Heath 
clinic, dental wing, including the demolition 
of an existing garage block for ax Ap- 
plications to the Somer pee County 

‘ »wes, before Oct. ; 
es ueeiee. — Erection of Cuktels 
County Secondary School, phase Il, for new 
Applications pe a Cooney Architect, County 

‘ ewes, before Oct. 24. ee 
"ie and Ongar, Essex,—-Modernisation 
of eight houses at Shelley for R.D.C. Pat 
tions to the Engineer and Surveyor, 20 ig 





i r 22. Deposit £2 2s. 
Street, Epping, by Oct. 22. Depc : ; 
Essex.—Walthamstow County a 


for Girls, extensions, for 7 y 
consists of single- and two-storey extensions 


in load-bearing brickwork. Estimated a 
£100,000. Applications to H. Conolly, ‘es 
architect, County Hall, Chelmsford, by 
Oct. 22. 5 oe 
ic ‘forks.—Erection of a _ sports 

patilion ar King _ V playing field, —_ 
for U.D.C., either (a) traditional type o — 
tion or (b) prefabricated. eS 
the Engineer and Surveyor, Anlaby J ( = 
Anlaby. Deposit e payable to the Treasurer. 
ov. 4. . 

—— Cortie—Construction of a public 
convenience at Coronation Gardens, eneene 
Street, for B.C. Documents from the Borough 


Surveyor, The Guildhall, Helston. Tenders 
by Nov. I. pe rt 
“Hull. — Erection of six shops and gg 


3, Wi arages ‘hferry estate, 
nettes, with 12 garages, Boot ‘ ¥ for 
City Council. Documents from the wa 
Architect, Municipal Offices, Hull. Deposit, 2. 
cheques payable to City Treasurer. Tenders 


: ee Erection of Civil Defence Train- 
ing Centre, Stonebridge, Grantham, for CA; 
Applications to the County Architect, a 
Offices, Sleaford, Lincs., by Oct. 24. Tenders 
, Nov. 14. ; 
Oy ar san upen Thames, Surrey. Internal 
redecorations at the Kingston ee 
School for B.C. Applications to. L. ’ 
Powell, town clerk, Guildhall, Kingston- 
upon-Thames, by Oct. 25. ss alaadaatedl 
Kingston-upon-Thames, Surrey.— * onv ersion 
of existing house into_old people’s flats, 22 
Gloucester Road for B.C. Applications to Ys 
Powell, town clerk, Guildhall, Kingston-upon- 
Thames, by Oct. 25. Deposit £2 2s. ; 
Lancashire.—Following for C.C.: Erection 
of proposed metalwork room _ at _Rishton 
County Secondary School, building is to be 
of single-storey brick construction with con- 
crete floor and felted roof, and work includes 
drainage, services and finishes; alterations and 
additions at Leigh fire station, covering all 
trades in one building contract, work includes 
internal structural alterations, the erection of 
a new shower and brick boiler house with 
felted roof, and excavating and forming con- 
crete storage well for water; improvements to 
appliance room entrance at Rawtenstall fire 
station, work includes cutting back existing 
stonework, formation of timber hood and 
felted roof, installation of steelwork and steel 
shutter doors. Applications to the County 
Architect, P.O. Box 26, County Hall, Preston, 
by Oct. 24. 
Lanarkshire.—Painter work at Uddingston 
Grammar and Bellshill Academy for C.C. 
Written applications to Ian V. Paterson, 
county clerk, Lanarkshire House, 191 Ingram 
Street, Glasgow, by Oct. 22. 
Lancaster.—Painting exteriors of houses as 
follows for City Council: (a) Forty-four houses, 
Dorrington Road; (b) 102 houses, Hare Runs 
estate, first and second developments, part II; 
(c) 102 houses, Ridge estate, fourth develop- 
ment, part II. Documents from L. Lyons, city 
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engineer, Town Hall, Lancaster. Tenders by 
Oct. 28 

Lindsey.—Exterior painting and_ interior 
decoration of various schools throughout the 
county for C.C., to be carried out during 
1961. Applications to the County Architect, 
County Offices, Lincoln, by Oct. 31, stating 
district or districts in which interested. 

Liverpool.—Conversion, repairs and decora- 
tions, 35 Canning Street, for City Council. 
Documents from City Engineer and Surveyor, 
Municipal Buildings, Liverpool, 2. Tenders 
by Oct, 25. 

Luton, Beds.—Extensions to Dallow Road 
Clinic, involving the addition of a floor at 


second-floor level, together with various 
works of alteration for B.C. Documents 
from the Borough Architect, Town Hall, 


Luton. Tenders by Nov, 1. 

Montgomeryshire.—Minor works and part 
internal redecoration at Newlands Home for 
the Aged, Machynlleth, for C.C. Documents 
from P. E. White, clerk of the Council, County 
Offices, Welshpool. Tenders by Oct. 25. 

Montgomeryshire. — House improvements 
and electrical installations at Parc, Caersws 
for C.C. Documents from D. A. Cresswell, 
county land agent, County Offices, Welshpool. 
Tenders by Oct. 29. 

Newmarket, Cambs.—Improvement works, 
consisting mainly of hot water installations 
and indoor lavatories, to 41 pre-war houses 
in the following parishes, for R.D.C.: Ashley, 
four; Cheveley, one; Kirtling, six; Burrough 
Green, six; Stetchworth, eight; Woodditton, 
16. Documents from the Engineer and Sur- 


veyor, Council Offices, Newmarket. Tenders 
by Nov. 2. 
Norfolk.—Following for Co. E.C.: West 


Winch County Primary School (5,000 sq. ft.); 
North Walsham Secondary Modern School, 
housecraft block (2,650 sq. ft.). Applications 
to F. Lincoln Ralphs, chief education officer, 
County Education Office, Stracey Road, Nor- 
wich, Norfolk, by Oct. 26. 

North Riding.—Erection of second _ instal- 
ment of Thornaby Grange County Modern 
School, for C.C. Documents from the County 
Architect, County Hall, Northallerton or Johns, 
Slater and Haward, architects, 32 Foundation 
Street, Ipswich. Plans may be seen at the 
County Hall. Tenders by Nov. 11. 

North Riding.—Erection of a family group 
children’s home at Skelton-in-Cleveland, for 
C.C. Applications to the County Architect, 
County Hall, Northallerton, by Oct. 26. 
Tenders by Nov. 16. 

Nottingham.—Following for City Council: 
Cleaning and painting at the undermentioned 
buildings— internal and external—Berridge 
School annexe, Nuthall Road; Henry Whipple 
School caretaker’s house, Padstow Road, Best- 
wood Estate; High Pavement School care- 
taker’s house, Gainsford Crescent, Bestwood 
Estate; external—Haydn School kitchen, 
Haydn Road, Sherwood; South Wilford En- 
dowed C.E. School, Main Road, Wilford; 
Springfield School, Lawton Drive, Bulwell Hall 
Estate. Documents from the Education Office 
(Sites and Buildings Department), Exchange 
Buildings, Smithy Row, Nottingham, Deposit 
£l each. Tenders by Nov. 7. 

Oldham, Lancs.—Conversion of 27 Queens 
Road into bed-sitting-room accommodation, 
for B.C. Documents from the Borough Engi- 
neer and Surveyor, 75 Union Street, Oldham. 
Deposit £2 2s., cheques payable to Borough 
Treasurer. Tenders by Oct. 31. 

Redditch, Worcs.—Pavilion, Abbey Stadium, 
Redditch, phase 1, for U.D.C., including the 
erection of two-storey changing rooms, 
showers, entrance block, toilets, etc. Written 
applications to R. A. Noonan, engineer and 
surveyor, Old Crest, South Street, Redditch. 
Deposit £3 3s. Tenders by Nov. 4 

Ross-on-Wye, Heres. — Internal painting 
works at Alton Street Hospital for Hereford- 
shire Hospital Management Committee. Docu- 
ments from A. D. Edmunds, group secretary. 
Victoria House, Eign Street, Hereford. Tenders 
by Oct. 31. 

*Salford, Lancs.— Conversion of 
station for City Council. 
Tenders by Nov. 14. 

Seaton Valley, Northumb.—Erection of a 
public convenience at Shiremoor and four 
brick garages at Seghill, for U.D.C. Docu- 
ments from the Surveyor, Council Offices. 
Seaton Delaval, Whitley Bay. Tenders by 
Nov. 12. Z 

Sittingbourne and Milton, Kent.—Erection 
of new public conveniences in Central Avenue, 
Sittingbourne, for U.D.C. Documents from 
the Engineer and Surveyor’s Office, Lydbrook, 
89 London Road, Sittingbourne. Deposit 
£2 2s. Tenders by Nov. 17. 

Skipton, Yorks.—New toilets and cloak- 
rooms at Town Hall for U.D.C., including new 
building, floor area 575 sq. ft., and alterations 
to building of 400 sq. ft. floor area. Docu- 
ments from Engineering Surveyor, Town Hall, 
Skipton. Deposit £2, Tenders by Nov. 2. 

Sodbury, Glos.—Construction of a block of 
seven garages together with minor roadworks 





‘ police 
Deposit £2 2s. 
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at Iron Acton, contract 324, for RDC 
Documents from the Engineer and Surveyor. 
Council Offices, Chipping Sodbury. Tenders 
by Nov. 7. 
Stepney.—Supply and fixing of Glinex fire. 
proof partitioning including doors, frames and 
fanlights in the club rooms at Whitechape] 
Baths for B.C. Documents from the Borough 
Engineer and Surveyor, 227-233 Commercial 
Road, London, E.1]. Tenders by Nov. 7, 
Stourbridge, Worcs. — Alterations and ex. 
tension to the Council House, together with 
incidental works, for B.C. Documents from 
H. W. Morris, borough engineer and sur- 
veyor, Council House, Stourbridge. 
£2 2s. Tenders by Nov. 5. 
Surbiton, Surrey—Redecoration of Various 
rooms at the Surbiton Assembly Rooms for 
B.C. Documents from the office of R. Thirl. 
way, borough engineer and surveyor, Council 
Offices, Ewell Road, Surbiton. "Tenders by 
Oct. 28. 
_ Sutton and Cheam, Surrey.—External Paint- 
ing of the public hall, Hill Road, for B.C. Ap- 
plications to Christopher Needham, borough 
engineer and surveyor, Municipal Offices, 
Sutton, befort Oct. 25. Deposit £1, cheques 
payable to B.C. Tenders by Nov. 4. 
Taunton Som. — Conversion of 
closets into water closets, together 
the construction of a disposal 
and the necessary drainage and 
works, at 1 to 8 School Cottages, 
Cheddon Fitzpaine, for R.D.C. 
from the Surveyor, Mary 
Taunton. Tenders by Nov. 1. 
West Riding.—Following works for C.C: 
(1) Adaptation of a basement washhouse to 
scullery (including formation and installation 
of hand-operated lift) at Harewood CE. 
School; (2) modifications to the heating instal- 
lation at Mirfield Easthorpe C.E. (Controlled) 
School; (3) provision of site fencing at 
Meltham C.E. (Controlled) J. and I. School. 
Documents for Contract 1 from the office of 
the Divisional Architect, Salisbury Buildings, 
Albert Street, Harrogate, and for Contracts 2 
and 3, the office of the Divisional Archi- 
tect, Flint Street, Huddersfield. Tenders by 
Nov. 14. 
_ West Riding.—Following for C.C.: (1) Don 
Valley High School, Jossey Lane, Scawthorpe, 
internal and external painting; and (2) Braith- 


Deposit 


earth 
with 
works, 
other 
Rowford, 
Documents 
Street House, 


well Primary School, Braithwell, rebuilding 
of glazed corridor. Documents from. the 
Divisional Education Officer, County Area 


Offices, Station Road, Doncaster. 
Oct. 25 for (1) and Nov. 7 for (2). 
_ Windsor, Berks.—Construction of an open- 
air swimming pool, comprising 110ft. by 48ft. 
pool, with ancillary building and purification 
plant installation at Clewer Mead for B.C. 
It is intended that work will commence early 
in 1961. Documents from the Borough 
Engineer, Kipling Memorial Building, 
Windsor. Deposit £3 3s. 
Worcestershire.—Erection of an_ infants’ 
school and clinic at Bromsgrove Rubery for 
C.C. Application to L. C, Lomas, county 
architect, 14 Castle Street, Worcester, by 
Oct. 28. Contractors who have _ not 
previously carried out major works under 
the County Architect, are required to submit 
details of single contracts costing at least 
£42,000, which they have completed recently, 


Tenders by 


together with the names of the architects 
responsible. 
DEMOLITION 
Bewdley, Worcs.—Demolition of 17, 18, 


19 Bark Hill, consisting of three brick, two- 
storey houses, with outbuildings, for B.C. 
Contractors are recommended to visit this 
site before tendering. Documents from J. E. 
Sheen, borough surveyor, Municipal Offices, 
Bewdley. Tenders by Oct. 28. 
Spenborough, Yorks.—Demolition of the 
former central methodist church, Cleckheaton, 
for B.C. Documents from the Borough Engi- 
neer, Spenborough Town Hall, Cleckheaton. 
Deposit £2 2s. Tenders by Nov. 4. 
Swansea.— Demolition of the Sailors’ Home 
block of buildings bounded by Harbour 
Road, Mount Street and Victoria Road, 
Swansea, for B.C. Documents from. the 
Borough Engineer and Surveyor, Guildhall, 
Swansea. Deposit £2. Tenders by Nov, 3. 


ELECTRICAL 


Birmingham.—Installation of socket outlet 
facilities and repair to the lighting wiring at 
250 houses at Acock’s Green for City Council. 
Documents from J. P. Macey, housing man- 
ager, Housing Management Department, Bush 
House, Broad Street, Birmingham, 1. Tenders 
by Nov. 17. 

Down.—Electric lighting and heating instal- 
lation in the Child Health and Welfare Clinic, 
Knocknee Avenue, Kilkeel, for County 
Health Committe. Documents from Barrett 
and Agnew, consulting engineers, 420 Raven- 
hill Road, Belfast, 6. Deposit £3. Tenders 
by Nov. 4. 
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Heston and Isleworth, Middx.—Rewiring of 
the electrical installation and supplying and 
fitting power points in houses on the Worple 
estate, Isleworth, as follows for B.C.: (Con- 
tract 1) 92 houses; (2) 102; (3) 105. Docu- 
ments from the Housing Officer and Manager, 
Housing Department, Treaty Road, Hounslow. 
Tenders by Oct. 29. . 

Inverness-shire.—Following for C.C.: (a) re- 
wiring of electrical installations in 11 Souih- 
side Road and the Schoolhouse at Culcabock; 
(b) erection of approx. 50 lin. yd. of iron 
palisade fencing at Inverness Royal Academy. 
Documents from the District Clerk of Works, 
The Castle, Inverness. 

Lancashire.—Re-wiring of electrical instal- 
lation at Thornton Cleveleys County Secon- 
dary School for C.C. Applications to the 
County Architect, P.O. Box 26, County Hall, 
Preston, by Oct. 24 

Manchester. — Electrical installation to 
smoke chamber, central fire station, for City 
Council. Documents from the City Archi- 
tect, P.O. Box 488, Town Hall, Manchester. 
Tenders by Oct .28. 

Middlewich, Ches.—Installation of fluores- 
cent lighting in parts of Victoria Building, 
Lewin Street, for U.D.C. Documents 
from the surveyor, D. A. Stubbs, Victoria 
Building. Middlewich. Tenders by Nov. 5. 

Windsor, Berks.—Electrical installation to 
two maisonnettes at Clewer new town for 
B.C. Documents from the Borough Engineer. 
Kipling Memorial Buildings, Alma _ Road, 
Windsor. Tenders by Nov. 11. 

Wrexham, Denbighs.—Following for B.C.: 
(a) Electrical installation to 40 dwellings on 
the Tanat Way and Sutton Drive housing sites; 
(b) the supply of consumers units and cabinets 
for 40 dwellings. Documents from Borough 
Engineer and Surveyor, 31 Chester Street, 
Wrexham. Tenders by Oct. 31. 


FENCING 


Barnet, Herts.—Provision and fixing of up 
to 450 sets of gates and posts at prewar hous- 
ing estates for U.D.C. Documenis from the 
Housing Estates Manager. 10 Wood Street, 
Barnet. Tenders by Oct. 27. 

East Riding. — Provision and erection of 
close-boarded fencing at Kirkella C.E. School 
for C.C. Documents from the County Archi- 
tect, County Hall, Beverley. Tenders by 
Oct. 25. 

*Horsham, Sussex.—Fencing, Kings Road 
industrial site, for U.D.C. Apply by Oct. 24. 

Somerset.—Erection of various types of 
fencing throughout the County, for C.C., posts 


being provided by the Council. Documents 
from the County Surveyor, County Hall, 
Taunton. Tenders by Nov. 8. 


Southend-on-Sea, Essex. — Supply and 
erection of fencing at two schools—chain- 
link on metal standards for B.C. Documents 
from the Borough Architect, 30 Alexandra 
Street, Southend-on-Sea. Tenders by 
Nov. 2. ‘ 

West Riding.—Removal of stone walls and 
erection of chain link fencing at Ecclesfield 
Grenoside Primary School and the replacement 
of railings by part wrought-iron and part 
Winslot fencing at Kexborough Primary School, 
near Barnsley, for C.C. Documents from 
S. Wright, divisional education officer, Educa- 
tion Office, 50 Huddersfield Road, Barnsley. 
Tenders by Oct. 31. ; 


GAS AND WATER SUPPLY 


Arbroath, Angus.—Laying of section of 
water main from Knowehead Crossroads to 
Red Lion Hotel, Finavon, on the A.94 Forfar, 
Brechin Road for B.C., comprising excavator 
work, laying and jointing of approximately 
3,482 lin. yd. of 15in. diameter concrete-lined 
spun-iron, flexible jointed pipes with necessary 
bends, valves, scour pipes, etc., and connecting 
up to existing 15in. diameter pipes. Docu- 
ments from office of the Burgh Engineer. 
Dewar House, Arbroath. Deposit £1. Tenders 
by Oct. 27. 

Ashbourne, Derbys.—Construction of a mass 
concrete reservoir, capacity 240,000 gallons, 
and appurtenant works, at Madge Hill in the 
parish of Atlow, contract 4 for R.D.C. 
Documents from H. Litchfield, surveyor, 
Compton Offices, Ashbourne. Deposit £1 ls. 
Tenders by Nov. 10 

Bexhill, Sussex.—Construction, in reinforced 
concrete, of a block of 12 rapid gravity filters 
having a capacity of 60.000 gallons per hour, 
at Hazards Green pumping station. for B.C. 


Documents from the Water Engineer and 
Manager, Water Department, Town Hall, 
Oartill-on-Sea. Deposit £2 2s. Tenders by 
ct. 


Blackpool, Lancs.—Weeton reservoir recon- 
struction, supply of a flow recorder panel and 
hvdraulic measuring equipment, for Fylde 
Water Board. Documents from Engineer to 
the Fylde Water Board, Sefton Street, Black- 
pool. Tenders by Nov. 17. 

Cardiff.—Construction of the Llandegfedd 
impounding reservoir for City Council. Docu- 
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ments from Rofe and Raffety, engineers, 9 
Brewer’s Green, Buckingham Gate, Wesi- 
minster, S.W.1. Deposit £5 5s., cheque pay- 
able to the Corporation. Plans also seen at 
the offices of the Water Engineer and 
Manager, Greyfriars Road, Cardift. Tenders 
by Nov. 22. 

Devon.—Construction of a reinforced con- 
crete-covered service reservoir, contract 63D, 
for North Devon Water Board, including 
earthen embankments, to contain 750,000 
gallons, and other ancillary works in connec- 
tion therewith, at Bratton Down in the panish 
of Bratton Fleming, at a point approx. 74 miles 
north-east of Barnstaple. Documents from 
Rofe and Raffety, engineers, 9 Brewer's 
Green, Buckingham Gate, Westminster, 
S.W.1. Deposit £2 2s. cheque. Plans also 
seen at the office of the Chief Engineer 
(North), North Devon Water Board, Grenville 


House, Boutport Street, Barnstaple. Tenders 
by Nov. 7. 

*East Kesteven, Lincs.—Construction of 
water main at Aswarby for R.D.C. Tenders 
by Nov. 12. 

Haverfordwest, Pembs.—Ford - Woodmoor 


water extension, Treffgarne, for R.D.C., in- 
cluding the provision and laying of approxi- 
mately 2,200yd. of Il4in. water main, with 
valves, fittings, and other appurtenant works. 
Documents from the Engineer and Surveyor, 
8-10 Picton Place, Haverfordwest. Tenders 
by Nov. 18. 

Helston, Corn.—Trescowe Common, Tres- 
cowe and Millpool water scheme for Helston 
and Porthleven Water Co., including for 
providing and laying the following approx. 
lengths of water mains; 3in. spun-iron with 
Tvton joints—2,525yd.; l4in. high density 
polythene tube to 150lb. per sq. in.—1,225yd.; 
lin, high density polythene tube to 150lb. per 
sq. in—600yd. Documents from F. J. Sear, 
secretary, Helston and Porthleven Water Co., 
Monument Road, Helston. Deposit £5 5s., 
payable to the company. Tenders by Oct. 26. 

*Manchester. — Supply of sluice valves and 
penstocks for Corporation Waterworks. 
Tenders by Oct. 31. 

*Manchester.—Supply of hydrants and pipes 


ed Corporation Waterworks. Tenders by 
ct. 31. 
Newry, Armagh. — Comprehensive water 


scheme, zone 3, extension to Carricknagavna 
and Annacloghmullin Townlands, for R.D.C., 
comprising the laying of 4,540 lin. yd. approxi- 
mately of 4in. spun-iron pipes and 1.150 lin. 
yd. approximately of 4in. asbestos-cement 
pipes complete with necessary valves and) 
fittings, together with the construction of a 
30,000 gallons capacity reinforced concrete 
reservoir and pump house. Documents from 
W. B. O’Donoghue, clerk of the Council, Rural 
District Council Offices, Daisy Hill. Newry. 
Deposit £10 10s. Tenders by Nov. 9 
Norton, Yorks.—Laying of approximately 
450yd. of 3in. diameter cast-iron main and 
minor ancillary works at Ganton for R.D.C. 


Documents from T. Hicks, clerk of the 
Council, Rural District Council Offices, 
Welham Road, Norton, Malton. Drawings 


seen at the Council Offices, or at the office of 
D. H. Moore, consulting engineer, 12 Valley 
— Parade, Scarborough. Tenders by 

ct... 27. 

St. Helens, Lancs.—Carr Mill Dam industrial 
water scheme, supply and installation of pump- 
ing plant to deliver up to one million gallons 
per day, contract WI, for B.C. Documenis 
from the Water Engineer's Office, Tolver 
House. Tolver Street, St. Helens. Tenders by 
Nov. 2. 

Strabane, Tvrone.—Supplying and laying of 
aporoximately 4,250 lin. yd. 4in. diameter 
asbestos-cement pipe, 235 lin. vd. 3in. diameter 
asbestos-cement pipe and 535 lin. yd. 2in. 
diameter asbestos-cement pipe, together with 
ancillary works, between Altrest and Tullyard 
Bridge, for R.D-C. Documents from the office 
of the Rural District Council, Derry Road, 
Strabane, or the office of W. D. R. and R. T. 
Taggart, consulting engineers. 13 College 
Gardens, Belfast. 9. Deposit £5 5s.. cheques 
payable to R.D.C. Tenders by Oct. 31. 

Witney, Oxon.—Water supply of North 
Leigh. Handborough and Freeland, W.22/19 
contract 3, for R.D.C. Works include the 
construction of approximately 53 miles of 
6éin. and 4in. diameter asbestos-cement water 
mains. construction of a booster station, and 
other ancillary work. Documents from the 
offices of Howard Humphreys and Sons, con- 
sulting engineers, West Street, Epsom, Surrey, 
by 4 p.m., Nov. 4. Deposit £5 5s. (cheques 
payable to R.D.C.). Tenders by Nov. 14. 


HEATING AND VENTILATING 


Belfast.—Renewal' of boiler and provision 
of oil firing plant at Edenderry Secondary 
School, Tennent Street, for City Council. 
Documents from the City Architect’s Depari- 
ment, 40 Academy Street, Belfast. 1. Tenders 
by Nov. 3. 

Daventry, Northants.—lInstallation of hot 
water supply systems, drainage and other 


381 


work to three houses at Dodford for R.D.C. 
Documents from H. Bonsor, surveyor, Council 
_ Church Walk, Daventry. Tenders by 

ov. 7. 

Newcastle upon Tyne.—Installation of a 
gas fired boiler and heated ceiling at Denton 
Burn branch library now being erected for 
City Council. Documents from Henry 
Wood, architect, 2a Ridley Place, Newcastle 
upon Tyne, 1. Tenders by Oct. 26. 

Taunton, Som.—Installation of electrically 
operated hot water systems, together with the 
provision of wash-hand basins and airing cup- 
boards, at 1 to 8 School Cottages, Rowford, 


Cheddon Fitzpaine, for R.D:C. Documenis 
from the Surveyor, Mary Street House, 
Taunton. Tenders by Nov. 1. 


HOUSING SCHEMES 


Abingdon, Berks.—Erection of 22 detached 
houses, four pairs of semi-detached houses, 30 
garages, roadworks and works _ incidental 
thereto on the Cumnor housing estate for 
R.D.C. Documents from the Surveyor, 
Council Offices, 60 Bath Street, Abingdon. 
Deposit £3. Tenders by Oct. 29. 

Barnstaple, Devon.—One pair of bungalows, 
type C, at Gould Road, for B.C. Documenis 
from the Borough Surveyor, The Castle, Barn- 
staple. Deposit £2 2s. Tenders by Nov. 9. 

Basingstoke, Hants.—Pair of semi-detached 
police houses at Camrose Way for B.C. Docu- 
ments from Eric Almond, borough architect, 
Municipal Buildings. Basingstoke. Deposit 
£2 2s. Tenders by Oct. 28 

*Bath.— Erection of houses, flats 
garages, contract 6, for City Council. 
by Nov. 4 Deposit £2 2s. 
Dec. 14. 

Berkshire—Two pairs of standard police 
houses in traditional brick construction at 
Turnpike Road Estate, Newbury, for C.C. 
Documents from the County Architect, Wilton 
House, Parkside Road, Reading. Deposit 
£2 2s. Tenders by Nov. 1. : 

Biackwell, Notts.—Erection of 18 dwellings, 
Newton, and four dwellings, Pinxton, for 
R.D.C. Documents from the office of the 
Engineer and Surveyor, 100 Chesterfield Road 
ana rca, Deposit £2 2s. Tenders by 
Nov. 9. 

Braintree and Bocking, Essex.—Contract 25 
—eight bungalows with site works, outbuild- 
ings and screen walls for U.D.C. Documents 
from the Surveyor, Town Hall, Braintree. 
Deposit £2 2s. Tenders by Oct. 28. 

*Bromley, Kent.—Erection of 104 flats and 
55 garages for B.C. Apply by Nov. 5. _ 

Canterbury, Kent.—Erection of 29 units of 
accommodation at Artillery Street and Mili- 
tary Road, as follows, for City Council: Two 
blocks of eight maisonnettes; one block of 
four corner flats; five houses, type 3HTB; one 
block of four old persons’ bungalows. Docu- 
ments from John L. Berbiers, city architect, 
Municival Buildings, Canterbury. Deposit 
£2 2s. Tenders by Nov. Il. 

Chatham, Kent.—Old people’s home (25 
flatlets) at Wayfield Road for B.C. Applica- 
tions to J. A. T. Richards, borough engineer 
and surveyor, Town Hall, Chatham. Deposit 
£2 2s. cheque. Tenders by Oct. 28. 

Chelmsford, Essex.—Erection of 26 old 
folk’s flats at Meadgate estate, Great 
Baddow, for B.C. Documents from _ the 
Borough Engineer, Municipal Offices, 
Chelmsford, on and from Oct. 21. Deposit 
£2 2s. (cheques payable to_ Corporation). 
Plans seen at the offices of E. R. Collister 
and Associates, architects, St. Mary’s Lodge, 
Cottage Place, Chelmsford, on and after 
Oct. 21. Tenders by Nov. 22. 

Cranbrook, Kent.— Following for R.D.C.: 
Red Oak estate, Hawkhurst—1l4 two-storey 
flats (block of 10 and block of four), six 
garages, and extension of estate road; Clay- 
hill estate, Goudhurst—18 dwellings, com- 
prising one block of eight two-storey flats, 
two blocks of four and pair of bungalows, 
12 garages, and extension of estate road; 
Cleavers estate, Sissinghurst—kerbing and 
surfacing of estate road (approximately 
1,300ft, run of kerbing and 1,220 super. yd. 
asphalt surfacing). Documents from 
Barnes, Council Offices, Hill House, Cran- 
brook. Deposit £2 2s. each (cheques payable 
to R.D.C.). Tenders by Nov. 15. 

Crosby, Lancs.—Fifteen bungalows for 
elderly persons in Little Crosby Road for 
B.C. Documents from the Borough Engineer 
and Surveyor, Town Hall, Waterloo, Liver- 
pool, 22. Tenders by Oct. 26. 

Dewsbury, Yorks.—One hundred and twenty 
dwellings at Foxroyd Lane housing estate, and 

12 bungalows at Whitley for B.C., including 
construction of roads, etc., in one contrac. 
Documents from the office of the Borough 
Architect and Buildings Surveyor, Town Hall, 
Dewsbury. Deposit £3. Tenders by Nov. 14. 

Epping and Ongar, Essex.—Erection of 


and 
Apply 
Tenders by 


four bungalows at Bobbingworth for 
R.D.C. Applications to the Engineer and 
Survevor, 209 High Street, Epping, by 
Oct. 28. Deposit £2 2s. 
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Epping and Ongar, Essex.—Erection of 
four bungalows and six houses at Fyfield 
for R.D.C. Applications to the Engineer 
and Surveyor, 209 High Street, Epping, by 
Oct. 28. Deposit £2 2s. 

Glastonbury, Som.—Erection of seven 
houses, four bungalows and eight garages on 
land adjoining Wells Road, for B.C. Docu- 
ments from G. C. Beech and Partners, 
chartered architects, Deanery Offices, Wells. 
Deposit £2 2s. Tenders by Nov. 14. 

Goole, Yorks.— Erection of seven bunga- 
lows at Water Lane, Hook, for R.D.C. 
Documents from the Rural District Council 
of Goole, 149 Boothferry Road, Goole. 
Deposit £2 2s. Tenders by Nov. 15. 

Hambledon, Surrey.—Erection of two pairs 
of bungalows at Parsonage Road, Cranleigh, 
for R.D.C. Documents from the office of the 
Engineer and Surveyor, Council Offices, Bury 
Fields, Guildford. Deposit £2 2s., cheques 
payable to R.D.C. Tenders by Nov. 7. 

Herne Bay, Kent.—Erection of 12 one-bed- 
room flats on land in Canterbury Road (ad- 
joining Winch’s Field), for U.D.C. Documents 
from the office of J. C. Clague, architect, 
Lloyds Bank Chambers, High Street, Herne 
Bay. Tenders by Nov. 9. 

Hucknall, Notts.—Erection of 150 houses 
and flats at Welbeck housing estate, contraci 
2, for U.D.C. Documents from the Engineer 
and Surveyor, Council Offices, Watnall Road, 
Hucknall. Deposit £2 2s. Tenders by Nov. 7. 

Hyde, Ches. — Design and construction of 
the Lilly Street housing estate, to comprise 32 
houses, 20 maisonnettes and 20 flats, and to 
include roads, sewers and street lighting for 
B.C. Documents from the Borough Surveyor, 
Municipal Buildings, Greenfield Street, Hyde. 
Tenders by Nov. 21. : 

Isle of Wight.—Fourteen dwellings and in- 
cidental works at Godshill for R.D.C. Docu- 
ments from 30 Pyle Street. Newport. Depos:i 
£2 2s. Tenders by Oct. 31. 

Ketton, Lincs.—Erection of dwellings in the 
parishes of Ketton (six) and Ryhall (six) for 


R.D.C. Applications to F. J. Lenton and 
Partners, architects, Broad Street, Stamford, 
by Oct. 24. 


Leeds.-—Following for City Council: (a) 
Scheme 875—erection of 86 bungalows and 10 
houses at Cardigan Lane, Moorside Belle Isle 
and Gipton; and (b) scheme 870—erection of 
32 garages and five refuse disposal units at 
Quarry Hill flats, Leeds, 9. Documents from 
the City Architect, Priestley House, Quarry 
Hill, Leeds, 9. Deposit £2 each, cheques 
payable to Corporation. Tenders by Nov. 3. 

Manchester. — Following for City Council: 
(Contract 352) Erection of 42 dwellings, Butler 
Street, Miles Platting; (354) erection of 229 
dwellings, Collyhurst Street, Collyhurst. 
Documents from Director of Housing, Town 
Hall, Manchester, 2. Tenders by Nov. 24. | 

*Manchester.—Erection of dwellings for City 
Council. Tenders by Nov. 24. 

Nantwich, Ches.—Following for R.D.C.: 
(Tender 1) One block of four and two pairs 
of semi-detached one-bedroom bungalows at 
Mill Grove, Bulkeley, together with the road 
works; (2) two pairs of semi-detached one- 
bedroom bungalows at Manor Place, Hun- 
sterson; (3) one pair of semi-detached one- 
bedroom bungalows at Gauntons Bank, Nor- 
bury. Documents from the Engineer and 
Surveyor, Stapeley House, Nantwich. De- 
posit £2 2s. Tenders by Oct. 31. 

Norfolk.—Erection of a police house at 
Heacham for C.C. Documents from the 
County Architect, 27 Thorpe Road, Norwich. 
Tenders by Nov. 8. . 

Northampton.—Erection of eight flats at 
Kingsland Avenue, for B.C. Aopplications to 
the Borough Architect, Guildhall, Northamp- 
ton, before Oct. 24. Deposit £2 2s., cheque. 
Tenders by Nov. 21. : 

Norton-Radstock, Som.—Forty dwellings at 
Springfield, Radstock, comprising three-siorey 
flats and maisonnettes, two-storey flats and 
bungalows and the erection of 10 garages. 
together with the construction of roads, 
sewers and associated site works, for U.D.C. 
Documents from ‘Redwood, Miles and Wills, 
the Council’s architects, 18 Great George 
Street, Bristol, 1. Deposit £5, cheque payable 
to Council. Tenders by Nov. 5. 

Nottingham.—Erection of 150 houses. 54 
flats, 10 bungalows, and 35 garages, Best- 
wood Park estate, for City Council. Ap- 
plications to E. W. S. Martin, The Estates 
Surveyor and Valuer, The Guildhall, Not- 
tingham, by first post, Oct. 24. Deposit 
£2 2s, payable to Corporation. Tenders by 
Dec. 6. 

Prestwich, Lancs.— Erection of one block 
of five old people’s bungalows at Turnbull 
Avenue for B.C Documents from the 
Borough Engineer, Town Hall, Prestwich. 
Devosit £5 5s. Tenders by Oct. 25. 

Ripon and Pateley Bridge, Yorks.—Ereciion 
of nine bungalows, together with drains, paths, 
fences and external services at Shaw Mills 
for R.D.C. The bungalows will comprise one 
pair, one block of three and one block of four. 
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Documents from J. C. Kenyon, architect, 
Council Offices, Pateley Bridge. Tenders by 
Nov. 8. 

*Rochester, Kent.—Warren Wood rede- 


velopment for City Council. Deposit £3 3s. 
Tenders by Nov, 21 

St. Albans, Herts.—Erection of 48 houses 
and 76 garages on the Jersey Farm estate, for 
City Council. Documents from the Office of 
the City Engineer and Surveyor, 16 St. Peter’s 
Street, St. Albans. Deposit £3 3s. Tenders 
by Nov. 14. 

St. Neots, Hunts.—Old Skin Yard, redevelop- 

ment for U.D.C., including the construction 
of seven dwellings, one shop, two garages and 
site works. Application to the surveyor, 
Council Offices, Huntingdon Street, St. Neots. 
Tenders by Nov. 16. 
_ Shaftsbury, Dorset.—Erection and comple- 
tions of nine dwellings, with necessary external 
services, at St. James Street, for B.C. Docu- 
mefhts from H. Orman, town clerk, Town 
Clerk’s Office, 28 Bell Street, Shaftesbury. 
Deposit £2 2s. Tenders by Nov. 8. 


Stanley, Yorks.—Construction of 22 two 
bedroom houses in blocks of two, Church 
Lane estate, Outwood, for U.D.C. Docu- 


ments from the office of J. Hustwit, engineer 
and surveyor, Coach Road, Outwood. De- 
posit £2 2s. Tenders by Nov. 7. 

Stroud, Glos. — Following for R.D.C.: (a) 
Four houses at Ruscombe; (b) construction of 
a road at The Glebe site. Butt Street. Minchin- 
hampton. Applications to G. E. G. Gadsden, 
clerk, Council Chambers. John Street, Stroud, 
by Oct. 31. Deposit £2 2s. each contract. 

South Cambridgeshire.—Four bungalows at 
Orwell for R.D.C. Documents from the 
Council’s Architect and Surveyor, County Hall, 
Hobson Street, Cambridge. Deposit £2 2s., 
cheques payable to R.D.C. Tenders by Oct. 25. 
_ Spennymoor, Dur.—Erection of the follow- 
ing for U.D.C.: (a) Byers Green, 13 dwellings; 
(b) Tudhoe Moor, 16 dwellings. Applications 
to W. Pearse, clerk of the Council, Town Hall, 
Spennymoor, by Oct. 25. 

Sunderland, Dur.—Following for B.C.: (a) 
114 dwellings, (b) 90 dwellings at Hylton 
Red House estate. Documents from the 
Borough Architect, Grange House, Stockton 


Road, Sunderland. Deposit £2 2s. each 
(cheques payable to Corporation), Tenders 
by Oct, 24. 

Sunderland, Dur.—Erection of 10  three- 
bedroomed semi-detached houses and 
garages at The Village, Ryhope, for B.C. 


Documents from the office of the Surveyor. 
2 The’ Esplanade, Sunderland. Deposit 
£2 2s. Tenders by Nov, 1 

Thirsk, Yorks.—Erection of four bungalows 
at Knayton and five bungalows and house and 
shop at Norby, together with the necessarv 
house drainage, paths and fences and a small 
amount of private roadworks for R.D.C. 
Documents from Needham, Thorp and White, 
architects, 5 High Petergate, York. Deposit 
£4 4s., payable to R.D.C. Tenders by Oct. 29. 

Torrington, Devon.—Erection of two pairs 
of one-bedroom bungalows at Winkleigh and 
one pair at Langtree, for R.D.C. Documents 
from Friend, Kelly and Friend, 102 Boutport 
Street, Barnstaple. Deposit £2 2s. Tenders 
by Nov. 3. 

*Tottenham, Middx.—Sixteen dwellings in 
one four-storey block for B.C. Apply by 
Nov. 14. Deposit £2 2s. 

Wantage, Berks.— Erection of the follow- 


ing dwellings for R.D.C.: East Ilsley—two 
houses and six bungalows; Upton—three 
bungalows; East Challow—four bungalows. 


Documents from L. Woodgate, clerk of the 
Council, Council Offices, Belmont, Wantage. 
Deposit £2 2s. Tenders by Oct. 31. 

Windsor, Berks.—Erection of two maison- 
nettes at Clewer New Town for B.C. Docu- 
ments from the Borough Engineer's Office, 
Kipling Building, Alma Road, Windsor. 
Deposit £2 2s. Tenders by Nov. 11. 

York.—Erection of 30 flats at Long Close 
Lane, for City Council. Documents from 
E. Firth, city architect, 8 St. Leonard’s Place, 
York. Deposit £3 (cheques payable to Cor- 
poration). Tenders by Nov. 12. 


MATERIALS AND SUPPLIES 


Edinburgh.—Supply of 102 fire hydrants 
pattern B.S.2 (BSS 750) delivered Edinburgh, 
for South Eastern Fire Area Joint Committee. 
Documents from the Firemaster, Central Fire 
Station, Lauriston Place, Edinburgh, 3. 
Tenders by Oct. 27. 

Hertfordshire.—Supply of paraffin and trac- 
tor vaporising oil during the period Jan, 1, 
1961, to Dec. 31., 1961, for C.C. Documents 
from the County Purchasing Officer. The Old 
Rectory, Hatfield. Tenders by Nov. 3. 

Horbury. Yorks.—Supply of fireplaces, dust- 
bins, gas boilers, gas cookers, electric wash 
hoilers, e'ec'ric cookers, electric fires and door 
fyrniture for two traditional-type houses and 
14 bungalows to be erected at Golden Square 
for U.D.C. Documents from the Engineer 
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and Surveyor, Town Hall, Horbury. 
by Oct. 29. =. to 
_ Longbenton, Northumb.—Supply and de. 
livery of sanitary fittings, fireplaces, etc, in 
connection with the erection of 171 houses 
for U.D.C. Applications to A. E, Sweet. 
man, engineer and surveyor, Council Offices, 
Forest Hall, Newcastle upon Tyne, |?’ 
Seasons oy Nov. 5. : : 
ewcastle upon Tyne.—Supply and delj 
of Queenline kitchen Sittings reonuired onan 
multi-storey flats now in course of erection 
at Scotswood Road (Hawes Street) and 
Pottery Bank for City Council. Applications 
. ween, to -~ City Agobivers, 18 Cloth 
arket, ewcastie upon ne, 
Sher Pp y Tenders 
Northern Ireland.—Ironmongery works and 
supplies required at Government establish. 
ments in Northern Ireland during the period 
ending Oct. 31, 1961, for Ministry of Finance 
Documents from Room 103, Law Courts 
Building, Belfast. 1. Tenders by Oct. 26, 
_ Tottenham, Middx.—Supply of the following 
items for the year commencing April 1, 196] 
for B.C.: (1) Brushes and brooms; (2) disin. 
fectants; (3) electric lamps; (4) hire of lorries 
and vans; (5) fuels—(a) petrol, (b) fuel oils, 
(c) coal and coke; (6) clothing—(a) pro. 
tective clothing, (b) rubber boots, (c) uni- 
forms; (7) road works and_materials—(a) 
asphalt surfacing works, (b) clinker and ash, 
(c) laying of plastic white lines, letters and 
pedestrian crossings, (d) Portland cement and 
lime and mortar, (e) road materials, (f) salt. 
glazed ware pipes and fittings, concrete man- 
holes, gullies and tubes; (g) stabilised hoggin, 


Applications to M. Lindsay Taylor, town 
clerk, Town Hall, Tottenham, N.15, by 
Nov, 30, enclosing a stamped (44d.) ad- 


dressed large envelope. 


PLANT AND MECHANICAL TRANSPORT 


Belfast.—Supply of the following for City 
Council: (a) Traffic signs (specification No. 
W.180); and (b) one diesel-driven portable air 
compressor (specification No. W.181). Docu- 
ments from the Electricity Department, East 
Bridge Sireet, Belfast, 1. Deposit £1 Is. each, 
cheques payable to Electricity Department. 
Tenders by Oct. 28. 

*Frome, Som.—Supply of refuse vehicle for 
R.D.C. Tenders by Oct. 31. 

*Isle of Elv. — Supply of surface grinding 
machine for C.C. Tenders by Nov. 1. 

Kingston-upon-Thames, Surrey.—Following 
for B.C.: One Gamecock 18 cu. yd. dual tip 
type; one Bantam 10 cu. yd. side loading type. 
Subject to part exchange terms for two S. and 
D. vehicles. Documents from Borough Sur- 
veyor, Guildhall. Kingston - upon - Thames. 
Tenders by Oct. 28. 


PLAYING FIELDS, PARKS, ETC. 


Acton, Middx. — Treatment of seven black 
tennis courts by dressing with green spray 
surface for B.C. Documents from __ the 
Borough Engineer, Town Hall, Acton, W.3. 
Tenders by Oct. 28. 

Bristol.—Construction of a playground and 
playing fields and cultivating parkland at 
King’s Head Lane recreation ground which is 
1l acres in extent, for City Council. Docu- 
ments from City Engineer and Planning 
Officer, Cabot House, Deanery Road, Bristol, 1. 
Tenders by Nov. 8. 

*Cardiff.—Children’s paddling pool, Vic- 
toria Park for City Council. Deposit £2 2s. 
Tenders by Nov. ll. 

Eastleigh, Hants.—Turfing of approx. 11,500 
sq. yd. of open spaces on Velmore housing 
estate for B.C. Documents from E. J. Tapley, 
borough engineer and surveyor, Town Hall, 
Eastleigh. Tenders by Nov. 4. 

*Middleton, Lancs.—Construction of Borro- 


dale Road children’s playpark at Langley 
estate for B.C. Deposit £2 2s. Tenders by 
Nov. 5 

*Peterborough. — Construction of running 


track for City Council. Apply by Oct. 27. 
Risinghurst and Sandhills, Oxon.—Develop- 
ment of a recently acquired playing field 
situated in the parish of Risinghurst and Sand- 
hills, for Management Committee. Docu- 
ments from F. T. G. Knight, 32 Stanway Road, 
Headington, Oxford. Tenders by Oct. 30. 
_ Wanstead and Woodford, Essex. — Prepara- 
tion of Old Mill Playing Field and Roding 
Lane Sports Ground for B.C., including site 
clearance, grading, land drainage, cultivation, 
soiling and seeding approximately 39 acres, 
construction of access roads, piping in ditch. 
planting of trees, and all ancillary works. 
Documents from the Borough Engineer, Muni- 
cipal Offices, High Road, E.18. Deposit £3 3s. 
Tenders by Oct, 24. 
_ Wembley, Middx.—Construction of a bowl- 
ing green, including the laying of land drains, 
at Tokyngton Recreation Ground for B.C. 
Documen*s from the Borough Engineer and 
Sueverse, Town Hall, Wembley. Tenders by 
ct. 31. 
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ROADS, BRIDGES AND SITE WORKS 


Atcham, Salop. Construction of the estate 
service road, phase 2, and incidental works 
thereto at the housing site at Upper Pulley. 
Bayston Hill, for R.D.C. Documenis from the 
and Surveyor, 24 St. John’s Hill, 


ineer 
See ebury. Tenders by Nov. 4. 

*Sasildon, Essex. — Making-up of Rectory 
Grove, Glebe Road and Mount Road_ for 
U.D.C. Apply by Oct. 28. Deposit £2 2s. 
each. 


-kenham, Kent.—Surfacing of Kent House 
aed Grom Thesiger Road to Lennard Road) 
for B.C., comprising the supply and laying of 
approx. 1,800 sq. yd. of 4in. two-course rolled 
asphalt to B.S.S. 594:1958.  Documenis from 
James Dove, borough engineer, Town Hall, 
Beckenham. Tenders by Oct. 31, 

Blackpool, Lancs.—Improvement of_ Talbot 
Road to dual carriageways, between Larkhill 
Street and Gorton Street, comprising 4,000 sq. 
yd. hot-rolled asphalt surfacing and reinforced 
concrete carriageway, for Documents 
from Arthur Hamilton, borough surveyor, 
P.O. Box 17, Municipal Buildings, Blackpool. 
Deposit £2. Tenders by Oct. 28. 

Brentford and Chiswick, Middx.—Construc- 
tion of a car park in hardcore, with certain 
drainage and paving works at Albany Road, 
Brentford, for B.C. Area of hardcore approx. 
1,700 sq. yd. Documents from the Borough 
Engineer and Surveyor, Town Hall, Chiswick, 


w.4. Tenders by Oct. 28. 

*Brentwood, Essex.-— Private street works 
for U.D.C. Deposit £1 Is. each. Tenders 
by Nov. 7. 
“Brighton, Sussex.— Soil stabilisation, The 
Avenue, Moulsecoomb, for B.C., comprising 


the strengthening of approx. 7,000 sq. yd. of 
carriageway by cement stabilisation of the 
existing material. Documents from D. J. 
Howe, borough surveyor, 26-30 Kings Road, 
Brighton. Tenders by Oct. 26. 

Brierley Hill, Staffs.—Site preparation work 
and the construction of roads and sewers at 
Upper Pensnett housing site for U.D.C. The 
work comprises about 14,500 cu. yd. of excava- 
tion, the laying of 320 lin. yd. of sewers and 
2,000 lin. yd. of kerbing and channelling, and 


the surfacing of about 14,200 sq. yd. of 
carriageway and footpaths. Documents from 
the Engineer and Surveyor, Civil Buildings, 


Brierley Hill. Deposit £3 3s. Tenders by 
Nov. 3. 

Cardiff.—Private street works at Broadhaven 
(part), Broadacres (part), for City Council. 
Documents from the City Surveyor, City Hall, 
Cardiff. Deposit £2 2s. Tenders by Nov. 1. 

Caterham and Warlingham, Surrey.—Private 
street works, Georges Terrace, Caterham, for 
U.D.C., which includes approximately 500 sq. 
yd. of bitumen macadam carriageway sur- 
facing, 120 sq. yd. of new bitumen macadam 
footpath, and 120yd. of concrete kerbing. 
Documents from the office of the Engineer 
and Surveyor, Council Offices, Caterham. 
Tenders by Nov. 4. 

Chester.—-Following major roadworks for 
proposed internal by-pass for City Council: 
(contract 587) Pepper Street improvement, in- 
volving the reconstruction and widening of 
an existing road and main junction, total 
carriageway area approximately 4,500 sq. yd.. 
together with footpaths, drainage, etc.; (588) 
Vicars Lane improvement, involving the 
strengthening, widening and partial realign- 
ment of an existing road, total carriageway 
area approximately 2,500 sq. yd.; together 
with footpaths, drainage, etc.; (589) Liver- 
pool Road/Parkgate Road gyratory system, 
involving raising Parkgate Road substantially, 
the construction of a link road and recon- 
struction of a section of Liverpool Road, con- 
struction of retaining walls, etc., total carriage- 
way area approximately 4,350 sq. yd., together 
with footpaths, drainage, etc. Documents 
from the office of the City Engineer and Sur- 


veyor, 49 Northgate Street, Chester. Tenders 
by Nov. 5. 

*Crosby, Lancs.— Making-up part of 
Nicholas Road for B.C. Deposit £2 2s. 


Tenders by Nov. 7. 

Dagenham, Essex.—Rainham Road South, 
B.178—widening and improvement from 
Dagenham East Station to Wantz Corner for 
B.C.. consisting of the laying of approximately 
16,000 sq. yd. of reinforced concrete and bitu- 


minous macadam_ carriageways, slab-paved 
footways, kerbing, surfacing water drain- 
age and_ ancillary — works. Documents 


from the office of the Borough Engineer and 


Surveyor. Civic Centre, Dagenham. Deposit 
£3 3s. Tenders by Oct, 31. 
Fifeshire.—Realignment of route A.92 at 


Welltree, between Kettlebridge and New Inn, 
for C.C., comprising the construction of a 
carriageway 24ft. wide and two grass verges 
each 8ft. wide, together with the provision of 


surface water drainage and fencing. The 
lengths of the new road is approximately 
3,200ft. Documents from the County Sur- 


vevor, County Offices, Belfield, Cupar, Fife 
(where plans may be seen by appointment). 
Deposit £2. Tenders by Nov. 15. 
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Derbyshire.— Proposed footbridge over 
River Derwent at Calver—supply and de- 
livery only to Calver of 12 precast pre- 
tensioned concrete beams, 46ft. long, for 
cc. Documents from S. Mehew, couniy 
surveyor, County Offices, Matlock. Tenders 
by Nov. l. 

Doncaster, Yorks.—Construction of roads. 
siteworks, caravan bases and amenity block 
on a caravan site at Cowhouse Lane, Arm- 
thorpe, contract 358, for R.D.C. Documents 
trom the department of J. A. Williams, 
corres, Nether Hall, Doncaster. Tenders by 
Nov. 4. 

Dorsetshire.—Laying of cats-eyes reflecting 
road studs on trunk road and county roads 
for CL: Documents from the County 
Surveyor, County Hall, Dorchester, Dorset. 
Tenders will only be considered where the 
contractor can guarantee to complete the 
works required by Dec. 17. Tenders by Oct. 26. 

Down.—Reconstruction of Newtown Park 
for approx. 830yd. in the townlands of Breda 
and Ballymaconaghy, for C.C. Documents 
from the County Surveyor, County Surveyor’s 
Office, English Street, Downpatrick. Deposit 


£5, cheques payable to C.C. Tenders by 
Oct. 25. 
Erith, Kent.—Construction of a_ refuse 


transfer station for B.C., comprising: (a) Con- 
struction of tarmacadam (gravel aggregate) 
roads on hardcore foundation, approx. 1,450 
sq. yd.; (b) formation of soil embankment 
ramp, approx. 1,300 cu. yd.; (c) construction 
of reinforced concrete counterfort retaining 
wall tipping head; (d) kerbing, soil and surface 
water drainage and other appurtenant works. 
Documents from the Borough Engineer and 
Surveyor, Town Hall, Erith. Deposit £2 2s. 
Tenders by Nov. 4 

*East Suffolk.—Improvement of 
Road, Bungay, for C.C. Deposit £5. 
by Nov. 7. 

Fifeshire.—Following for C.C.: Construction 
of a road from Roundabout “H” to Stenton 
Farm on route B.921 at Glenrothes, extending 
to 3,520ft. and comprising 24ft. carriageway, 
8ft. footpaths, and grass verges, the overall 
width being 60ft. Included also is the con- 
struction of a roundabout and a 20ft. span 
bridge over the Leslie Branch Railway. Docu- 
ments from the County Surveyor, County 
Offices, Belfield, Cupar, Fifes. Deposit £2 2s. 
Tenders by Nov. 3 

*Gravesend, Kent.—Valley Drive improve- 
ment for B.C. Tenders by Nov. 14 

Grimsby, Lincs.—Construction of approxi- 
mately 197yd. of Qin. diameter sewer, 757 
super. yd. of 6in. thick reinforced concrete 
roadway and other ancillary works in the 
construction of roads and sewers at Eastern 
Inway, site 23, for B.C. Documents from 
J. V. Oldfield, borough engineer and sur- 
veyor, Municipal Offices, Town Hall Square, 
Grimsby. Deposit £5. Tenders by Nov. 7. 

Hambledon, Surrey.—Construction of a 
short cul-de-sac road leading off Parsonage 
Road for R.D.C., comprising approximately 
320 super. yd. of 2in. thick gravel asphalt sur- 
facing with foundation to carriageway, in- 
cluding 120 lin. yd. of precast concrete kerbing, 
70 super. yd. footpaths of 2in. tar paving, 
and other minor ancillary works. Documents 
from the office of the Engineer and Surveyor, 
Offices, Bury Fields, Guildford. 
Deposit £2 2s., cheques payable to R.D.C. 
Tenders by Nov. 7. 

Hatfield, Herts.—Construction of following 
for R.D.C.: (a) Cul-de-sac, Welham Green— 
75 lin. yd. kerb, 230 sq. yd. hardcore and 
tarmac; (b) footpath, Swanley Bar Lane—110 
lin. yd. concrete edging, 95 sq. yd. hoggin and 
tarmac; (c) piping ditch and formation of 
vehicular access, Great Wood, Northaw; (d) 
raising existing gulley grates and frames, 
Manor Road. Documents from the Engineer 
and Survevor. North Place, 82 Great North 
Road, Hatfield. Tenders by Oct. 31. 

*Horsham, Sussex.—Improvement to Park 
Street for U.D.C. Apply by Nov. 9. 

Hoylake, Ches. — Excavation, kerbing, 
foundations and surfacing of the carriageway 
and footpath of Wood Lane, Greasby, for 
U.D.C. The length of the road is approxi- 
mately 700yd. and the width of carriageway 
22ft. Documents from the office of the Engi- 
neer and Surveyor, 8 Riversdale Road, West 
Kirby. Deposit £2 2s. Tenders by Oct. 25. 

*Huddersfield, Yorks.—Road and _ sewer 
works at Salendine Nook estate 2, and Standi- 
forth estate (section 7) for B.C. Deposit £2 2s. 
Tenders by Nov. 7. 

Hull.—Residential area 1A Ref. No. 113C, 
east of Anlaby Park Road South, stages 4/5 
road and sewer works, for City CounciJ, .in- 
cluding the construction of approx. 7,600. sq. 
yd. of concrete road, and 1,200 lin. yd. of 
sewer on the permanent housing site. Docu- 
ments from the City Engineer, Guildhall, Hull. 
Deposit £2 payable to City Treasurer. Ten- 
ders by Oct. 28. 

Ilford, Essex.—Central area redevelopment, 
diversion of Havelock Street, for B.C., in- 
cluding the excavation for, and the construc- 


Beccles 
Tenders 
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tion of, approximately 1,800 sq. yd. of 6in. 
lean-mix concrete sub-base and 7in. reinforced 
concrete carriageway slab; the provision ot 
approximately 800 _sq. yd. of paving and 
approximately 300 lin. yd. concrete kerb, to- 
gether with laying of approximately 300 lin. yd. 
of Yin. sewer, and other ancillary drainage 
works. Documents from the Borough Engi- 
neer, Town Hall, liford. Deposit £2 2s. 
Tenders by Oct. 25. 

Isle of Ely.—Reconstruction of Delph 
Bridge, A.142 Stuntney, for C.C., works in- 
clude the demolition of the existing brick 
culvert and its reconstruction involving the 
laying of 48in. diameter concrete or Armco 
pipes, 50ft. long, the construction of R.C. 
headwalls and ancillary works. Documen:s 
from the County Surveyor, County Hall, 
March, Cambs. Tenders by Oct. 31. 

_ Kingston-upon-Thames, Surrey. — Construc- 

tion of new parking area, Gas Board’s land, 
Richmond Road, for C., consisting of 
earthmoving, grading and forming ash surface 
on the parking area. Documents eon Borough 
Surveyor, Guildhall, Kingston-upon-Thames. 
Deposit £2 2s. Tenders by Oct. BS. 

Kingston-upon-Thames, Surrey.—Renewal of 
existing tarmacadam front entrance paths in 
concrete at approx. 45 houses on the Norbiton 
estate, for B.C. Documents from Borough 
Surveyor, Guildhall, Kingston-upon-Thames. 
Deposit £2 2s. Tenders by Oct. 24. 

Knottingley, Yorks.—Construction of a 
culvert and approximately 140yd. length of 
roadworks at Fishergate, Ferrybridge, for 
U.D.C. Documents from the Engineer and 
Surveyor, Council Offices, The Close, Knot- 
tingley. Tenders by Nov. 2. 

*Leighton Buzzard, Beds. — Making - up 
Brooklands Drive for U.D.C. Deposit £2 2s. 
Tenders by Nov. 7. 

_ Lindsey.—Croxton-Ulceby, B.1358, highway 
improvements on the B.1358, between the 
A.160 and Ulceby village. Following for €.C.: 
(1) The execution of site clearance, excavation 
and drainage works. The work includes 
approx. 10,400 cu. yd. of excavation, felling 
and uprooting 23 trees, together with approx. 
920yd. of surface water drain, construction of 
manholes and gullies, etc.; (2) supply and 
erection of approx. 3,400yd. of Limcolnshire- 
type fencing (oak posts and ash rails), field 
gates, etc. Documents from the County 
Surveyor, County Offices, Lincoln. Tenders 
by Oct. 27. 

_ Luton, Beds.—Park Street/Church Street 
improvement works, for B.C., including ap- 
proximately 1,200 sq. yd. new carriageway, 
6,500 sq. yd. asphalt resurfacing, 900 lin. yd. 
kerbing, 2,800 sq. yd. footpath reconstruction, 
and ancillary works. Documents from Borough 
Engineer, Town Hall, Luton. Deposit £2 2s.. 
cheques payable to Corporation. Tenders by 
Oct. 24. 

Luton, Beds.—Construction of approx. 8,000 
sq. yd. of hardcore foundation for car park at 
St. Mary’s Road for B.C. Works include 
shallow excavation, provision of hardcore, 
fencing, and ancillary works. Documents from 
cones oan a — — Deposit 

+ Cheques payable to Corporation. 
Tenders by Oct. 1S BF 

*Malvern, Worcs. — Private street works at 
Sling Lane for U.D.C. Deposit £2 2s. Tenders 
by Nov. 14. 

Manchester.—Southmoor Road and Holly- 
hedge Road extension for City Council, in- 
cluding the construction of 3,800 sq. yd. of 
bitumen macadam carriageway, 2,950 sq. yd. 
of sand carpet footpath, and 570 lin. yd. of 
6in. and: 9in. sewer. Documents from the 
ity Surveyor (Room 208), Town Hall, Man- 
cnester, 2. Tenders by Oct. 31. 

Northampton.—Reconstruction of approxi- 
mately 600 lin. yd. of Welford Road, including 
surfacing, drainage and ancillary works, . for 





B.C. Applications to the Borough Engineer, 
Guildhall, Northampton. Deposit £2 2s. 
(cheques payable to Corporation). Tenders 


by Oct. 28. 

Northern Ireland.—Belfast south approach 
road, contract 103, construction of three 
bridges and four miles of roadworks between 
Lisburn Road, Dunmurry, and _ Saintfield 
Road, Lisburn, for Ministry of Commerce. 
The bridges will comprise reinforced concrete 
piers, bankseats and decks. Two bridges will 
carry the south approach road over a low-level 
roundabout junction, and the third will carry 
an existing road over the south approach road. 
The roadworks, which will be to motorway 
standards, will consist of dual carriageways 
each 24ft. wide, together with hardshoulders. 
verges, a central reservation, drainage and 
fencing. Documents from the Ministry of 
Commerce, Room _ 67, Chichester House, 
Chichester Street, Belfast. 1. Deposit £25. 
Plans also seen at the offices of Sir William 
Halcrow and Partners, Stanhope House, 47 
Park Lane, London, W.1, or 10 Malone 
Road, Belfast, 9. Tenders by Nov. 10. 

*Portsmouth.— Leigh Park development, 
contract 32, for City Council. . Deposit £2. 
Tenders by Nov. 17. 
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Romford, Essex.—Provision of bus lav-by 
and part reconstruction Rush Green Road 
(A.124) for B.C., including: (a) provision of 
bus lay-by, Comprising approximately i25 sq. 
yd. of 8in. thick reintorced concrete slab. 
taking up and re-laying 60 lin. yd. granite 
kerb, taking up and re-laying 300 sq. yd. slab 
paving, together with various ancillary works; 
(b) breaking out and reconstructing approxi- 
mately 1,000 sq. yd. 1Uin. thick reintorced 
concrete carriageway, together with various 
ancillary works. Documents from Borough 
Engineer and Surveyor, Town Hall, Romford. 
Deposit £2 2s. cheque. Tenders by Uct. 24. 

Ryde, 1. of W.—Reconstruction of Dover 
Street, for B.C., comprising approx. 220 lin. 
yd. of kerbing, 987 sq. yd. of reinforced con- 
crete road slabs and other incidental works. 
Documents trom the Borough Surveyor, 5 
Lind Street, Ryde. Deposit £3 3s. lenders 
by Oct. 24. 

Saddleworth, Lancs.—Completion of works 
comprising approximately 1,200 super. yd. 
of 3in. asphalt carriageway, 400 lin. yd. con- 
crete edgings, 1,090 super. yd. concrete foot- 
paths, steps, stone walling, turfing. etc., to 
roads on a housing estate at Brownhill, Auster- 
lands, near Oldham, for U.D.C. Docu- 
ments from Howard and Seddon, chartered 
architects. 88 Mosley Street, Manchester, 2. 
Deposit £2 2s. (cheques payable to U.D.C.). 
Tenders by Nov. 

Sandbach, Ches. — Widening and improve- 
ment of part of Park Lane for U.D.C. 
Documents from H. J. Rees, engineer and 
surveyor, Council Offices, Crewe Road, Sand- 
bach. Deposit £1 ls. Tenders by Nov. 5. 

Skipton, Yorks.——Road and sewer works. 
Sod Hill, for U.D.C., including the construction 
of: (a) Approximately 66 super. yd. reinforced 
concrete carriageway; (b) 395 lin. yd. 6in. and 
Qin. foul and surface water sewers. Docu- 
ments from Engineer and Surveyor. Town 





Hall, Skipton. Deposit £2 2s. Tenders by 
Oct. 24. 
Slough, Bucks.—Improvement of Albert 


Street (stage 1) for B.C., comprising approxi- 
mately 1.700 sq. yd. of concrete carriageway 
base, 4,000 sq. yd. of hot rolled asphalt sur- 
facing, 1,000 lin. yd. of kerbing. and ancillary 


works. Documents from the Borough Engi- 
neer, Town Hall, Slough, Bucks. Deposit 
£2 2s. Tenders by Oct. 26. 


Sunderland, Dur.—Construction of an access 
road, Town End Farm estate for B.C., com- 
prising 900 sq. vd. of 6in. reinforced concrete 
carriageway, and 70 lin. yd. of 9in. diameter 
sewer and ancillary works. Documents from 
Borough Engineer, 27 Fawcett Street, Sunder- 
land. Deposit £2 2s. Tenders by Oct. 25, 

Swansea.—Strengthening of a bridge carry- 
ing the A.48 over the railway at Tawe Road 
between Llansamlet and Lonlas, for B.C. The 
existing bridge is a masonry arch and the 
strengthening is to be carried out by the 
construction of new abutments between the 
existing abutment and the single line railway 
track. The new abutments are to be con- 
structed in mass concrete with concrete block 
facing. In addition to the above, the cenire 
portion of the arch is to be strengthened 
by a new concrete saddle. Documents from 
the office of R. D. Moody. borough engineer 
and surveyor, Guildhall, Swansea. Deposii 
£3, cheques payable to B.C. Tenders by 
Oct. 28 

Taunton, Som.—Construction of the exten- 
sion to the Crescent car park, approximately 
4,000 sq. yd. of foundation and tarmacadam 
surfacing and ancillary works. for B.C. Docu- 
ments from Borough Engineer, St. Paul’s 
House. Taunton. Tenders by Oct. 24. 

Walthamstow, Essex. — Widening of Forest 
Road, between Haie End Road and Wood 
Street, for B.C., entailing the construction of 
2.250 sa. vd. reinforced concrete carriageway 
slab and laving 6.000 sa. yd. asphalt syrfacing, 
together with kerb, footpath. drainage and 
other ancillary works. Docvments from the 
Borovgh Engineer and Swurvevor. Cornc'l 
Offices, Walthamstow. Deposit £2 2s. Tenders 
by Oct. 27. 

*West Ham. Essex.—North Woolwich road 
improvement for B.C. Deposit £2. Tenders 
by Oct. 31. 

Westhoughton, Lancs.—Supply and laying 
of approximately 9,700 super. yd. of hot rolled 
asphalt surfacing for Dicconson Lane for 
U.D.C. Documents from the Survevor, Town 
Hall, Westhoughton. Tenders by Oct. 24. 

Weston-super-Mare, Som.—Following for 
B.C.: Ebdon Road. new cemetery—(contract 1) 
comprising roadworks, sewers and hardstand- 
ing for car park. etc. The quantities involved 
are approximately 1.600 sq. yd. of roadworks, 
660 sq. yd. tarmacadamed hardstanding 90 lin. 
yd. 4in. diameter pipes. and 180yd. of 6in. 
diameter pipes; (2) comprising the preparation 
and seeding of site and the provision of land 
drainage. The quantities involved are approxi- 
mately 44 acres of seeding. and 230 lin. yd. 
of 6in. diameter porous concrete pipes. Docu- 
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ments from the Borough Engineer, Town Hall, 
Weston-super-Mare. Deposit £2 2s. Tenders 
by Oct. 28. 

West Riding.—Construction and making-up 
of a total length ot 12lyd. ot the private street 
Known as South View, Deighton Bar, in the 
parish of Kirk Deighton, in the Rural District 
ot Wetherby, tor C.C. Documents trom the 
County Engineer and Surveyor, County Hall, 
Wakenheld. Deposit £1, cheques payable to 
West Riding Treasurer. Tenders by Oct. 24. 

Wilmslow, Ches.—Making-up of the Broad- 

way (part) for U.D.C., the works to consist 
ot the re-laying of approx. 82U lin. yd. of 
kerbing and 412 lin. yd. of Channel, the pro- 
vision of new kerb and channel where neces- 
Sary, the shaping and surtacing of approx. 
2,300 super. yd. of carriageway and appurten- 
ant tootway and drainage works. Documents 
from the othce ot A. J. Riley, engineer and 
surveyor, Council Othces, Green Hall, Wilm- 
slow. Deposit £2 2s., cheque. lenders by 
Nov. 18. 
_ Windsor, Berks.—Maidenhead Road (A.308) 
improvement, stage 3, tor B.C., including the 
widening of the eXisting Carriageway to 33tt., 
provision of 6ft. tootway, and surface water 
drainage. The carriageway will be constructed 
on a hoggin embankment lean concrete, bitu- 
minous surfacing, footway to have bituminous 
surfacing. Minimum overall width ot high- 
way 60ft., length 460yd. Documents trom 
the ofhces of the Borough Engineer, Municipal 
Othces, Alma Road, Windsor. Tenders by 
Oct. 31. 

Witham, Essex.— Construction of roads. 
sewers, manholes and other incidental works 
at Howbridge Road development for U.D.C.. 
comprising approximately 2,910 sq. yd. ot 
Carriageway, lean-mix concrete base and 
gravel asphalt surtacing; 2,419 sq. yd. of foot- 
ways and vehicular crossings; 3,944 sq. yd. 
of verges and open spaces; 2,092 lin. yd, of 
sewers, 30in. diameter to 61n. diameter; 47 
precast concrete manholes. Documents from 
the Engineer and Surveyor, Council! Ofhces, 
Witham. Deposit £2 2s. (cheques payable to 


U.D.C.). Tenders by Oct. 28. 
SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 
*Abingdon, Berks.—Main_ drainage ot 
Radley, contract 1, for R.D.C. Deposit 
£5 5s. Tenders by Nov, 21. 
Barnstaple, Devon.—Construction of ap- 
proximately 60 lin. yd. of 6in. sewer with 


two manholes in the public highway near the 
school at Instow for R.D.C. Documenis from 
the Engineer and Surveyor, Council Offices, 
The Red House, Castle Street, Barnstaple. 
Tenders by Nov. 9. 

Bebington, Ches.—Main sewerage, contract 8, 
borehole survey, Bromborough area, for B.C. 
including the exploratory taking of approxi- 
mately 500 lin. ft. of 4:n. diameter bores in 
31 boreholes in order to verify for design 
purposes the existing substrata, Documents 
trom the -Borough Engineer and Surveyor, 
Town Hall, Bebington. Tenders by Oct. 26. 

Beeston and Stapleford, Notts.—Extensions 
and modifications to sewage disposal works at 
Bessell Lane, Stapleford, for U.D.C., in rein- 
forced and mass structures, comprising new 


screening chambers, grit channels, pumping 
stations, balancing tank, settlement tanks, 
filter beds, humus tanks, digestion tanks. 


sludge drying beds, pipelines and ancillary 
works on site. Documents from the office of 
Elliott and Brown, consulting engineers, 
Stanley House, Pelham Road, Nottingham. 
Deposit £10 10s. (cheques payable to U D.C.). 
Tenders by Nov. 29. 

*Benfleet, Essex.—Flood relief scheme for 
U.D.C. Apply by Oct. 31. Deposit £2. 

Bradford, Yorks.—Construction of a new 
sulphuric acid plant at the Esholt Sewage Dis- 
posal Works, for City Council. The plant is 
to be of the sulphur-burning, contact process 
type, and is to have a production capacity of 
40 tons of 100 per cent. acid per day. Docu- 
ments from the Sewage Works Engineer and 
Manager, Esholt Hall, near Shipley, Yorkshire. 
Tenders by Oct. 31. 


*Chichester, Sussex.-- Chidham and Ham- 


brook sewerage scheme for R.D.C. Apply 
by Oct. 31. 
Deben, Suffolk.-— Laying approximately 


580 yd. run of 6in. s.g.s.w. sewers together 
with manholes and renovations to a small 
sewage disposal works to serve a population 
of about 400 persons at housing site, Ufford, 
for R.D.C. Documents from the Engineer 
and Surveyor, Council Offices, Melton Hill, 
Woodbridge. Deposit £2 2s. Tenders by 
Nov. 9. : 
*East Kesteven, Lincs. — Extensions to 
Anwick sewage disposal works, contract 2. for 
R.D.C. Deposit £3 3s. Tenders by Nov. 14. 
Herne Bay, Kent.—Supply and installation 
to existing pipeworks at the East Cliff pump- 
ing station of two 18in. storm water pumps 
and two 8in. dry weather flow disintegrating 
pumps, electric motors, starting panels and 
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auiomatic control gear, for U.D.C.  Dogy. 
ments from the ofhce of the Engineer ang 
Surveyor, Council Offices, Herne Bay. Tenders 
by Jan. 2. 

High Wycombe, Bucks.—Construction of 
Hughenden Koad foul and _ surtace water 
reliel sewers, Contract 6, tor B.C. The work 
comprises approximately 9UUyd. of 15in.-21in, 
foul sewer and approximately 1,000 yd, of 
2iin.-241n, surface walter sewer, mainly Cop. 
crete pipes with double seal joints in open 
Cul; In-situ Concrete manholes; trunk road and 
river Crossing; the interconnection ot surtace 
water sewers, and ancillary works. Consider. 
able lengths of this sewer will be laid ip 
water-bearing ballast and through built-up 


areas. Documents trom the Borough Eng. 
neers Department, Municipal OUthces, High 
Wycombe. Deposit £5 5s. lenders by 
Nov. 14. 

*Holl ngbourn, Kent.— Hollingbourn and 
Langley sewerage and sewage disposal 


tor R.D.C. Apply by Nov. 16. Deposit £10, 


*Huntingdon.—Sewerage, contract 4, for 
B.C. Deposit £10 10s. Tenders by Nov, 15, 


Kingussie, Inverness.—Following for B.C: 
Construction of sewage treatment work, con- 
sisting of pumphouses, settlement tank, filters, 
humus tank and sludge drying beds, together 
with approximately 2,200yd. of miscellaneous 
pipework and the construction of new man- 
holes on the existing sewers. Documents 
from Blyth and Blyth, engineers, 28 Church 
Street, Inverness. Deposit £5 5s. Tenders 
by Oct. 28. 

Leeds.—Sewer ironwork stores during the 
contract period, Jan. 1, 1961 to Dec. 31, 1961, 
for City Council. Documents from D. Currie, 
city engineer, Civic Hall, Leeds, 1. Tenders 
by Nov. 4. 

Liverpool.—Supply, delivery, erection, and 
testing on site of grit dredging and washing 
machinery for constant velocity grit channels 
at south sewage disposal works, for City 
Council. Documents trom City Engineer and 
Surveyor, Municipal Buildings, Liverpool, 2. 
Tenders by Nov. il. 

Magherafelt, Londonderry.—Construciion of 
sewers and sewage disposal works at Curran, 
consisting of the following works for R.D.C:: 
Providing and laying approximately 822 lin. 
yd. of 6in. diameter and Yin. diameter s.g. and 
spun-iron sewers, constructing 17 manholes, 
constructing settling tanks, circular filter bed, 
humus tanks, fencing in plot and cons*ructing 
roads and paths, all in accordance with draw- 
ings, specification and bill of quantities. 
Documents from W. and M. Given, consulting 
engineers, | Waterside, Coleraine, or from the 
office of the Engineers, | Waterside, Co'eraine 
Tenders by Oct. 27. 

Mangotsfield, Glos.—Frome Valley sewer for 
U.D.C., Sodbury R.D.C. and Thornbury R.D.C. 
The work consists of the construction of a 
sewer from Stapleton Road, Bristol, to Winter- 
bourne (Bradley Brook) sewage works, a total 
distance of about six miles. Approximate 
details are as follows: 4,890yd. in reinforced 
concrete brick lined internally, 5ft. 6in. by 
3ft. 3in.; 5,610yd. of precast concrete sewer, 
42in. to 27in. diameter; eight crossings of the 
river Frome and Bradley Brook; approximately 
500yd. of above work in tunnel, and including 
manholes and other ancillary works. Applica- 
tions to the Clerk of the Sodbury Rural 
District Council, Council Offices, Chipping 
Sodbury, Bristol, by Oct. 31, together with 
details of similar work carried out and _ the 
name of the engineer responsible, to whom 
reference may be made. Any further informa- 
tion required by the contractors wishing to 
apply may be obtained from Maynard, Froud 
and Stevens, consulting engineers, Alliance 
House, Baldwin Street, Bristol, 1. 

*New Forest, Hants. — Sway sewerage and 
sewage disposal scheme for R.D.C. Deposit 
£10 10s. Tenders by Nov. 14. 

*Northwich, Ches. — Sewerage scheme for 
R.D.C. Deposit £2 2s. Tenders by Nov. 10. 

*Peterborough.—Surface water sewers, etc. 


Longthorpe, for City Council. Tenders by 
Nov. 15. 
*Ripon and Pateley'§ Bridge, Yorks.— 


Studley Roger sewerage and sewage purifica- 
tion works for R.D.C. Deposit £5. Tenders 
by Nov. 7. 

St. Ives, Hunts. Pound Ground sewage 
disposal works, §.30 contract 1, for B.C. 
including the construction of extensions to an 
existing sewage disposal works, and other 
ancillary work. Documents from the offices 
of Howard Humphreys and Sons, consulting 
engineers, West Street. Epsom, by 4 p.m., 
Oct. 28. Deposit £5 5s.. cheque pavable to 
B.C. Plans also seen at Town Hall, St. Ives. 
Tenders by Nov. 7. 

Salisbury and Wilton, Wilts.—Surface water 
sewer construction at Spiders Island estate, 
Alderburv. for R.D.C.. including approxi- 
mately 730yd. of 6in. and 9in. diameter sewer. 
Documents from the Survevor, 26 Endless 
Street, Salisburv. Tenders by Oct. 31. 

Samford, Suffolk.—Sewerage of Holbrook 
for R.D.C., including the laying of approxi- 
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mately 1} miles of 6in. and Yin. diameter 
concret sewer and the construction of a sew- 
age disposal works. Documents during the 
period Oct. 17 to Oct, 31, inclusive, from the 
office of Binnie, Deacon and Gourley, engi- 
neers, Artillery House, Artillery Row, West- 


minster, S.W.1. Deposit £10 (cheques pay- 
able to R.D.C.). Tenders by Nov. 28. 
Slough, Bucks.— Construction of earth- 


banked jagoons and laying of pipework at the 
sewage purification works at Cippenham for 
B.C. Documents from the Borough Engineer, 
Town Hall, Slough. Deposit £2 2s. Tenders 


, Nov. 9. 

‘south Shields, Dur. — Bertram Street sewer 
diversion for B.C., including the construc- 
tion of a concrete trunk sewer and other 
ancillary works. The work involves the lay- 
ing of 830yd. of 48in. diameter to 33in. dia- 
meter reinforced concrete pipes, of which 
some 160yd. will be in heading; 11 man- 
holes and road reinstatements. Documents 
from the Borough Engineer, Town Hall, 
South Shields. Deposit £5 5s. Tenders by 
Nov. 17. 

Stocksbridge, Yorks.—Relief sewer from 
East Whitwell estate, contract 1, for U.D.C., 
including the construction of approximately 
240 lin. yd. of Yin. diameter cast-iron pipe 
sewers and 220 lin. yd. of 9in. diameter spun 
concrete pipe sewers, together with concrete 
tube manholes and other incidental works. 
Documents from Willcox, Raikes and Marshall, 
engineers, 33 Great Charles Street, Birming- 
ham, 3. Deposit £5 5s., cheque payable to 
U.D.C. Tenders by Nov. 9. 

Stone, Staffs.—Provision and insertion of 
a sluice valve in a 10in. diameter cast-iron 
sewage pumping main, and the construction 
of a valve chamber at the sewage pumping 
station, Stafford Street, for U.D.C. Documents 
froom the Engineer and Surveyor, Council 
sage Longton Road, Stone. Tenders by 
Nov. 5. 

Stratford-upon-Avon, War.—Following for 
B.C.: (Contract 1) Sewerage—approximately 
8,500 lin. yd. of concrete and glazed-ware 
sewers (diameters varying between Qin. and 
36in.), improvements to existing sewers, 
storm overtows, etc.; (2) main  sew- 
age pumping station—new pumping station 
approximately 65ft. by 25ft. by 26ft. deep 
and screen house, approximately 2,200 lin. 
yd. 2lin. diameter cast-iron rising main, in- 
cluding two river crossings; (3) extensions to 
and reconstruction of sewage disposal works, 
including detritor, four circular reinforced 
concrete tanks, eight circular reinforced 
concrete filter beds, prestressed concrete 
primary and secondary digesters, sludge dry- 
ing beds, land treatment area. recirculation 
pumping station and administration build- 
ing, laboratory and workshop, etc. Ap- 
plications, together with details of similar 
contracts completed or in hand, stating the 
values of these contracts and the authorities 
concerned, to whom reference may be made, 
to P. C. Smart, borough engineer and sur- 


veyor, Municipal Offices, Rother Street, 
Stratford-upon-Avon, by Nov. 1. 
Swansea.—-Following works for B.C.: (1) 


Culverting of watercourse at Portmead hous- 
ing estate, Blaen-y-Maes. The work com- 
prises the laying of 130 lin. yd. of 30in. dia- 
meter concrete pipes together with the con- 
struction of a manhole. (2) Culverting of 
watercourse at site of old Cockett Pond. 
The work comprises the laying of 220 lin. 
yd. of 12in. diameter and 17 lin. yd. of Qin. 
diameter concrete pipes together with the 
construction of an intake bay and six man- 
holes. Documents from the office of the 
Borough Engineer and Surveyor, The Guild- 
_ saanene Deposit £2 each. Tenders by 
Nov, 1, 
Thingoe, Suffolk.—Laying of approximately 
1800yd. of 6in. diameter glazed stoneware 
sewer and manholes in Stanton for R.D.C. 
Documents from the Engineer and Surveyor, 
1 Northgate Street, Bury St. Edmunds, Suffolk. 
Deposit £3 3s. Tenders by Oct. 31. 
Winsford, Ches.—Swanlow South sewer- 
age scheme for U.D.C., involving the laying 
of approximately 2,190yd. of 12in., Yin. and 
6in. foul sewer together with ancillary works. 
Documents from L. E. Wakefield, engineer 
and surveyor, Council Offices, Over Hall, 
Winsford. Deposit £2 2s. Tenders by 
. aw P 
_ Wolverhampton, Staffs.—Diversion of exist- 
ing sewers and the construction of approx. 
170 lin. yd. of twin 24in. diameter sewer, 
including ancillary works, at Salop Street for 
B.C. Documents from the Borovgh Engineer 
and Surveyor, Town Hall, Wolverhampton. 
Deposit £2 2s. Tenders by Nov. 1. 


STREET LIGHTING 


Adlington, Lancs.—Supply, erection, and 
Wiring of 16 60-W sodium vapour street lamps. 
to replace the existing tungsten street lamps 
on Railway Road (B.6227) for U.D.C. Docu- 
ments from N. R. Bolton, surveyor, Council 
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Office, Railway Road, Adlington. 
Oct. 24. 

*Aldershot, Hants.— Street lighting for 
B.C. Deposit £1 Ils. Tenders by Nov. 7. 

Bangor, Down.—Supply of 30 fluoresceni 
lighting lanterns and fixing brackets suitable 
for attachment to timber Electricity Board 
poles for B.C. Documents from the Borough 
Surveyor’s Office, Town Hall, Bangor. Tenders 
by Oct, 25. 

Billingham, Dur.—All or any of the follow- 
ing contracts tor U.D.C.: (L.1) Supply ot 15 
concrete columns, A.1Y; (L.2) suppiy ot 69 
steel columns, A.19; (L.3) supply of 140-Watt 
sodium lanterns, complete with lamps and 
auxiliary gear; (L.4) supply of 4uU-Watt 
mercury vapour lanterns, complete with lamps 
and auxiliary gear; (L.5) provision and laying 
ot cables, including servicing columns and 
lanterns, A.1Y9; (L.o) erection of 84 columns 
and lanterns, A.1¥; (L.7) provision and laying 
ot cables, including servicing columns, New 
Road; (L.8) erection ot 33 columns, New Road; 
(L.Y) provision and laying of cables, including 
servicing columns, Haverton Hull Road; (L.10) 
erection of 5¥ columns and lanterns, Haverton 
Hill Road; (L.11) supply of ¥2 concrete 
columns, New Road and Haverton Hill Road 
Documents trom the Engineer and Surveyor, 
Council Offices, Haverton Hill, Billingham. 
Deposit £1 ls. each. Tenders by Uct. 24. 

Dunbartonshire.—Following for C.C.: erec- 
tion of 16 200-Watt linear sodium cut-off 
lanterns, mounted at 35ft. on steel columns 
with 6ft. outreach, and four “Keep Left” 
bollards, with all necessary underground ducts, 
cable control pillar and gear, etc., at the round- 
about at Auchenkiln junction on A.80 Gretna- 
Stranraer-Glasgow-Stirling trunk road. Docu- 
ments from William Arthur, county lighting 
superintendent, Dunbarton County Council, 
24 George Square, Glasgow, C.2, by Oct. 28. 

Enniskillen, Fermanagh.—Nine fluorescent 
lamps on concrete columns at Housing Trust 
site, Cornagrade, for R.D.C. Documents from 
the office of A. Stephenson, engineer and sur- 


Tenders by 


veyor, Rural Council Offices, Cornagrade, 
—_ Deposit £2 2s. Tenders by 
Oct. 28 


Kingston-upon-Thames, Surrey.—Erection of 
45 columns, 140-W. sodium lighting, and con- 
verting 125 group A mercury lighting installa- 
tions to sodium for B.C. Lighting equipment 
and columns to be supplied by Corporation. 
Documenis from Borough Surveyor, Guildhall, 
Kingston - upon - Thames. Deposit £2 2s. 
Tenders by Nov. 1. 

Lewisham.—Group A sodium vapour street 
lighting for B.C., including the removal of 
mercury vapour equipment from 207 existing 
columns, and the supply and installation of 51 
new steel columns, together with the supply 
and installation on the foregoing columns of 
226 single and 17 twin lanterns complete with 
200-W. linear sodium lamps and control gear, 
and 15 lanterns complete with 140-W. sodium 
lamps and control gear. Decuments from the 
Borough Engineer, Lewisham Town Hall, 
Catford, London, S.E.6. Tenders by Oct. 25. 

Longbenton, Northumb.—Supply and erec- 
tion of 64 sodium vapour street lighting 
units and 474 post top lantern filament 
lighting units, group 11, for U.D.C. Docu- 
ments from A. Sweetman, engineer and 
surveyor, Council Offices, Forest Hall, New- 
castle upon Tyne, 12. Deposit £3 3s. Tenders 
by Nov. 5 

*Malvern, Worcs.—Group B street lighting, 
new estates for U.D.C. Deposit £2 2s. 
Tenders by Nov. 14. 

North Down.—Following for R.D.C.: (a) 
Supply, delivery and erection of fluorescent 
street lighting in 15 villages; (b) construc- 
tion of hard tennis courts; (c) supply of 
Karier Gamecock refuse collection vehicle. 
Documents from the Council Offices. 2 
+ ag Street, Newtownards. Tenders by 
Nov. l. 

Northwich, Ches.—Installation of group A 
lighting om the Whitchurch to Warrington 
trunk road (A.49) at Cotebrook for R.D.C. 
The contract comprises the supply and 
installation of 40 concrete columns, together 
with sodium vapour lanterns and lamps and 
control gear. Documents from the Engineer 
and Surveyor, Whitehall, Hartford, Northwich. 
Deposit £2 2s. Tenders by Nov. 10. 

Selby, Yorks.—Supply of the following street 
lighting equipment for U.D.C.: (a) Supply of 
200 60-W sodium lanterns and auxiliary equip- 
ment; (b) supply of 200 concrete street light- 
ing columns. Documents from H. E. Phillips, 
engineer and surveyor, Council Offices, 12 
Park Street, Selby. Tenders by Oct. 25. 


INTERNATIONAL CONTRACT 


*Aden.—Main drainage, contract 1, new 


development area, Sheikh Othman for 
Government. Deposit £10. Tenders by 
Dec. 5. 
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BUILDING AND DECORATING 
(See also Housing Schemes) 


Armagh.—Various works in the Old People’s 
Home at Gilford Road, Portadown, for 
County Welfare Committee. Houston and 
Beaumont, architects, 9 Market Street, 
Lurgan; J. R. W. Murland, consulting engi- 
neer, 13 Wellington Place, Belfast, 1: (a) 
Heating, ventilating and plumbing installa- 
tions—R. Stevenson and Sons, 17 Church 
Place, Lurgan, £16,520 (accepted); J. Robin- 
son and Co., Ltd., £16,970; Bell and Martin, 
Ltd., £18,377; Musgrave and Co., Ltd., 
£18,655; J. W. Thomson and Soms, Ltd., 
£18,927; Henry McAveer and Co., Ltd., 
£19,316. (b) Electrical installation—Adair 
and Milliken, 1 Parkside Gardens, Belfast, 15, 
£7,073 (accepted); Fraser and Borthwick, Ltd., 
£7,166. (c) Electric lift installation—John 
McLean and Sons, 76 Grosvenor Road, 
Belfast, £2,500 (accepted); Adair Bros., Ltd., 
£2,539; Pickerings, Ltd., £2,889; Keighley 
Lifts, Ltd., £2,980; Evans Lifts, Ltd., £2,980; 
Glasgow Engineers, Ltd., £3,060; Wm. Wads- 
worth and Sons, Ltd., £3,098. Work is 
expected to start in about six months’ time. 


Basingstoke, Hants.—Supply and erection of 
precast concrete framework to store and 
vehicle workshop at Corporation Depot, 
Basing Road, for B.C——Crendon Concrete 
Co., Ltd. Long Crendon, Aylesbury, 
Bucks., £2,856 (recommended, subject 
to Ministry approval). 


Basingstoke, Hants.—Construction of phase I 
of tactory at Houndsmills industria] estate, 
Kingsclere Road, for Associated Tran- 
sistors, Ltd.— James Miller and Partners, 
Ltd., 7 Suffolk Street, London, §.W.1. Esti- 


mated cost £850,000. Work just com- 
menced. 


Battle, Sussex.—Extension to children’s village 
at Old Manor House for the Pestalozzi 
Children’s Village Trust—R. Corben and 
Sons, Ltd., West Borough, Maidstone, Kent; 
Sir Hugh Casson, Neville Conder and 
Partners, architects, 35 Thurloe Place, 
London, S.W.7; A. S. Wilson and Partners, 
quantity surveyors, 8 Storeys Gate, London, 
S.W.1; Jenkins and Potter, consulting 
engineers, 66 Victoria Street, London, 
S.W.1; Robert F. Earley, roads and services 
engineering consultants, 39 Victoria Street, 
London, S.W.1. 





Birmingham.—Following for 
A. G. Sheppard Fidler, city architect: 
Erection of Northfield Manor Junior 
School—Parsons and Morrin, Ltd., 133 
Belgrave Road, Edgbaston, Birming- 
ham, 15, £43,016; extensions to Bourn- 
ville Boys’ Technical School—Frank Davis 
Builders, Ltd., 1 College Road, Moseley, 
Birmingham, 13, £19,981; erection of 
fire station at Brook Lane, Kings Heath, 
contract F70/12—Direct Labour, £59,925. 


Bradford-on-Avon, Wilts.—Repair of the 
tower and spire of Christ Church—Dawson 


and Son, Ltd., Clutton. Estimated cost 
£2,000. 


Brentwood, Essex. — Extension to factory for 
Thermos, Ltd., Leyton, E.10—Allen Fairhead 
and Sons, Ltd., Sydney Road, Enfield, 
Middx. Estimated cost £400,000. 


Bristol. — Extensions to office and works at 
Filwood Road, Fishponds, for Robinson 


City Council. 


Waxed Paper Co., Ltd—kKyle Stewart 
(Contractors), Ltd., Ardshiel House, 
Wembley Park, Middx. Estimated cost 
£200,000. 
Carlisle, Cumb.—First stage of new civic 


centre for City Council. This stage com- 
prises an administrative block and Council 
chamber—John Laing and Son, Ltd., 
Dalston Road, Carlisle, £664,256 (recom- 
mended, subject to Ministry approval). 
Charles B. Pearson and Son, architects, 24 
Loxford Street, Manchester, and Lay and 
Partners, 396 Wilmslow Road, Man- 
chester, 20, are the quantity surveyors. 


Chesterfield, Derbys.—Phychiatric accommo- 
dation at Scarsdale Hospital for Sheffield 
Regional Hospital Board—J. A. B. Short, 
. 214 Sheffield Road, Chesterfield, 
£11,926. 


Cornwall.—Erection of a new divisional head- 
quarters at Camborne for Cornwall and 
Isles of Scilly Combined Police Authority. 


F. K. Hicklin, county _architect—Gray, 
Conoley and Co., Ltd., Islington Wharf, 
Penryn, Corn., £34,340. Work to com- 


mence Nov. 


Croydon, Surrey.—Erection of offices at 16 
Dingwell Road for Invincible Policies, Ltd., 
7 Whittington Avenue, London, E.C.3— 
William Brown and Sons, 3 Keith Grove, 
London, W.12. Fewster and Partners, 
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architects, 22 Conduit Street, London, W.1, 

and Frank Falkner and Partners, quantity 

re. 39 Bedford Square, London, 
W.C.1. Work commencing shortly. 

Darlington, Dur.—Factory extensions (20,000 
sq. ft.) on Aycliffe trading estate for 
Underground Mining Machinery, Ltd., 
54 Victoria Street, London, S.W.1. Fennell 
and Baddiley, architects, Bridge End 
Chambers, Chester-le-Street — George 
Stephenson (Builders and Contractors), 
Ltd., Chester Street, Bishop Auckland. 

Derby.—Following for Sheffield Regional 
Hospital Board: Builders’ work for ex- 
tension of water services at Manor Hos- 
pital—J. H. Fryer, Ltd., Great Northern 
Road, Derby, £4,250; (phase II) works de- 
partment store at Kingsway Hospital— 
W. Ford and Sons (Contractors), Ltd., 
Summer Hill, Becket Well Lane, Derby, 
£15,449 (both recommended). 

Extension of dental out-patient depart- 
ment at Derbyshire Royal Hospital—Hugh 
Cox and Sons, Ltd., 52 Fletcher Street, 
Heanor, £2,632. 

Durham.—Conversion of garage at Gilesgate 





into repair factory for United Shoe 
Services. Peter Tong, architect, Back 
Western Hill, Durham City—R. E. Cole- 
man, Ltd., Carrville, Durham. 

Alterations and additions to Pelton 


Modern School for C.C. G. W. Gelson, 
county architect—H. F. Mole and Co., 
Ltd., Broadwood View, Chester-le-Street, 
£35,410 

Durham.—Construction of Easington Tech- 
nical College (stage II) and Peterlee 
branch library for C.C Cordingley and 
McIntyre, architects, Owengate, Dur.— 
Crudens, Ltd., Musselburgh, Scotland, 
£245,359 (in lieu of previous tender). 

Godstone, Surrey.—Construction of garage 
forecourts at Stoneleigh Road, Limpsfield 
Chart; Drivers Mead, Lingfield; and Holt 
Wood, Chelmsham, for R.D.C. Ransom and 
Bank, Ltd., London Road, Dunton Green, 
Sevenoaks, Kent. 

Hampstead.—-Conversion works at 40 Priory 
Road for B.C.—Smith and Mills, Ltd., 5 
Elmdale Road, London, N.13, £4,678 
(recommended, negotiated tender). 

Hampstead. — Erection of a_ prefabricated 
laboratory-office block structure for a 
Government grant-aided medical research 
organisation at Holywell—Griggs and Son, 


Ltd., 56 Victoria Street, London, S.W.1, 
£25,285. Work to commence shortly. | 
Hartlepool, Dur.—Erection of club premises 


at Miers Avenue for the Hartlepool Old 
People’s Welfare Association. Plans_ by 
M. Haywood, 150 West View Road—Close 


Bros., 4 Ashgrove Avenue, West Hartle- 
pool, £6,500. 

Haverhill, ‘Suffolk. — External painting of . 
Council houses for U.D.C——M. H. 


Brown, £1,746. 

Heston and Isleworth, Middx. — Construction 
of a public'convenience at rear of Broadway, 
High Street, Hounslow, for B.C.—J. Tarpey 
and Son, £3,854 (recommended). 

Huntingdon.— Provision of an_ open- air 
swimming pool for B.C. R. Lyell vor. 
architect, 31 The Terrace, London, S.W.1 
—Reema_ Construction to. itd. Salis. 
bury, £10,500 (recommended). 

Ipswich, Suffolk.— Erection of a combined 
clinic at Chantry estate and stage II of 
Heathside training centre for B.C— 
Sadler and Sons, 81 Richmond Road, 
Ipswich, £28,690, and Bennett and Snare, 
Ltd., Rosina Works, St. Johns Road, 
Ipswich, £19,145 (subject to Ministry ap- 
proval). 

Kensington.—-Conversion of 50-56 Sirdar 
Road into six bed-sitting-room and three 
three-room flats for B.C.—Bishton 
(Builders), Ltd., £6,337 (recommended). 

Lambeth. — Works to various properties, as 
follows, for B.C.: 19 Belinda Road—H. T. 
Oliver and Sons, Ltd., 371 Clapham Road, 
S.W.9, £1,330; 3 and 16 Winterwell Road, 
14 Haycroft Road and 37 Horsford Road 
—H, T. Oliver and Sons, Ltd., £9,794 
(both recommended, subject to Ministry 
approval). 

Lancaster.—Erection of four shops with liv- 
ing accommodation over at Caton. Edgar 
Middleton, architect and _ surveyor, 1 
Queen Street, Lancaster—J. Dixon and 
Sons, Hawshill, Carnforth, £8,610. Work 
just commenced. 

Leeds.—Following for City Council: Painting 
work at police stations—Direct Labour. 
£2,690; repairs to a further 2} bays of 
roof at Kirkstall Road works—Pickles 
Bros, (Slaters), Ltd., Cardigan Road, 
Leeds, 6, £4,583; painting work at Hare- 
hills, Quarry Hill, Blenheim and Burley 
Day Nurseries and at Bramley, West 
Hunslet, Leafield, Ellertofts and Park 
Square maternity and_ child welfare 
clinics—Direct Labour, £900 and £1,205, 

respectively. 
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Nine garages at Lincoln Green and 40 
on the Moor Grange and Swarcliffe estates 
—F, Shepherd and Son, Ltd., Blue Bridge 
Lane, York, £1,403, and W. J. 
Sons and Cooke, Ltd., Haydn Road, Sher- 
wood, Notts., £6,660, respectively (ex- 
tension of contracts). 

Erection of doors at Harper Street 
entrance to Kirkgate General Markets and 
alterations to accommodation on _ the 
ground floor at Kirkgate Chambers to pro- 
vide kiosk—Direct Labour £1,117 and 
£649, respectively. 

Repairs to bath surrounds and cubicles 
at small swimming bath at Holbeck Baths 
—Direct Labour. Estimated cost £2,848 
(all recommended). 


Lewisham.—Erection of buildings and other 
ancillary work comprising stage II of 
scheme for extension and rebuilding of 
the Town Hall, for B.C.—G. E. Wallis 
and Sons, Ltd., 231 Strand, London, 
W.C.2, £242,561 (recommended). 


Leyland, Lancs.— External painting of a 
total of 496 dwellings, situated principally 
on the Broadfield estate, for U.D.C. F. D. 
Howe, engineer and surveyor—A. Price and 
Son, 393 Brook Street, Preston (181). 
£2,610; T. Heyes, 49 Bent Lane, Leyland 
(12), £130; T. H. Elliott, 21 Denford 
Avenue, Leyland (16), £192; H. McPhillips, 
151 Dickson Road, Blackpool (49), £539; 
T. B. Duffy, 46 Eaves Lane, Chorley (46), 
£471: W. G. Lloyd, Beacon View Drive? 
Up Holland (92), £1,420; F. Scott, 68 
Meadow Street, Preston (100), £840. Work 
commenced. 

Leyton, Essex.—Following for B.C.: Repairs to 
properties in following lists, No. 34—C. J. 
Fisk, Charis High Road, Chigwell, £2,851; 
35 and 36—E. Kilburn, 11 Prince Regent 
Lane, London, E.13, £2,265 and £3,000; 37 
a . Grover, Ltd. Clinton Road, 
London, E.7, £3,663; 38—H. A. Canning 
and Sons, 54 Albert Road, London, E.17, 
£2,211; supply of structure for youth centre 
at Davies Lane—Swiftplan, Ltd., 39 Victoria 


Street, London, S.W.1, £8,568 (recom- 
mended). 
Lisnaskea, Fermanagh.—Design, supply, fab- 


rication and erection of structural steel- 
work for factory extension for Ministry of 
Commerce — Harland and Wolff,  Ltd., 
Belfast. 

Llanelly, Carms.—(a) Site works, and (b) struc- 
tural steelwork (phase . for car pressings 


factory at Felinfoel for B.M.C.—(a) Robert 
M. Douglas (Contractors), Ltd., 395 George 
Road, Birmingham 23, and (b) Redpath 
Brown and Co., Ltd., 7 Trafford Park, 


Manchester. Work about to commence. 

Extensions at Morris Motors Radiator 
branch factory—Robert M. Douglas (Con- 
oe Ltd., and Redpath Brown and Co., 
td. 

Maltby, Yorks.—Improvement and repair of 
16 houses in Fisher Road and Bedford 
Street or U.D.C. G. H. Davis, architect 
—T. Scrivens, 9 Vale Avenue, Thrybergh, 
Rotherham, £5,250 and £2,062, respec- 
tively. Work commencing approximately 
six-eight weeks. 

Manchester. —Following for City Council: 
Erection of tenants’ meeting hall at Kings- 
gate Road, Woodhouse Park, and alterations 
to shops, 27 Minsterley Parade and 39 
Teynham Walk, Woodhouse Park, and repair 
work at Hollyhedge Road shopping sub- 
centre, Benchill—Direct Labour; erection of 
new premises at Ducie Technical High 





School for Boys—W. Fearnley and Sons 
(Salford), Ltd., Eccles New Road, Man- 
chester, 5 

Sub-contractors for Whitebrook Day 
School for Deaf Children: Plumbing and 
glazing—John Nightingale and Co., Ltd., 
Manchester; plastering Bros. 
(Plasterers), Ltd., Stockport; painting— 
Arthur Lord and Son (Rochdale), Ltd., 


Rochdale; wall and floor tiling—A. Francis 
and Co., Ltd., Manchester; tarmacadam 
paving—Val de Travers Asphalte Paving Co., 
td., Salford; strip flooring—A. M. Mac- 
Dougall, Ltd., Glasgow; block flooring—The 
Stonewood Floorin Co., Ltd., Derby. 

Sub-contractors for Ducie Technical High 
School for Boys: Asphalting—Davies Bros. 
(Asphalters), Ltd., Manchester; plastering— 

Brookes and Son (Swinton), Ltd., 
Swinton; plumbing and glazing—A. J. Heron 
and Sons, Ltd., Manchester; painting 
W. Smith and Sons, Manchester. 

Alterations at Hall Lane police station, 
Baguley—Direct Labour; alterations to 
kitchen/dining room and general stores at 
St. Joseph’s Buildings—F. Bakewell. lla 
Thomas Street, Manchester, 14 (recom- 
mended, subject to M.T. approval). 


Manchester.—Erection of a district office 
and depot, comprising offices, stores, work- 
shops, garage and canteen for North 
Western Electricity Board—M. J. Gleeson 
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Haredon 
Cheam. 


(Contractors), Ltd., 
London Road, North 
cost £79.000. 

Margate, Kent.—Construction of Civil Defence 
building at King Street for B.C.—Margate 
Building and Decorating Co., 45 Dane Hill, 
Cliftonville, Margate, £3,895 (recommended), 


Matlock, Derbys.—Modernisation of sluice 
room at Whitworth Hospital, for Sheffield 
Regional Hospital Board—R. Guildford, 
Ltd., Ascot Drive, Derby, £2,205, 

Mickleover, Derbys. —Extension of 
kitchen at The Pastures 
Sheffield Regional Hospital 
Ford and Sons (Contractors), Ltd., Summer 
Hill, Becket Well Lane, Derby, £6,438, 

Middlesbrough, Yorks. — Additions to 
Stainsby Secondary School for Ex 
Turner and Townsend, quantity — sur. 
veyors, Linthorpe Road, Middlesbrough— 
Smith and Twentyman, Ltd., 32 Bridge 
Road, Stockton, £30,336. 

Morden, Surrey.—Conversion of the ground 
floor of a store at Morden into a self. 
service market or the Royal Arsenal Co- 
Operative Society, Ltd. A. L, Foreman, 
staff architect—Direct Labour. 

Newark, Notts.—Improvements, phases 1 and 
3, at Hawtonville Hospital for Sheffield 
Regional Hospital Board—Wm. Woodsend. 
Ltd., Castle Boulevard, Nottingham, £114,490 
(recommended). 

Newcastle upon Tyne.— Following for E.C: 
Additions to Heaton Grammar and High 


House, 
Estimated 


main 
Hospital for 
Board—wW, 


Schools. Davis and Partners, quantity 
surveyors, 28 Osborne Road, Newcastle— 
Robert Anderson (Builders), Ltd., 1 Stan- 
more Road, Newcastle upon Tyne. £37,400. 
Site investigation work for proposed 
College of Further Education, Maple 
Terrace — Cementation, Ltd.,  Haddricks 
Mill Road, Newcastle, £1,165. 


Newmarket, Cambs, Twelve additional 
lock-up garages to be built in traditional 


construction at a_ site off Valley Way, 
Houldsworth Valley estate, including the 
site preparation and drainage for U.D.C 
P. D. Lees, architect—V. Palmer £1,138 
(accepted); W. King and Sons, £1,205; 
F. H. Fuller, £1,336; B. A. Fitcher, £1,555; 
S. A. T. Craft, £1,657. Work commencing 
November. 

Norfolk.—Erection of a court house at Hun- 
Stanton for C.C.—F, W. Shanks, Ltd., 28 
Park Road, Hunstanton, £13,426. 

Northampton.—Construction of a new occu- 
pational therapy centre and _ additional 
toilets at St. Crispin Hospital for Oxford 
Regional Hospital Board Direct Labour, 
£5.779 and £950, respectively. 

North Shields, Northumb.— Alterations and 


extensions at Tynemouth Victoria Jubilee 
Infirmary, Hawkeys Lane, for Newcastle 
Regional Hospital Board—R. Jordan, Ltd. 
Back Queen Alexandra Road, North Shields, 
£18,720. George Gray and _ Partners, 
architects, 52 Camden Street. North 


Shields, in conjunction with P. H. Knighton, 
architect to the Board. Thos. Barrett, Sons 
and Partners, 33 High Bridge, Newcastle 
upon Tyne, 1, are the quantity Surveyors. 


Nottingham.—Playroom and teachers’ accom- 
modation at City Hospital for Sheffield 
Regional Hospital Board—W. J. Simms, 
Sons and Cooke, Ltd., Haydn Road, Sher- 
wood, Nottingham, £4,294. 

Peterborough. — Erection of a _ pavilion at 
Chestnut Avenue playing field for City 
Council — Jellings Builders, Ltd., Walpole 
Street, Westwood Bridge, Peterborough, 
£3,891 (recommended). 


Construction of an open- 
and ancillary works, 


Petersfield, Hants. 


air swimming pool, 
for Petersfield Standing Joint Committee 
of Rotary, Round Table and Chamber of 
Commerce. J. Thomas, engineer and sur- 
veyor to U.D.C.—W. Mould and_ Son, 
Dragon Street. Petersfield, £6,124, and Pipe 
Line and Engineering Co., Ltd., Chawton, 
Alton, Hants, £4,421 
Sheffield.—Adaptation of wards Sl, $5, C3 and 


Moor Hospital for Regional 
Hospital Board—W. Malthouse, Ltd., Derby- 
shire Lane, Sheffield, 8, £3,920. 

Sleaford, Lincs.—Following works at Rauceby 
Hospital for Sheffield Regional Hospital 
Board—modernisation of central and south 
wards—G. C. Munton and Co., Ltd. 
Westcliffe Road, Ruskington, £13,174 
(recommended). 

Modernisation of central kitchen—W. R. 


C5 at Lodge 


Weaver and Sons, Ltd., Laughterton, 
Lincoln, £7,986. 

Smethwick, Staffs.—Following for  B.C.: 
Provision of bathrooms in 7-39 Avery 


Road and 24 properties in Rosefield Road— 


L. Ankers, 7 Three Shires, Oak Road. 
Smethwick, £11,715 and £8,520, respec- 
tively; alteration and renovation of the 
cemetery lodge—E. M. Enon, Kinver, 


Stourbridge, £1,333 (recommended). 
Sub-contractors for minor extensions to 

Chance Technical College — excavation 

work — Stavert, Ltd., London, S$.W.1; 


TNR SE. a Se RF 





















































































































sees mentee 


ee 


1Se, 
ted 


nce 
ate 
ill, 
2d), 
lice 
eld 
rd, 


ain 
for 


ner 


UT 


yen- 


ttee 

of 
sur- 
on, 
ripe 
ton, 


and 
ynal 
rby- 


eby 
ital 
yuth 
174 


ton, 


Les 
very 


vad, 
pec- 
the 


ver, 


, to 
tion 
V1; 


KPT AR 


. 


POL PRIA EO ONES 


October 20 1960 


mechanical services—G, N. Haden and 
Sons, Ltd., 24 St. Paul’s Square, Birming- 
ham, 3; electrical services—Midlands Elec- 
tricity Board, 296-298 High Street, West 
Bromwich; passenger lift—Marryatt and 
Scott, Ltd., Wellington Works, Hounslow, 
Middx.; goods lift—Ottis-Elevator Co., 
Ltd. Falmouth Road, London. S.E.1; 
plumbing services— Ellis (Kensington), 
Ltd., 10 Kendrick Place, London, S.W.7; 
painting—W. Juggins and Co., Ltd., Birm- 
ingham, 19; glazing—Pearce and Cutler, 
Ltd., Birmingham, 1; polishing—A. Wood- 
ward and Son, Birmingham, 12; floor and 
wall tiling—James W. Meredith, Birming- 
ham, 12; asphalt roofing—-The General 
Asphalte Co. Ltd, Birmingham, 5; 
asbestos-cement cavity decking—C. Walsh 
Graham, Ltd., Wednesbury; plumbing— 
David F. Wiseman and Sons, Ltd., Birm- 
ingham, 12; plastering—T. Hawkins, Ltd., 
Knowle, near Birmingham;  terrazzo— 
Philip Cecconi and Son, Birmingham, 15; 
woodblock floors—Vigers Bros.,  Ltd., 
London, E.C.4; tarmacadam paving—Birm- 





ingham Asphalte and Paving Go., Ltd., 
Birmingham, 10; stonework and _ facing 
slabs — Bath and Portland Stone Firms, 


Ltd., Bath; Emalux wal] treatment — John 
Ellis and Sons, Ltd., Leicester; sprayed 
asbestos finish—Turners Asbestos Cement 


Company, Manchester, 17; Hy-Rib_ sus- 
pended ceilings—Scaffolding (G.B.), Ltd., 
Metal Lathing Division, Mitcham; metal 
windows—Henry Hope and Son, Ltd., 


Smethwick. ; 
South Bank-on-Tees, Yorks.— Extensions to 
workshops, etc., for the Teesside Railless 


Traction Board, Middlesbrough Road. 
J. G. L. Poulson, architect, 54 Albert 
Road, Middlesbrough—Arthur Robinson 
(Contractors), Ltd., 423 Linthorpe Road, 
Middlesbrough, £12,000. 

Souhgate, Middx.—Following for B.C: 


Repairs and adaptations at Old People’s 
Centre, 190 Green Lanes—Stox (Con- 
tractors), Ltd., Empress Works, Boreham 
Wood, London, N.22, £7,808 (recom- 
mended). 

(a) Provision of double greenhouse and 
(b) messroom, lavatory and _ boilerhouse, 
including oil-fired boiler installation at 
the Bourne Nursery —A. . Ellis, 156 
Turkey Street, Enfield, £975 and £3,547 
(recommended). 
South Shields, Dur.—New premises in Alve- 
marle Street for C., and N. Burdis— 
J. Shewan and Son, Ltd., William Street, 
South Shields; rebuilding of the Tram 
Hotel, Market Place, for Scottish Brewers, 
Ltd., 7 City Road, Newcastle upon Tyne. 
Plans by the firm’s Architects’ Depart- 
ment—- Thomas Clements and Son, Sel- 
borne Gardens, Newcastle upon Tyne. 

Supply and fixing of windows for ex- 
tensions to the Marine and _ Technical 
College for the E.C.: Mellowes and Co., 
Ltd., London, £29,959. 
Spennymoor, Dur.—Erection of dental 
clinic at Spennymoor for C.C.—A. Lax 
and Son, West Road, Crook, £3,538. 
Stafford.—Extensions at the Central Library 
for B.C.—G. Poole, Ltd., Newcastle- 
under-Lyme, 36,675 (recommended, subject 
to Ministry approval). 
Stanley, Dur.—Large factory additions on the 
Greencroft trading estate, Annfield Plain, 


for Ransome and Marles, Ltd. | ae? 
Napper and Partners, architects, 133 
Osborne Road, Newcastle upon Tyne— 


John Laing and Son, Ltd., Dalston Road, 
Carlisle. 

Stockport, Ches. — Painting of various steel 
street lighting columns, guard rails and rail- 
ings for B.C.—Bagshaws (Contractors), Ltd., 

Stockton-on-Tees, Dur. — Foundations and 
erection of Blower House, Urlay Nook, for 
P.G. Engineering, Ltd. (Power Gas)—Tarmac 


Civil Engineering, Ltd., Ettingshall, 
Wolverhampton. 
Sunderland, Dur.—Erection of grammar 


school at Ryhope for C.C. G. W. Gelson, 
county architect—M. D. Lilley and Son, 
Back Woods Terrace, Murton, £153,381. 


Sutton-in-Ashfield, Notts.—Repairs to houses 
at Garden Lane, Spring Road, Martyn 
Avenue and Fireman’s Row for U.D.C., 
comprising built-up felt roofing and general 
repairs to external coals and w.c.s and re- 
pairs and renewal of external rendering. 
Warner and Dean, architects, Mansfield 
Road, Sutton-in-Ashfield—W.  Brailsford, 
Alfreton Road, Sutton-in-Ashfield, £6,142. 
Work to commence Nov. 1. 


Tenterden, Kent.— Extension of shop on 
Shrubcote estate for B.C—Man and 
Cruttenden, 137 High Street. Tenterden, 


£1,038 (accepted); D. King, £1,045; R. Corben 

and Son, Ltd., £1,136. 
Torquay, Devon. — Construction of a multi- 
storey car park at Beacon Quay for B.C. 
T. W. Nixon, borough engineer and 
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surveyor — Staverton Contractors,  Ltd., 
Totnes, £76,780. Work has commenced. 

Tynemouth. — Alteration and improvement at 
the Education Offices, The Chase, North 
Shields, for B.C.—Castles (Whitley Bay), 
Ltd., 135 Tynemouth Road, North Shields, 
Northumberland, £9,876. 

Tyrone.—Erection of an old people’s home at 
Hospital Road, Omagh, for County Welfare 
Committee—McCann Bros., Tamlaght Road, 
Omagh, £93,877. 

Wallsend, Northumb.—Additions to Wall- 
send Baths for B.C.—Thomas Armstrong, 
Ltd., 16 Robson Street, Wallsend, £56,591. 


Washington, Dur.— Extensions to Grammar 
Technical School for C.C. G. W. Gelson, 
county architect—Graham and Mansworth, 
Forest Hall, Newcastle upon Tyne, 
£17,039. 

West Bromwich, Staffs——Enclosure of cor- 
ridors at Charlemont School for B.C.— 
Direct Labour (recommended). Estimated 
cost £3,450. 

West Hartlepool, Dur.— Supply and erection 
of structural steelwork for extensions to 
the Girls’ High School for E.C.—Teasdale 
and Metcalfe, Ltd., Wetherby, Yorks. 

West Hartlepool, Dur.—Alterations and addi- 
to the High School for Girls for E.C_—Tar- 
slag, Ltd., Bowesfield Lane, Stockton-on- 
Tees, £95,000. L. Auton, architect, Regent 
Buildings, York Road, West Hartlepool; 
Cairns and Byles, heating and electrical 
consultants, 8 Osborne Road, Newcastle 
upon Tyne; Elliott and Darcy, quantity 
surveyors, Wilton Road, West Hartlepool; 

. W. Cooper, structural engineer, 165 
Westmorland Road, Newcastle upon Tyne. 

Whiston, Lancs. — Alterations and extensions 
to the maintenance workshop at Delph 
Lane, Whiston, for R.D.C. A.J. Bebbington, 
engineer and surveyor—W. E. Clark and 
Co., 16 Withens Lane, Wallasey, £1,725. 

Wirral, Ches.—Construction of nine additional 
brick garages in three separate blocks off 
Sandridge Road, Pensby, for U.D.C. 
E. Mellor, engineer and surveyor—W. B. 
Clare and Co., Ltd., Liverpool. 

Wood Green, Middx.—Erection of office 
blocks on the Capitol Cinema site, 794 
Green Lanes, Winchmore Hill, for the Rod- 


well Group, Ltd.—Tersons, Ltd., Kew 
Bridge House, Kew Bridge Road, Brent- 
ford, estimated cost £350,000. Raymond 


Spratley and Partners, architects, 9 Hert- 
ford Street, Park Lane, London, W.1; 
Reddick and MacDonald, quantity sur- 
veyors, 119 Victoria Street, London, 
S.W.1; Bylander, Waddell and Partners, 
consulting structural engineers, 26 Old 
Burlington Street, London, K. W. Dale and 


Partners, heating, ventilating and_ elec- 
trical consultants, 9a Sackville Street, 
London, W.1. 


Worthing, Sussex.—Following for B.C.: Provi- 
sion of an engineering shop at West Tarring 
Secondary School—C. J. Punter, Ltd., 80 
South Farm Road, Worthing, £6,480; _re- 
newal of zinc roofs of the kiosks at Pier 
Pavilion—F. Braby and Co., Ltd., 352 Euston 
Road, London, N.W.1, £907 (recommended). 

York.—Rebuilding of the St. Martin-le-Grand 
Church. George G. Pace, architect, 18 
Clifton Green—J. R. Deacon, Ltd., Lombard 
Street, Lichfield, Staffs. 


DEMOLITION 


Bury, Lancs. — Demolition of the following 
properties for B.C.: (a) Bottom of Lees 
Cottage, Chesham estate; (b) Chesham 
House — Renowned Demolitions, Ltd., 17 
Slade Lane, Longsight, Manchester. 

Greenwich.—Demolition of a derelict building 
at Tunnel Avenue Depot for B.C.—J. Hunt 
(Erith), Ltd., 151 West Street, Erith, Kent, 
£19 (recommended). 

Hampstead.— Demolition of 88-92 Avenue 
Road, 216 and 218 Adelaide Road, and 
1-5 Adelaide Close, for B.C.—Leonard 
Perlin, Ltd.. 45 Mount Pleasant Road, 
London, N.W.10, £367. 

Kensington. — Demolition of 1-6 Munro 
Mews, for B.C.—J. and A. Demolition, 
Ltd., Regents Corner, Wellington Road, 
London, N.W.10, £560. 

Northampton.—Demolition of the casual ward 
at St. Edmunds Hospital for the Oxford 


Regional Hospital Board—Henry Martin, 
Ltd., £407. 

Oundle and Thrapston, Northants.—Demo- 
lition and removal from the site of a 


50,000-gallon capacity steel water 
and supporting structure of rolled steel 
joists approximately 70ft. high, at Hem- 
ington, for R.D.C. Pick, Everard, Keay 
and Gimson, consulting engineers, 6 Mill- 
stone Lane, Leicester—Alan Blair, 28 
Southend Avenue, Darlington, to pay 
Council £51. 

Salford, Lancs.—Demolition and clearance of 
136 properties in the Trinity clearance areas 
7 8 for City Council—Messrs. Lavybans, 


tower 
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Smethwick, Staffis.—Demolition of properties 
in areas 1 and 2 and 27 and 28 Cranford 
Street for B.C—W. Hallam and Co., 
Manchester, £1,000 (recommended). 

Stockport, Ches.—Demolition of double shelter 
at 15-17 Douglas Road, etc., for B.C— 
Direct Labour. Estimated cost £62. 

West Bromwich, Staffs.—Demolition of build- 
ings at Bayley’s Brickyard and property in 
Union Street for B.C—J. J. Gallagher and 
Co., Ltd., 28 Lea Road, Birmingham, 11, 
£1,000, and J. Chapman, 195 Belgrave Road, 
Birmingham, 12, £177, respectively (recom- 
mended). 

Worthing, Sussex.—Demolition of 33, 35 and 
37 High Street for B.C.—Hall and Co., Ltd., 


£272. 


ELECTRICAL 


Cheltenham, Glos.—Electrical installations in 
new pavilion at King George V Playing Field 
for B.C.—Midlands Electricity Board, £725 
(recommended). 

Durham. — Electrical work at following 
schools: New Lambton County School— 
R. Robson, Willington, £1,262; Egglescliff 
New Modern School—Cox-Walkers, Ltd., 
Darlington, £6,384; Neville’s Cross Training 
College—North of England Engineering and 
Electrical Co., Fenryhill, £9,316. 

Easington, Dur.—Electrical work at Technical 
College for Co. E.C—North of England 
7 aoe and Electrical Co., Ferryhill, 

Leeds.—Following for City Council—Supply 
of electrical heating equipment required for 
proposed heating of the approach road, 
Ramshead Drive to Transport Depart- 
ment’s garage, Seacroft— Yorkshire Elec- 
tricity Board, £1,425; electrical work for 
252 four-storey maisonnettes on the Ebor 
Gardens, Lincoln Green and New Carlton 
estates—N. G. Bailey and Co., Ltd., 
Weaver Street, Leeds, 4, £26,160 (both 
(recommended). 

Leicester.—Electrical services at Leicester 
Isolation and Chest Unit for Sheffield 
Regional Hospital Board—Perkins and 
paneer Ltd., 57 East Bond Street, Leicester, 

, fe 

Manchester.—Following for 
Electrical installation at 
Langley estate—G. W. 
house. 

Electrical installation work at 117 dwell- 
ings, Partington—F. Bampton, Ltd., 
7 Minshull Street, Manchester, 1 (in lieu of 
previous tender). 

Provision and installation of equipment 
for conversion to vehicle actuation of traffic 
control signals at junction of Oldham Road- 
Hulme Hall Lane-Queen’s Road—Automatic 
Telephone and Electric Co., Ltd., Strowger 
House, 8 Arundel Street, London, W.C.2. 

Electrical installation work for erection of 
shops and maisonnettes at Lomond Road, 
Peel Hall—B. French, Ltd. 8 Chatham 
Street, Manchester, 1 (in lieu of previous 
tender). 

Electrical installation, Victoria Park 
Secondary School—S. Dickinson, Ltd., 24 
Fountain Street, Manchester, 2; electrical 
engineering services, Whailey Range 
Grammar School for Girls—S. Barratt and 
Co. (Manchester), Ltd., 300 Ashton New 
Road, Manchester, 11; electrical installation, 
St. Mary’s Road Primary School—F. L. 
Bampton, Ltd., Manchester. 

Peterlee, Dur.—Elecirical work at Dene House 
Modern School for Co. E-C.—T. Mitchelson 
(Electrical), Ltd., Gateshead, £7,914. 

South Shields, Dur.—Rewiring of St. Bede’s 
R.C. Primary School for the School 
Governors and the E.C—A. J. Wares, 
Ltd., King Street, South Shields, £1,098. 

South Shields, Dur.—Electrical installation 
for Marine and Technical College ex- 
tensions (third instalment) for E.C.—C. 
Ramsay and Son, Fowler Street, South 
Shields, £29,310. . 

Stockport, Ches.—Electrical installation at 
Stockport Schoo! extensions (phase II) and 
at the Secondary Technical School for 

B.C.—Hallams (Electrical Contractors), 
Ltd., 143 Buxton Road, Stockport, £2,382 
and £2,237. : ; 

Stockton-on-Tees, Dur.—Electrical installation 
in the new Fairfield Infant School for E.C_—— 
Cox-Walkers, Ltd., Darlington, £1,866. 


FENCING 


Leeds. — Supply and erection of chain link 
fencing at Knostrop sewage disposal 
works for City Council—Procter Bros., 
(Wireworks), Ltd., Whitehall Road, Leeds 
12, £1,228 (recommended). 3 

Manchester.—Following for City Council: 
Supply of low hurdle fencing—Raymond 
Sleigh, Ltd., Pownall Street, Leigh; renewal 
of railings at Princess Road Playing Fields 
—Tucker Bros. and Co., Ltd., Bristol: 
erection of a reinforced concrete fence 
along a length of the boundary of the 
Davyhulme sewage disposal works—-Wettern 


City Council: 
15 dwellings, 
Henry, Ltd., Brig- 
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Bros. (Manchester), Ltd. Albany 

Manchester, 21 

Southgate, Middx.—Provision and _ erection 
of 6ft. high concrete panel fencing at 
Refuse Disposal Works for B.C.—Bell and 
Webster, Ltd., Essex Road, Hoddesdon, 
Herts., £984 (recommended). 

Stockport, Ches.—Boundary fencing at Offer- 
ton schools site for B.C.—A. H. Tomlinson 
and Son, High Lane, Stockport, £610. 


GAS AND WATER SUPPLY 


Belper, Derbys.—Renewal of 130yd. of 6in. 
and 580yd. of 4in. diameter water main 
from the Park Foundry, Belper, to junc- 
tion of Hopping Hill with Derby Road, 
Milford, for U.D.C. S. G. Atkinson, engi- 
neer—Eric Johnson, Stubbs and Co., Ltd.. 
80 Woodchurch Lane, Birkenhead, £3,654 
(accepted): Edward Thompson, Ltd., 
£3,804; Lane Bros. (Mansfield),  Ltd., 
£4,329. Work to commence mid-November. 


Chipping Norton, Oxon.—Construction of the 
Salford water supply scheme for R.D.C.— 
Woodlands (Worcestershire), Ltd., Four 
Pools Farm, Evesham, £3,066 (subject to 
Ministry approval). \ 

Grange, Lancs.—Cartmel Valley water main 
—renewal of approximately six miles of 
existing steel mains with 9in., 6in. and 
4in. asbestos-cement pipes, including the 
reconnection of existing services and in- 
stallation of valves, hydrants and meters 
for the Grange U.D.C. and North Lonsdale 
R.D.C. Ward, Ashcroft and Parkman, 
consulting engineers, 38 The Temple, Dale 
Street, Liverpool. 2—J. C. Shields, Ltd., 
Preston Road, Lytham, Lancs., £35,777. 
Work commencing November. 

Huntingdon.—Laying and jointing of approx. 
500yd. of 4in. diameter asbestos-cement 
water mains with screwed joints, together 
with ancillary works, at Brampton for 


R.D.C. Pick, Everard, Keay and Gimson, 
consulting engineers, 6 Millstone Lane, 
Leicester—G. E. Atkin and Son, Ltd., 


Spilsby, Lincs., £460 (accepted); W. Emerson, 
£477; W. F. Pettifer and Son, Ltd., £544; 
T. Rule and Sons, Ltd., £533; E.S.G. Sales, 
Ltd.. £574; A. J. G. Potter and Sons, Ltd., 
£550. 

Peterborough.—Supply and _ installation § at 
Etton Waterworks of four sets of com- 
mutator-type motors, pumps and ancillary 
equipment for B.C.—W. H. Allen and Son, 
Ltd.. Queens Engineering Works, Bedford, 
£43,867 (recommended). 

Stockport, Ches.— Supply of pumping plant 
required in connection with scheme for 
the taking of bulk water supplies from 
Manchester for B.C.—British Pleucar Sub- 
mersible Pumps, Ltd.. Station Road, Coles- 
hill, Birmingham, £19,216. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 





Broadstairs, Kent.—Replacement of steps from 
pier to the slipway, and protecton works 
to pierhead for U.D.C.—J. W. Ellingham, 
Ltd., 4 Granada House, Gabriels Hill. Maid- 
stone (recommended). Estimated cost 
£4,000. 


HEATING AND VENTILATING 


Barnsley, Yorks.—Boiler plant development 
at St. Helens Hospital for Sheffield 
Regional Hospital Board — Danks _ of 
Netherton, Ltd., 22 Bridge Street, Man- 
chester, £9.723 (recommended), 

Billingham, Dur.—Engineering services for 
new campus school at Billingham for C.C. 
—E, Dixon Barker and Son, Charles Street. 
West Hartlepool, £92,400. 


Bourne, Lincs.— Mechanical services for 
phase II, modernisation at St. Peter's 
Hospital for Sheffield Regional Hospital 
Board—H. Carr, Ltd., West St. Mary’s 


Gate, Grimsby, £4,089 (recommended). 
Doncaster, Yorks.—Mechanical services for 
ward heating at Fullerton Hospital, 
Denaby Main, for Sheffield Regional Hos- 
pital Board—A. E. Ransom, 72 Carter- 
Knowle Road, Sheffield, 7, £1,946. 
Ipswich, Suffolk.—Alterations to the existing 
heating and domestic hot water installation 
and for conversion to oil firing at 158 Fox- 
hall Road for B.C.—H. Warner and Son, 
Ltd., Lion Street, Cornhill, Ipswich, £1,089. 
Leicester.—Engineering services at Roval In- 
firmary for Sheffield Regional Hospital 
Board—Young, Austen and Young. Ltd.. 
24 De Montfort Street, Leicester, £15,665. 
Manchester.—Following for City Council: 
Heating installation and hot water sunolv, 
boiler plant at Harpurhey Technical High 
School for Girls—J. Turton and Sons, Lid.. 
34 Loxford Street, Manchester, 15; central 
heating installation for extension and 
modifications to existing system at New 
Moston Secondary School—E. Fitton and 
Co., Ltd., 45 Seymour Grove, Manchester, 
16; heating, hot water supply and ventilation 
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installations at Victoria Park County Secon- 


dary School—Batleys (Builders),  Ltd., 
Bottoms Wharf, Mossley. 
Nottingham. — Following for Sheffield 


Regional Hospital Board—Boiler controls 
at City Hospital—James Hodgkinson (Sal- 
ford); Ltd., Ford Lane Works, Man- 
chester, 6 £1,488; services and ancillary 
equipment for replacement of boiler at 
Harlow Wood Orthopaedic Hospital, near 
Mansfield—John Hughes and Co., Ltd.. 2 
Newthorpe Street Meadows, Nottingham, 


£11,116. 

New boiler at Harlow Wood Ortho- 
paedic Hospital near Mansfield—Ruston 
and Hornsby, Ltd., Lincoln, £3,944 
(recommended). 


Sleaford, Lincs.—Engineering services for re- 
placement of steam and condense mains 
at Rauceby Hospital for Sheffield Regional 
Hospital Board—H, Hilton (Nottingham), 
Ltd., 64 Arkwright Street, Nottingham, 
£15,169. 

South Shields, Dur.—Heating installation for 
Marine and Technical College extensions 
(third stage) for E.C.—Brightside Heating 
and Engineering Co., Ltd., Lambton Road, 
Newcastle upon Tyne, £31,375. 

Stockport, Ches.—Heating installation at 
Brinnington Secondary School, phase II, 
for B.C.—J. H. Hicks and Co., Ltd., 
Richard Street, Stockport, £3,380. 

Wisbech, I. of E. — Oil-fired installation for 
heating at the Vicarage for B.C.—Maddock* 
and Wright, Ltd., Leicester, £1,241. 


HOUSING SCHEMES 


Aberaeron, Cards.— Eight pairs of B4D 
(N.A.) type houses and two pairs of OP8 
type bungalows at Llanon Camp site, 
Llanon, together with the construction of 
estate road, footpaths, drainage, sewer, 
fencing works, etc., and three pairs of 
houses at Cwrtnewydd for R.D.C. J. Owen 
Parry and _ Lewis, architects, Arcade 
Chambers, Ammanford—Harris Wood- 
works (Hoxton), Ltd., Derry Ormond Saw- 
mills, Llangybi, Lampeter (recommended, 
subject to Ministry approval). 

Aylesbury, Bucks.—Following for B.C. F. B. 
Pooley, architect, 1 Church Striet; 96 
houses, eight flats and 56 garages at Oak- 
field and 10 houses and seven bungalows 
at Chaloner Road, Southcovrt—H. ‘ 
and A. Wright, Ltd., High Street, Great 
Missenden, £150,589 and £21,933, respec- 
tively; 26 houses and 34 garages at Oak- 
field—Direct Labour, £39,529. 

Basingstoke, Hants.—Aged persons’ dwellings 
at South Ham housing estate, 3lst instal- 
ment, for B.C.—W. M. Annette and Co., 
Ltd., Winchester Road, Basingstoke, £41,856 
(recommended in lieu of previous tender, 
subject to Ministry approval). 

Beccles, Suffolk. — Fifteen old people's 
bungalows at Kilbrack Gardens, Ellough 
Road and Puddingmoor for B.C.—Harvey 
and Leech, Ltd., Newby, Kirby Cane, 
Bungay, £16,295. 

Bermondsey.—Six dwellings as an extension 
of block 3 (Norman House) on Abbey 
Street (North) site for B.C.—Direct Labour, 
£15,835 (recommended). 

Billingham, Dur.—Ten bungalows at Finchale 
Avenue for U.D.C. Edwin Shaw, engineer 
and surveyor: Moore and Cartwright, 44 


High Street, Norton, Stockton-on-Tees, 
£15,353. Work commencing mid- 
November. 


Billingham-on-Tees, Dur.—-Ten bungalows at 


Finchdale Avenue, for U.D.C. E. Shaw, 
surveyor— Moore and Cartwright, Ltd., 
44 High Street, Norton-on-Tees (subject 


to Ministry approval). 

Birmingham. — Seventy dwellings at Warwick 
Road, Tyseley, contract 705, for City 
Council. A. G. Sheppard Fidler, city archi- 
tect—Hunt and Pearcey, Ltd., 34 Ulverley 
Green. Road, Olton, Solihull, £126,930. 

Sishop Auckland, Dur.—Eighty-five houses 
and nine old people’s bungalows at Wood- 
house Close for U.D.C. F. Mole, sur- 
veyor—Bell and Ridley, Ltd., North Road, 
Durham, £122,641. 


Bury, Lancs. — Seventy-six dwellings on 
Killon Street and Price Street housing 
scheme for B.C. R. H. Ogden, borough 
engineer — Middleton and Co. (Con- 
tractors), Ltd., Bank Top Mill, Trout 
Street, Preston. Work commencing 
November. 


Bury St. Edmunds, Suffolk.—Four houses and 
four flats at Rosemary Road for B.C.— 
Samuel Rolfe and Sons, Ltd., Cheveley, 
Newmarket, £11,027. 

Carrickfergus, Antrim. — Nine flats. three 
houses and 10 garages at Greenedge for B.C. 
—Archibald Duffin, Ltd.. Portland Street, 
Larne Harbour, Larne, £23,231. 

Crediton, Devon.—Six one-bdroom flats at 
Church Street for U.D.C. F. W. Beech 
and E. Curnow Cooke, architects, 15 Dix’s 
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Field, Exeter—A. White and Sons (Credj. 
ton), Ltd., Peoples Park Road, Crediton, 
£8,494 (accepted, subject_to Ministry ap. 
proval); F. Hopkins and Co., £8,691; A. H. 
Gregory and Son, £8,882; E. B.C. and Slee. 
man, Ltd., £8,943; Berry and Vincent, Ltd., 
£9,192; Dart and Francis, Ltd., £9,343, 
Work to commence mid-November. 


Cwmamman, Carms. — Twenty flats and site 
works for U.D.C. — T. .__ Edwards, 
Glanrhyd, Glynhir Road, Llandbybie, 
Ammanford, £27,094. 

Dover, Kent.—Following at Aycliffe estate for 
B.C.: Twenty houses—Hedgecock Bros., 253 
London Road, Dover, £37,755. 

Twenty houses—G. Lewis and Sons 
(Dover), Ltd., 14 Widred Road, Dover. 

East Barnet, Herts.—Fifteen flats for U.D.C~ 
Gregory Housing, Ltd., 21 Farncombe 
Road, Worthing. 

Farnham, Surrey.—Tenders received for two 
pairs of two-bedroom houses at Pine 
View Close, Radshot Lea, for U.D.C. 
Gilbert and Hobson, architects, 69a Castle 
Street—Woods Bros., £6,753; Ashley and 
Jenkins, Ltd., £7,109; Wooton Construc- 
tion Co., Ltd., £7,365. Work commenc- 
ing November. 

Gravesend, Kent. — Forty-two two-bedroom 
flats at Singlewell estate for B.C.—Hawkes 
Construction, Ltd., 25 Railway Street, 
Gillingham, £72,768. 

Hereford.—Twenty-six dwellings at Clehonger 
for R.D.C.—Harry Vaughan, Ltd., Hereford, 
£40,354. 

Huntingdonshire.—Following for the Standing 
Joint Committee: Pair of police houses at 
Brampton—H. F. Bull and Sons, Ltd., 22 
New Street, St. Neots, £5,821; office and 
garage at Kimbolton—P. Holyoak and Co., 
Ltd., Allen Road, Finedon, Wellingborough, 
£3,093; house office and garage at Sawtry 
and at Stilton—Matthews and Sons, High 
Street, Eye, £3,368 and £3,398, respectively. 

Ipswich, Suffolk.—Forty-eight single-bedroom 
and 36 bed-sititing room flats in the Station 
Street area and 30 houses at Chantry estate, 
area 3, for B.C.—Macro (Ipswich), Ltd., 10 
National Provincial Bank Chambers, Ipswich, 
£138,015 and £46,300, respectively (subject 
to Ministry approval). 

King’s Lynn, Norfolk.—Forty and 32 dwellings 
at Mill Lane for B.C.—Jacques and Greeves, 


Ltd., 3 Cedar Road, Balby, Doncaster, 
£53,549 and £43,195, respectively (recom- 
mended). 


Leek, Staffs.—Thirty bed-sitters at the Abbotts 
Road and Novi Lane site for U.D.C— 
Gregory Housing, Ltd., 21 Farncombe Road, 
Worthing, Sussex, £29,433. 


Lewisham.—Following for B.C.: Six flats, 
six maisonnettes, eight houses and nine 
garages at Nelgarde Road, Silvermere 


Road and Engleheart Road—Greenaway 
and Son, Ltd., 265 Lordship Lane, London, 


S.E.22, £44,005 (recommended); Henry 
Kent (Builders), Ltd., £45,762; Thomas 
and Edge, Ltd., £47,417; T. R. Roberts 
(Builders), Ltd., £47,875; T. Cutler and 


Sons, Ltd., £47,980; Rush and Tompkins, 
Ltd., £48,520; A. Roberts and Co., Ltd. 
£48,686; G. E. Wallis and Sons, Ltd. 
£48,813; Rowley’ Bros., Ltd., £49,102; 
J. A. Proctor, Ltd., £49,712; Bridge 
Walker, Ltd., £50,520. 

Twenty-one flats, 
garages at Bargery 
Road—Henry Kent (Builders), 
Beacon Road, London, S.E.13, 
(recommended); W. R. Oldham, 
£63,157: Allen Fairhead and Sons, Ltd., 
£64,520; Mullen and Lumsden, Ltd. 
£65,140; W. J. Simms, Sons and Cooke, 
Ltd., £65,208; T. Cutler and Sons, Ltd., 
£65,410; T. R. Roberts (Builders), Ltd. 
£65,589; M. J. Gleeson (Contractors), 
Ltd.. £65,608; Galbraith Bros. Ltd. 
£65,972; J. and R. Rooff, Ltd., £66,312; 
Leslie and Co., Ltd., £67,352. 

Lichfield, Staffs.—Fifty-three dwellings and 32 
garages and construction of roads and 
sewers at Handsacre for R.D.C.—J. Wistance, 
Ltd., Leicester Buildings, Walsall, £98,320. 

Manchester.—Nine aged persons’ dwellings at 
Weller Avenue, Barlow Moor estate, for City 
Council—E. V. Hughes and Partners, Piatt 
Lane, Manchester, 14 (in lieu of previous 
tender). 

Newton Abbot, Devon.—Six dwellings at 
Bovey Tracey, four at Ogwell, and three at 
Denbury for R.D.C.—J. H. and W. R. Bovey 
and Sons, 15 Kingsteignton Road, Newton 
Abbot, £26,951. 

Penistone, Yorks.—-Sixteen houses and eight 
bungalows for U.D.C. Gregory Housing, 
Ltd., 21 Farncombe Road, Worthing. 

Peterborough.—Ten bungalows at Bluebell 
estate extension for City Council—S. B. 
Fairchild and Sons, Ltd., 11 Welland Road. 
Peterborough, £11,110 (recommended, sub- 
ject to Ministry approval). 

Ploughley, Oxon.—Fourteen dwellings and 
seven garages at Forge Place, Fritwell. 


houses and 27 
and_ Sangley 
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near Bicester, for R.D.C. J. W. Martin, 
engineer—D, Wise and Co., Ltd., Sheep 
Street, Bicester, Oxon, £27,249 (accepted); 
E. S. R. Phelps, £27,988. 

St. Helens, Lancs.—Twenty-four bungalows, 
Hoghton Road, Sutton Oak, for B.C. 
M, Ward, borough engineer—A,. J. Ken- 
wright (St. Helens), Ltd., 76 Robins Lane, 
St. Helens. Work commencing November. 

Salford, Lancs. — Following for City Council 
—Works in connection with erection of 
the 15-storey blocks of flats at St. 
Matthias’ Clearance Area, Silk Street 
plastering and paving—W. A. Telling, 
Ltd., 571 Wilbraham Road, Man- 
chester, 21, £49,566; plumbing and glazing 
—R. W. Andrew and Sons, Ltd., Reynold 
Street, Hyde, Ches., £59,220; erection 
of a caretaker’s house for St. Albert R.C. 
Secondary Modern School—E. Kennedy, 
Ltd.. Hobson Street, Failsworth, £3,078 
(recommended). 

Smethwick, Staffs. — Twelve maisonnettes at 
Warley House, Abbey Road, and eight flats 
at Wigorn House, Lightwoods Hill, for B.C. 
—J. Harper and Sons (Blackheath), Lid., 
Blackheath, Birmingham, £29,439, and 
L. Walton (Builders), Ltd., Old Walsail 
Road, Birmingham, 22a, £18,997, respec- 
tively (recommended). 

Sunderland, Dur.—Two hundred and _ thirty- 
eight houses on Town End Farm estate 
for B.C.—L. W. Evans (Contractors), Ltd., 
18 Norfolk Street, Sunderland, £333,484. 

Uppingham, Lincs. — Sixteen flats, 12 houses 
and eight bungalows for R.D.C.—Gregory 
Housing, Ltd. 21 Farncombe’ Road, 
Worthing, Sussex. 

Wellingborough, Northants. — Four pairs of 
bungalows at Mears Ashby and five pairs 
at Irchester for R.D.C.—R. Bridgeman and 
Co., Wollaston, Wellingborough, £11,310 and 
£10,424, respectively. 

Welwyn Garden City, Herts.—Two hundred 
and twenty-two houses, 40 two-storey flats 
and approximately 100 brick garages 
(housing scheme 18) for U.D.C. Charles 
W. Fox architect National Provincial 
Bank Chambers, Stonehills, Welwyn 
Garden City—Rush and Tompkins, Ltd.. 
109 Station Road, Sidcup, Kent, £456,758 
(recommended). 

West Hartlepool, Dur.—Thirty-five houses 
in the central redevelopment area for B.C. 
A. G. Sinclair, borough architect—G. M. 
Pearson and Son, Front Street, Hetton, 
Co. Durham, £54,000. 

York.—Following for City Council. E. Firth, 
city architect: Block of 13 flats at Albert 
Street, Walmgate—Sorrell (York), Ltd., 95 
Heworth Village, York, £19,773. 
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Eighty-two dwellings at Chapel Fields 
estate and 72 brick garages on six separate 
sites—Sorrell (York), Ltd., £119,790 and 


£15,557, respectively. 


MATERIALS AND SUPPLIES 


Barrow-in-Furness, Lanes.—Supply of 1,000 
dustbins for B.C.—Railway and General 
Stores Contractors (1953), Ltd., 675 Salis- 
bury House, London, E.C.2, £1 13s. 4d. 
each. 

Leyton, Essex.—Supply of dustbins for year 
ending July 31, 1961, for B.C.—Taylor 
Bros., and Miller, Ltd., £1 10s, 7d. each 
(recommended), 

Manchester. — Supply of 100 galvanised steel 
circular refuse containers of 1} cu. yd 
capacity for City Council — National 
Galvanisers, Ltd., Pallion New Road, 
Sunderland. 

Worthing, Sussex.—Supply of 20,000 bricks 
for B.C.—Clapham Common Brick and Tile 
Co., Ltd., Clapham, Worthing, 388s. per 
1,000 (recommended). 


PLANT AND MECHANICAL TRANSPORT 


Great Yarmouth, Norfolk. — Supply of a 
Commer standard dropside vehicle and a 
Land Rover for B.C.—Johnstons (Harleston 
and Yarmouth), Ltd., 60 Northgate Street, 
Great Yarmouth, £644, and Rix of Dereham, 
Ltd., Norwich Street Works, Dereham, £614, 
respectively (recommended). 

Ipswich, Suffolk.—Supply of two 18 cu. yd. 
capacity dual-tip refuse collector bodies, 
mounted on Karrier Gamecock chassis for 
B.C.—Prentice Aircraft and Cars, Ltd., 
Ipswich, £2,292 each, less am allowance in 
part-exchange of £75 and £80 for the two 
vehicles to be replaced. 

Kingston-upon-Thames, Surrey.— Supply of 
following for B.C.: One Holman Tractair 
compressor unit—R, Pratt, Ltd., 268 High 
Street, Sutton, £1,600; two Karrier Bantam 
tipping trucks—H. Taylor and Co., 135 
London Road, Kingston, £2,060 (recom- 
mended). 

Two refuse’ collection 
voke and Drewry,  Ltd., 
Herts. (recommended. 
£3,600. 

Leeds.—Supply of one 30cwt. Simon plat- 
form and one 3-ton Simon platform for 
City Council—Central Garage, Ltd., 
Central Buildings, Woodhouse Lane, 
Leeds, 2, £1,476 and £2,156, respectivly 
(recommended). 

Manchester.—Supply of 4-ton asphalt mixer 
for City Council—Phoenix Engineering Co., 
Ltd., Chard, Somerset. 


vehicles—Shel- 
.. _ Letchworth, 
Estimated cost 


389 


Rowley Regis, Staffs. — Supply of a refuse 


collection vehicle for B.C.—Shelvoke and 
Drewry, Ltd., Letchworth, Herts, £3,380 
(recommended). 


Southall, Middx.— Supply of following for 


B.C.: (a) One Commer j-ton diesel high 
top van and (b) one Commer j-ton high 
top van—Rootes, Ltd., Ladbroke Hall, 
Barlby Road, London, W.1, (a) £755 less 
£40 for old van, and (b) £769 less £40 for 
old Morris van; (c) one Bedford-Lacre 
sweeper-collector (diesel) and (d) one 
Lacre sweeper-collector with additional 
brushes—Shaw and Kilburn, Ltd., Berkeley 
Square, London, W.1, (c) £2,483 less £100 
for old Lewin vehicle, and (d) £2,498 less 
£100 in. part exchange for Lewin sweeper; 
(e) two refuse freighters—Shelvoke and 
Drewry, Ltd., Letchworth, Herts., £2,145 
each (recommended). 


Southgate, Middx.— Supply of a 10-l2cwt. 


Ford van for C.—Barking Garage and 
Engineering Co., Ltd., Wakering Road, 
Barking, Essex, £505 less £55 allowance for 
old pre-war 12-h.p. Bedford van (recom- 
mended). 


Warkworth, Northumb.—Construction of coal 


preparation plant at Linton Colliery for 
National Coal Board—Tarma Civil Engi- 
neering, Ltd., Ettingshall, Wolverhampton. 


Worthing, Sussex.—Supply of a diesel road 


roller (with a hydraulic scarifier) for B.C._— 
Aveling-Barford, Ltd., Grantham, Lines., 
£3,052 (recommended). 


PLAYING FIELDS, PARKS, ETC. 


Bury, Lancs.—Levelling, draining, cultivation 


seeding, laying out and ancillary works 
for Seedfield Secondary Modern School 


playing fields for B.C. R. H. Ogden, 
borough engineer—Maxwell M. _ Hart 
(Glasgow), Ltd., Corporation Street, 


Manchester. Work commenced. 


Ipswich, Suffolk. — Development of land at 


Stone Lodge, Hawthorn Drive, as_an open 
space for B.C.—Direct Labour. Estimated 
cost £2,757. 


Salford, Lancs.—Following for City Council: 


Extension of playground at Halton Bank 
County Primary School—Wilson and 
Wilkinson, Ltd., 102 Bolton Road, Man- 
chester, 6, £5,336; construction of play- 
ground at Ascension C.E. School—W. 


Snape and Sons, Ltd., Clifton House, 
Clifton Road, Eccles, £2,911 (recom- 
mended). 

Smethwick, Staffs.—Turfing, planting and 


landscaping works in the vicinity of the 
aged persons’ dwellings at Lyttleton Hall 
estate for B.C_—J. Ward, Oldbury, £1,146. 
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(OXFORD) LTD. 
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with finger-tip, air-controlled clutches, are built to 
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upon under all conditions. 


LLEN 


TRUCK - MOUNTED 
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RAILWAY ENGINEERING 
British Railways, Following contracts 
placed: 


Eastern Region: 

Improvements to stations at Witham, 
Marks Tey and Hatfield Peverel —- Adams 
and Mortimer, Ltd., Chipping Hill, 
Witham, Essex. . 

Reconstruction of cross girders’ in 
central spans of underline bridge 213 over 
River Trent, between Sturton (closed) and 
Gainsborough (Central)—Cleveland Bridge 
and Engineering Co., Ltd., P.O. Box 27 
Smithfield Road, Darlington, Co. Durham. 

Construction of counterforts, provision 
of drainage and refacing of cutting slopes, 
between Caythorpe and _ Leadenham- 
Eagre Construction § Co., Ltd., East 
Common Lane, Scunthorpe, Lincs. 

Construction of sub-stations at Don- 
caster Wagon Works—Charles R. Price, 
Barnsley Road, Doncaster, 

Trimming of cutting slopes and _ pro- 
vision of cess drainage 41m.44chs. and 
4l1m.53chs, between Althorne and Burn- 
ham-on-Crouch—Shellabear, Ltd., Auck- 
land House, New Zealand Avenue, Walton- 
on-Thames, Surrey. 

Supply and_ installation of vacuum 
cleaning plant and compressed air_pipe- 
work system at East Ham Carriage Servic- 
ing Depot—Sturtevant Engineering Co., 
Ltd., Southern House, Cannon Street. 
London, E.C.4. 

Supply of two truck dischargers and 
track-handling equipments for Connington 
and _ __ Parkeston tips — William Jones, 
Ltd.. Westmoor Street, Charlton, London, 
S.E.7. 

London Midland Region: 

Construction of diesel training school at 
Motive Power Depot, Derby—Vic Hallam 
(Contractors), Ltd., Langley Mill, Notting- 
ham. 

Aerocem pressure pointing and grouting 
at Corby Tunnel on Kettering-Nottingham 
line—Wellerman Bros., Ltd., Dun Street, 
Sheffield. 

Construction of engine balancing tables 
building at the Locomotive Works, Derby— 
J. H. Fryer, Ltd., Great Northern Road, 
Derby. 

Accommodation for Chief Civil Engineers 
Department at 67-87 Hampstead Road. 
London, N.W.l—Holland & Hannen and 
Cubitts (Great Britain), Ltd., Queen Anne's 
Gate, London, S.W.1. 





THE CONTRACT JOURNAL 


Road motor repair shed and _ petrol 
installation at new freight terminal, Stoke- 
on-Trent—Edward Wood and Sons, Ltd., 
Park Street, Derby. 

Cleaning and painting of bridges on the 
Chester-Holyhead line and Derby North 
district—Carmichael Edwards and Co., Ltd.. 
Trafford Road, Salford, Manchester, 5. 

Main roof repairs and renewal of roof 
glazing at Manchester Central Station— 
Industrial Engineering, Ltd., Vogue House, 
Hanover Square, London, W.1. 


Scottish Region: 


_Reconstruction of overbridge 35, Ud- 
dingston—James Miller and Partners, Ltd., 
18 George Street, Edinburgh, 2. 

Painting and maintenance work, Perth 
Station—John Grant and Son _ (Deco- 
rators), Ltd., 239 Bath Street, Glasgow, 


Con 

Two goods lifts, Perth Station—Ellis 
and McDougall, 12 Sawmillfield Street. 
Glasgow, C.4. 

Precast concrete units for nine bridges 
ee (Scotland), Ltd., Etna Road, Fal- 
ick. 

Two four-apartment cottages for per- 
manent way staff, Achanalt, Ross and 
Cromarty—Alexander Hall and Son 


(Builders), Ltd., Granitehill Road, North- 
field, Aberdeen. 
Precast concrete units and_ prestressed 


concrete beams for five bridges — Scottish 
Construction Co., Ltd., Sighthill Industrial 
Estate, Edinburgh. 


southern Region: 


repairs to 
Arrol and 


Dover Train Ferry Dock: 
outer dock gate-—Sir William 
Co., Ltd., Glasgow, Scotland. 

Stewarts Lane and Blackfriars: 
proofing of bridges—Structural 
proofers, Ltd., London, W.4. 

Battersea Park: reconstruction of Queens- 
town Road bridge — Cleveland Bridge and 
Engineering Co., Ltd., London, S.W.1. 

Porton and Idmiston Halt: station reno- 
vations—C. and T. Painters, Ltd., London, 
N.W.10. 

Wimbledon: new staff accommodation- 
R. Mansell, Ltd., Croydon, Surrey. 

Salisbury Motive Power Depot: renova- 
tions— W. G. Beaumont and Son, London, 
E.3. 

Extension of electrification, Paddock 
Wood: new staff accommodation—J. W. 
Ellingham, Ltd., Maidstone, Kent. 


water- 
Water- 


Specialists for over 50 years in... 


CONTRACT GUARANTEE BON 
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Battle: reconstruction of Telham Hi} 
bridge—Joseph Westwood and Co., Ltd, 
London, E.1}4. 


Farningham Road: station renovation— 


P. and M. Contractors, Ltd., London, 
S.W.1. 

Brighton: repairs to goods shed— 
Turnerised Roofing Co., Ltd., London, 


S.E.11. 
ROADS, BRIDGES AND SITE WORKS 


Battersea.—Reconstruction of carriageway at 
Clapham Common North Side for BC— 


Val de Travers Asphalte, Ltd., 21 Old 
Bailey, London, E.C.4, £39,125 (recom. 
mended). 
Bexhill, Sussex.—Resurfacing Devonshire Road 
and Devonshire Square for B.C.—William 
F. Rees, Ltd., Marlpit Lane, Coulsdon, 


Surrey, £6,596. 

Birmingham. — Following works for City 
Council: Laying a thin carpet of asphalt at 
Curzon Street, Sherlock Street, Sherlock 
Street East, Henrietta Street and Miller 
Street, and supplying, laying and maintain. 
ing of asphalt at Warwick Road from 
Oxford Road to City boundary, Lodge Road 
from Winson Green to Park Road and 
Church Lane, Handsworth—Limmer and 
Trinidad Lake Asphalt Co., Ltd., Trinidad 
House, Coventry Street, Birmingham, 5; 
paving and drainage works at Highgate 
(units 402, 403, 406 and 407), and Nechells 
Green (units 6, 18 and 19)—Brennan and 
Murphy, Ltd., 19 Washwood Heath Road, 
Birmingham, 8; supply, laying and maintain- 
ing of asphalt at Holborn Hill and Thimble- 
mill Lane, Aston, and Chester Road, 
Erdington—Val De Travers Asphalte, Ltd., 
5 Lower Temple Street, Birmingham, 2: 
supply of prestressed precast concrete units 
for Inner Ring Road scheme, section 2, 
part 1—Hoveringham Concrete Co., Ltd. 


Bootle, Lancs.—Resurfacing approx. 15,890 sq. 
yd. of Aintree Road and Marsh Lane with 
two-course hot-rolled asphalt for B.C— 
Trinidad Lake Asphalt Co. (North Western), 
Ltd., India Buildings, Water Street, Liver- 
pool, 2, £8,708. 


Buckley, Flints.—Construction of roads and 
sewers at Western Park housing extension 
(first stage) for U.D.C. Ronald S. Biggins 
and Associates, architects, Richmond House, 
Boughton, Chester—W. E. Parsons and Co., 
Ltd., Ellesmere Port, Cheshire. _ 
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Colchester, Essex. — Civil engineering works 
in connection with the formation of a refuse 
tip at Shrub End, Colchester, involving the 
construction of a lagoon and_ ancillary 
works, and the preparation of hardstandings, 
drainage and other works to the refuse tip 
access for B.C.—Sam Booth, Ltd., Perry- 
mount Chambers, Haywards Heath, Sussex, 
£7,906. 

Doncaster, Yorks. — Bridge improvement, 
Denaby Main Colliery, Denaby Main, near 
Doncaster, for National Coal Board— 
Tarslag, Ltd., Stockton. 

Farnham, Surrey.—Surfacing of carriageways 
and footpaths on the Greenhill Close and 
Thurbans Road site for U.D.C., the ap- 
proximate quantities of work being as 
follows: (a) 460 super. yd. two-course 
bitumen macadam carriageway; (b) 990 
super. yd. two-course bitumen macadam 
footpath surfacing; (c) 14 acres cultivation 
and grass seeding of open space. Geoffrey 
Poole, engineer and surveyor — Allmac- 
adams, Ltd., 332 Brighton Road, Croydon, 
£2,672 (subject to Ministry approval). 

Fifeshira. — Construction nf a by-pass at Torry- 
burn for C.C.—George Wimpey and Co., 
Ltd.. 37 Drumsheugh Gardens, Edin- 
burgh 3. Estimated cost £272,000. 

Fulham. — Construction of concrete slabs for 
car parking at Barclay Close for B.C.— 
F. W. P. Dyett, Bedfont, Middx., £3,600 
(recommended); Geo. S. Garner and Son 
(Builders), Ltd., £3,725. 

Godmanchester, Hunts. — Provision of a new 
burial ground for B.C. — Lavender and 
Bateman (1937), Ltd., 68 Regent Street, 
Cambridge, £1,560. 

Godstone, Surrey.—Construction of roads 
and sewers at Little Common, Bletch- 
ingley for R.D.C.: Ransom and Banks, 
Ltd.. London Road, Dunton Green, Seven- 
oaks, Kent. 

Great Yarmouth, Norfolk.—Construction of 
parts of Granville Road, Century Road and 
passage at rear of these roads for B.C.— 
East Anglian Roadstone and Transport 
Co., Ltd., 66 Bracondale, Norwich, £2,258 
(recommended). 

Heston and Isleworth, Middx.—Following for 
B.C.: Making-up of Ivy Lane, Hounslow— 
Sparkes (Construction), Ltd., £2,219; con- 
struction of Bell Road car park—L. Goodall 
and Sons, Ltd., Newport Road, Hayes, 
£5,962 (recommended). 

Ipswich, Suffolk.—Following for B.C.— 
Widening and improvement of Tuddenham 
Road between Valley Road and the ,rail- 
way bridge—Direct Labour. Estimated 
cost £16,967. 

Aerial survey of the inner ring road, 
central redevelopment areas — B.K.S. 
(Air Surveys), Ltd., Berkeley House, 
Baker Street, London, W.1, £2,370. 

Leyton, Essex.—- Construction of omnibus 
layby at junction of Crownfield Road and 
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High Road for B.C.—London Paving Co., 
Ltd., 21 Aylmer Parade, London, N.2, 
£10,198 (in lieu of previous tender). 

Manchester. — Following for City Council— 
Road and sewer works at Councillor 
Lane, Cheadle overspill — site — North- 
Western Contracting Co., Manchester (in 
lieu of previous tender). 

Private street works—Miller Street, 
Newton Heath and Coatbridge Street, 
Clayton— Bituminous Surfacing (1953) 
Ltd., Lime Bank Street, Manchester, 12. 

Melksham, Wilts.—Improvement of the Bean- 
acre Road and Bath Road junction for 
U.D.C—C. Pearce and Sons, Potterne, 
Devizes, £2,790 (recommended, subject to 
C.C. approval). 

Neath, Glam.—Making-up of Gnoll Crescent, 
Primrose Road, Wenham Place, and im- 
provement of Shelone Terrace for B.C.— 
Merlin Woodward Construction Co., Ltd., 
20 Waunrhyd Road, Tonyrefail, Porth. 
Work about to commence. 

Northamptonshire.—Erection of a three-span 
precast concrete footbridge, 133ft. long, 
over the River Nene at Kislingbury, adjacent 
to the Northampton-Banbury Road, B.4525, 
for C.C—Kottler and Heron, Ltd., Clifton- 
ville, Northampton, £2,542. Work about to 
commence. 

Penarth, Glam.—Making-up of (a) roads and 
footpaths at Cwrt-y-Vil housing estate, and 
(b) garage area at Maple Road for U.D.C— 
(a) Merlin Woodward Construction Co., Ltd.. 
20 Waunrhyd Road, Tonyrefail, Porth, and 
(b) Walby and Sage, 4 Heol Aneurin, 
Tonyrefail, Porth (recommended). 

Peterborough.—Improvement of Lincoln 
Road from Burghley Road to Taverners 
Road, for City Council—A. H. Lewis and 
Co., Springfield, Carrington Road, Spald- 
ing, £8,983 (recommended). 

Salford, Lancs. — Siteworks and supply and 
erection of 48 garages on land at Hodge 
Lane, Liverpool Street, Worcester Road and 
Shawcross Street for City Council— 
Bituminous Surfacing, Ltd., Lime Bank 
Street, Manchester, 12, £5,801 (recom- 
mended, subject to Ministry approval). 

Seaton Valley, Northumb.—Provision and 
laying of approx. 1,700 sq. yd. concrete flags 
?t Cramlington for U.D.C—J. W. and S. 
Dorin, Ltd., Whitley Bay, £1,587. 

Smethwick, Staffs—Reconstruction of foot- 
paths of municipal houses for B.C.— 
J. Mannion and Co., Ltd., Guildhall Build- 
ings, Navigation Street, Birmingham, 2, 
13s. per super. yd. (recommended). 

Southgate, Middx.— Following for B.C.: 
Carpeting with cold asphalt at St. Thomas 
Road, Fountains Crescent and Lanercost 
Gardens—William F, Rees, Ltd., 54 Vic- 
toria Street, Westminster, London, S.W.1, 
£1,000 (recommended, extension of con- 
tract). 


i 
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Improvements at junction of Winch- 
more Hill Road and Eversley Park Road— 
T. Cleary and Co., £2,096; making-up of 
Seafield Road—Carriageways, Ltd., 497 
Green Lanes, Palmers Green, London, 
N.13, £9,892 (recommended). 


Stafford.—Realignment and reconstruction of 


Station Road in connection with_the new 

railway station building for B.C—Direct 

rr (recommended). Estimated cost 
2,600. 


Staffordshire. — Construction of a dual 


carriageway diversion of the Worcester- 
Wolverhampton-South of Stafford trunk 
road, A.449, at Battlefield, near Wombourn, 
for C.C. F. Jepson, county surveyor.— 
Tarmac Civil Engineering, Ltd., Wolver- 
hampton, £112,675. 


Stockport, Ches.—Following for B.C.: Surfac- 


ing of roadways and drainage at Fletcher 
Street car park—J. Stephens and Co., 
Harwood Road, Heaton Moor, Stockport, 
£753; hard tennis courts at Offerton 
Secondary School and Goyt Bank High 
School—C.J.C. Contractors (Cheshire), Ltd., 
Holmes Chapel, Crewe, £3,869; final carpet- 
ing at Edward Street improvement and 
Heaton Lane—Trinidad Lake Asphalt Co. 
(North Western), Ltd., India Buildings, 
Water Street, Liverpool, 2. 


Sunderland, Dur.— Widening of Washing- 


ton Road for B.C. T. Donkin, borough 
engineer—R. T. Haley and Co., Ltd., 
Hunsworth, Cleckheaton, Yorks., £52,245. 


Sutherlandshire.—Evelix Diversion of A.9, 


including road and bridge works, for C.C._— 
William Tawse, Ltd., Carse, Inverness, 
£38,780. Work is due to start shortly. 


Swindon, Wilts.—Provision of access roads, 


aprons and drainage for 87 garages at Pen- 
hill and 32 at Pinehurst and final comple- 
tion works on stage II of the Park North 
neighbourhood for B.C.— Direct Labour 
(recommended). Estimated cost £3,495, 
£1,610 and £6,593, respectively. 


Walton-le-Dale, Lancs.—Making-up of various 


streets for U.D.C. S. Race, engineer and 
surveyor—Hammond, Heaton and Co., Ltd., 
Marton, Blackpool, £5,249. Work commenc- 
ing Nov. 1. 


West Bromwich, Staffs—Road works at 


Salters Lane and site preparation work for 
132 maisonnettes at Witton Lane, etc., for 
B.C. — Direct Labour (recommended). 
Estimated cost £1,500 and £8,500. 
respectively. 


Wirral, Ches.—Following for U.D.C. _ E. 


Mellor, engineer and surveyor: Making-up 
Nigel Road, Barnston (approximate length 
140 lin. yd.) and construction of car park 
at Irby playing field—W. E. Parsons and 
Co., Ltd., Victoria Road, Ellesmere Port; 
roads and sewer works at Pensby Hall 
estate, stage I—D. S. O’Brien and Co., 
Olive Mount, Birkenhead. 
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Worthing, Sussex. — Making-up of Pendine 
Avenue for B.C.—J. W. Gammans, Ltd., 
Eastern Avenue, Shoreham-by-Sea, Sussex, 
£4,170. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Aberaeron, Cards.—Following for R.D.C 
J. Owen Parry and Lewis, consulting engi- 
neers, Arcade Chambers, Ammanford - 
Construction of Ffos-y-Ffin sewerage and 
sewage disposal scheme which includes 
excavating and refilling trenches in fields 
and roads, supplying laying and jointing 
approximately 1,060 lin. yd. of 6in. dia- 
meter concrete tubes, 19 precast concrete 
and brick manholes, salt-glazed ware 
house connections, together with the con- 
struction of a sewage treatment works 
comprised of septic tank, dosing tank and 
filter and other incidental works—Williams 
and Morgan, The Green, Pontyates, £8,755; 
Cwrtnewydd sewerage and sewage disposal 
sheme, comprising the excavating and re- 
filling trenches in roads and fields, supply- 
ing, laying and jointing of approximately 
2.200yd. 6in. spun-iron and concrete tube 
sewers, with 46 brick and concrete man- 
holes, stoneware house connections, 
together with the constrution of the dis- 
posal works consisting of settling tanks, 
percolating filters, humus tanks, sludge 
beds, pumphouse and _ other incidental 
works — Beechwood Construction Co., 
Rhosmaen, Llandilo, £18,153. Work to 
commence Oct. 31. 

Cross Inn (New Quay) sewerage and 
sewage disposal scheme, comprising ap- 
proximately 950yd. of 6in. concrete tube 
sewers with precast concrete and brick 
manholes, to be laid with settling tank, 
filter and other incidental works—Gibson 
and King, Ltd.,Great North Road, Milford 
Haven, £9,681 (recommended, subject to 


Ministry approval). Work to commence 
December. 
Battle, Sussex. — Construction of the Brede 


and Broad Oak sewerage scheme for R.D.C. 
—T.H. Contractors, Ltd., 300 Chiswick High 
Road, London, W.4, £88,600 (recommended, 
subject to Ministry approval). 

Beverley, Yorks.—Construction of sewers up 
to Yin. in diameter, manholes, small pump- 
ing stations and two separate sewage 
treatment works, in the parishes of Leven 
and Tickton for R.D.C. John H. Haisie 
and Partners, consulting engineers, BAmoni 
House, 20 Wood Lane, Headingley, Leeds, 6 
—H. O. Andrews, Ltd., 408 Oakwood Lane. 
Leeds, 8. Work commencing Nov. 

Bourne, Lincs.— First stage of the sewerage 
scheme for U.D.C.—P. P. Taylor, Doncaster, 
£26,250. 

Cheltenham, Glos.—Repairs to filter No. 4 at 
Hayden sewage disposal works for B.C.— 
Droitwich Construction Co., Ltd., Mortehoe, 
Springhall Park, Wombourne, Wolverhamp- 
ton (recommended). 

Dungannon, Tyrone.—Laying of new sewerage 
system for Joint Committee of Urban and 
Rural Councils—R. J. Patterson, Nutt, 
Limavady, £92,055. 

Durham.—Construction of sewers under the 
Pity Me by-pass for R.D.C.—Tarslag, Ltd., 
Bowesfield Lane, Stockton-on-Tees, £2,084. 

Fulham.—Construction of a length of drain 
under the main path at Fulham Palace 
Road Cemetery, draining to the Munster 
Road sewer for B.C.—Direct Labour, 
£1,250 (recommended). 
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Godstone, Surrey.—Following for R.D.C.:: 
Construction of a septic tank, pumping 
sump and pump house, together’ with 
other drainage, at Henley Wood, Chel- 
sham; laying of a 2in, diameter rising 
main, approximatey 400yd. long, to exist- 
ing sewage disposal plant at Holt Wood. 
Chelsham; minor alterations thereto and 
other ancillary works of fencing, paving. 
etc.—Henry Hemmings, Ltd., 129 Brig- 
stock Road, Thornton Heath, Surrey; land 
drainage work at Mill Lane, Playing 
Field, Hurst Green, Oxted—laying of ap- 
proximately 1,600yd. of 4in. and 225yd. of 
6in, land drainage, and mole drainage of 
approximately 144 acres; Featherstone, 
Blindley Heath—laying of approximately 
375yd. of 4in. land drains and mole drain- 
age of four acres—Porter and Hoare, 2 
Church Gate, Newgate Street, near Hert- 
ford: construction of an underground 
pumping station at South Godstone, 
together with the laying of approxi- 
mately 80yd. of 4in. diameter cast-iron ris- 
ing main; 3l5yd. of 6in. diameter stone- 
ware pipe soil sewer; 765yd. of 7in. dia- 
meter stoneware pipe soil sewer and other 
drainage works—Ransom and Banks, Ltd.. 
London Road, Dunton Green, Sevenoaks 
Kent. 

Ipswich, Suffolk.—Construction of the Bram- 
ford Road-Henniker Road surface water 
drainage scheme for B.C.—T. C. Stewart 
Ltd., Needham Market, £22,064 (subject to 
Ministry approval). 

Leeds.—Supply of a 22in. centrifugal pump. 
Knostrop sewage disposal works for City 
Council—Gwynnes Pumps, Ltd., 9 Abel 
Park Gardens, Leeds, 16, £2,768 (recom- 
mended). 

Leighton Buzzard, Beds.—Laying and jointing 
approx. 102 lin. yd. 12in. and 77 lin. yd. 
2lin. surface water sewer, including man- 
holes and other appurtenant works in 
Hockliffe Road, A.4012, Regent Street to 
Capshill Bridge, for U.D.C. S. W. Pacey, 
engineer and surveyor—Bridgwater Bros.., 
Epsom, £2,282. 

Newcastle, Staffs—Contract 1 of the Ashley 
sewerage and sewage disposal scheme for 
R.D.C.—Staffordshire Public Works Co., 
Ltd., Stoke-on-Trent, £3,613. 

Ploughley, Oxon.— Following for R.D.C 
: /, Martin, engineer: Construction of 
the Middleton Stoney sewerage and sew- 
age disposal scheme—J. E. King, Ltd.. 
London Road, Wendover, Bucks., £15,864. 

Souldern sewerage and sewage disposal 
scheme—J. E. King, Ltd., £26,001 (ac- 
cepted); Roads and Sewers, Ltd., £28,218. 

Ross and Cromarty.—Laying and jointing of 
900yd. of 3in. asbestos-cement pipes and 
the construction of 430yd. of 6in. fireclay 
sewer, together with relative manholes, 
etc., at Ullapool for C.C.—J. Baxter and 
Sons (Contractors), Ltd., Rogie Quarry, 
Contin. 

Ross and Cromarty.—Construction of 600yd. 
of 6in. diameter sewer, together with septic 
tank, manholes, etc., at Milton for C.C.— 
P. Munro (Alness), Ltd., Caplich, Alness. 

Salford, Lancs, — First stage of culverting of 
Singing Clough Brook at Singing Clough 
tip, Kearsley, for City Council—Wilson 
and Wilkinson, Ltd., 102 Bolton Road, 
Manhester, 6, £9,529 (recommended). 

Scalby, Yorks. — Construction of the follow- 
ing for U.D.C.: (a) 1,356 lin. yd. of 18in. 
diameter spun concrete relief sewer at 
Scalby, (b) 144 lin. yd. of 15in. diameter 
spun concrete storm overflow sewer at 
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Newby, together with the necessary man. 
hole conversions and _ other ancillary 
works. D, H. Moore, consulting engineer, 
12 Valley Bridge Parade, Scarborough— 
Tarmac Civil Engineering, Ltd., Bowes. 
field Lane, Stockton-on-Tees, £24,322, 

South Shields, Dur.—Construction of further 
sewers in the Keppel Street area for B.C~— 
Brims and Co., Ltd., Pandon Buildings, 
City Road, Newcastle upon Tyne. 

Sowerby Bridge, Yorks.—West Street relief 
sewer for U.D.C. Work includes con. 
struction of approximately six yd. of 48in, 
diameter concrete sewer, 77yd. of 27in, 
diameter concrete sewer, 37yd. of 9in. dia- 
meter g.e.w. sewer; 50yd. of Qin. dia. 
meter spun-iron sewer; four manholes; one 
storm overflow and appurtenant works— 
K.J. Construction, Ltd., 19-21 Lion 
Chambers, John William Street, Hudders- 
field, £4,365. Work commencing 1961, 

Stamford, Lincs.—Construction of sludge 
digestion and humus tanks at sewage works 
for B.C.—Stirton Partners, Ltd., 3 St. Mary's 
Place, Stamford, £26,312. 

Wainford, Suffolk. — Construction of approx, 
670yd. of 6in. glazed stoneware sewer, 
manholes, an ejector station, 150yd. of 4in, 
asbestos-cement rising main and sewage 
disposal works, comprising a septic tank and 
filter, at Homersfield, near Harleston, for 
R.D.C. A. P. I. Cotterell and Son, engineers, 
54 Victoria Street, Westminster, S.W.l— 
Blackburns, Ltd., Harleston, Norfolk, 
£7,656. 

Wantage, Berks.—- Renewal and re-laying of 
sewers and the construction of the new 
sewage disposal works at Harwell for R.D.C. 
—Direct Labour, £53,730. 

West Bromwich, Staffs.—Following for B.C: 
Construction of an aluminium storage tank 
for aluminium chlorohydrate—K. E. Millard 
and Co., Ltd., New Wolverhampton Road, 
Oldbury, £1,020; provision of foul sewer at 
Bayley’s brickyard—Direct Labour, £1,100 
(recommended). 


STREET LIGHTING 


Basingstoke, Hants.—Installation of 15 lighting 
units in Essex Road, Brook Street and 
Cliddesden Road for B.C.—General Electric 
Co., Ltd., London, W.C., £1,289 (recom- 
mended). 

Hertford.—Supply of the following for 
street lighting conversion scheme for 
B.C.—(Bill 1) Lamps, lanterns and_ gear 
and (2) concrete columns—Concrete 
Utilities, Ltd.. Great Amwell, Ware, 
£5,588 and £2,009; (3) steel columns— 
General Electric Co., Ltd., Rickmansworth, 
£3,040; (4) erection — Erecon, Ltd, 
Great Amwell, Ware, £23,797 (recom- 
mended). 


GOVERNMENT CONTRACTS 


Admiralty.—Particulars of contracts over 
£4,000 in value placed by the Navy Works 
Department: 

Kent: piling and ancillary works—Con- 
crete Piling, Ltd., London, S.W.1. 

Hampshire: erection of instruction block 
—Brazier and Son, Ltd., Southampton. 

Pembrokeshire: resurfacing of roads and 
—— and J. Glossop, Ltd., Bridg- 
end. 

Fife: construction of office block— 
Crudens, Ltd., Musselburgh. 





KY MARLEY muttipte GarAGes 


IN PRECAST CONCRETE 


Of spacious dimensions 
and good appearance. This fire-proof and 


rot-proof garage is available in four types—high front, high 
back, back-to-back and stepped with Marley up-and-over or traditional 





timber doors. Low initial cost. Virtually maintenance free. Marley will supply and deliver only or supply and erect. Installed for 
hundreds of Local Authorities. Site work can also be undertaken, if required. We shall be pleased to submit quotations on request. 


Marley make the best garages. 


MARLEY CONCRETE LIMITED, Dept. M1/10, Peasmarsh, Guildford, Surrey (Head Office). Guildford 69171. Shurdington, nr. Cheltenham, 
Glos. Shurdington 334/5. Hatchpond Road, Waterloo, Poole, Dorset. Broadstone 911/2. 


London Showrooms: 251 Tottenham Court Road, W.1. 
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PILE UP THE PROFI 


WITH TRADER AND COUNTY 


Be esa cost is what makes or mars your profit: with Trader and County, the tons-mile 





costs are down. Fully approved by Ford Motor Company Limited, the Trader County is available 
in a wide range of chassis lengths for both 6 x 2 and 6 x 4... has proved itself after 18 months’ 


use on the road for quality and performance. 132” wheelbase 6 x 4 with 9 cu. yd. tipper body. 


160” wheelbase 6x 2 with 
26 cu. yd. Bulk tipper body. 


For further details contact your nearest FORD MAIN DEALER o— 
COUNTY COMMERCIAL CARS (SALES) LIMITED, FLEET, HANTS 
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COMPLETE PROTECTION 
by 


“WELFIT? 


Protective and 




















CONCRETE | Industrial 
PUMPS clothing 





All Occasions 


Two Sizes 

Capacities per hour 
approx. 20-24 cub. yd. 8-10 cub. yd. . 
Range: Moleskin Jackets, Melton Donkey Jackets 

Horizontal approx 1500 feet 1250 feet d Duffel 
or Vertical approx. 135 feet 1257 eet an urels 
Pipeline 6” i.d. 44” i.d. Hydex and PVC Waterpro n ats, Jackets 
Available with Electric Motor | Electric Motor y ' P erlang - ne : 
or i || Overtrousers, Leggings and Sou’westers 


Diesel Engine 








Write for Catalogue etc., to:- 


PUMPCRET HIRE COMPANY LTD | | WELFIT MANUFACTURING CO. LTD. 


CLOTHING DIVISION 
4 Stafford Terrace, London, W.8 HANSON LANE MILLS, HALIFAX 
Telephone: WESTERN 3546 


Phone: 66326 Telex 51235 











BOULDERBUILT 
FOR BETTER SERVICE 


—. 
The BOULDER GROUTER 


This machine is ideal equipment for 
placing low to medium pressure 
grout in tunnels, mines, etc., raising 
road and floor slabs, consolidating 
bridge piers, general foundations, 
rock fills and the stabilisation of rail- 
way embankments, etc. 


BOULDER CONCRETOR 
Build, Protect, Repair 
Gunite is renowned for its durability 
and remarkable resistance to salt 

water, chemicals and fumes. 

The Boulder Concretor is simple to 
operate and the low cost of applica- 
tion makes it suitable for jobs where 
gunite is not normally specified. It 
will cover 360 square feet of vertical 
walling 2” thick in one hour. It can be 
used as an ‘on site” Sand Blast 
Machine and for the application of 
refractory materials in lining and 
maintaining fire boxes, furnaces, 
cupolas, ladles, kilns, etc. 


GUNITE and BOULDER EQUIPMENT LTD 


HIGH STREET - BARNET - HERTFORDSHIRE 


GROUTING EQUIPMENT Telephone : BARNET 4141 
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With road safety a major consideration, this ?-mile stretch 
on the main Glasgow-Edinburgh road is now lit by 52 high- 
wattage Sodium lamps developed by Philips Electrical Ltd. 
The new system was largely the inspiration of 

Mr. Denis Colvin, City Lighting Engineer to the 

Glasgow Corporation, who co-ordinated the activities of 
Philips on lamps and gear, the Engineering & Lighting 
Equipment Co. Ltd. in their development of the new 
ELECO Golden Ray ‘280’, and of Messrs. Stewarts and 
Lloyds, who provided the special steel columns. In 
operation, it is no longer possible for confusion of 

light sources to be an accident hazard, and the reduction 
of the number of columns used reduces the number 

of possible collision points. 


PHILIPS ELECTRICAL LTD - Lamp & Lighting Group [7 


Century House - Shaftesbury Avenue « London +» W.C.2 
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. and the ideal way to provide the 
The smallest of these country home, farm, inn etc., with a pres- 
units, costing £49.8.0 surized water supply equal to the town 
is designed to raise mains. It’s simple to install, fully auto- A 


WSO J 
water 20ft. The deep- matic, quiet (the electric pump is not in PL. = 
well version will in- continuous operation) and capable of pro- 
crease this lift to 45ft. viding adequate water to the entire house 


The pump is driven — system, including the hot-water tank. It 
by ath.p. motor and = gperates from a well, bore-hole or other 


ina on an 18 source and units are available to pump 

ee ee from practically any depth and for a 

select ‘a “ad cottage or an entire village. May we send 

ee eee you further details? 
well unit at 20ft suc- , 
tion life 205 gallons 
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James Beresford and Son Limited COMPRESSORS 





Gubsidiory of = Cornercroft Group of 
Birmingham, 33 Telephone Stechford 3081 TRACTOR-SHOVELS 
Sa Ri eS Ra VIBRATORY-ROLLERS 


BE RES FORD DUMPERS, HOISTS, PUMPS 


el UMomnalic FULL RANGE OF MIXERS, ETC. 
ae WATER SYSTEMS 
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BN.276 


Victoria House, Temple Gate, Bristol, 1 





FOR INDUSTRIAL PLANT AND MACHINERY 








CLUTCH FACINGS 


MOULDED, WOVEN 
AND SINTERED 


ag LININGS 


“MOULDED AND WOVEN, 






RAYBESTOS-BELACO LIMITED 


EVERITE HOUSE - SOUTHWARK STREET - LONDON, S.E.| 





DIiSTRIBUTORS-=.OF RAY BES TOS. PRODUC TLS Ne LEE EASTERN HEMISPHER 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


EE 


ONCRETE MIXERS FOR SALE OR HIRE. 

¢ 5/3'2 Petrol-driven, various makes and types. 
Choice of 12 from £35 each. 

§/3'2 Benford CRW  Diesel-driven, on four steel 
wheels, fitted with Petter Diesel Engines. 20 

ilable. 

5/3! Winget Diesel- and Electric-driven. 

7/5 Winget and Parker Diesel-driven. 

10/7 Winget, Ransomes-Rapier, Parker, Stothert and 
Pit, and Rex, Tilting and Closed Drum, Diesel 
or electric drive. 10 available. ; 

14/10 Rex, Millars, and Ransomes-Rapier, Closed 
Drum, Diesel and electric drive. Some with 
built-in Weighers. 12 available. 

18/12 Rex, Closed Drum, Diesel-driven. 

New 4/3 and S/3'2 Barford Petrol- and Diesel-driven 
Concrete Mixers from stock. Old machines taken 
in part exchange. 

WwW. V. DAVIES, Concrete Mixer Service, 


Shipston-on-Stour. ‘Phone 125. 


1R COMPRESSORS FOR SALE. 
A Two Bellis and Morcom 2,450 c.f.m., 100 p.s.!., 
§50-h.p. motor, Broomwade 500 c.f.m., EH251; 400 
cim., EH245; 300 c.f.m., EH240; 150 c.f.m., D22A; 
100 ¢.f.m., EP660; also numerous others of all makes: 
and AIR RECEIVERS from tft. to 9ft. dia., 100!b 
t Olb., W.P. 
* PRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos. ‘Phone: Coleford 2271/2. 


fp OR H IR E£.—Avallable immediate, 1201 
F LIMA, fitted with genuine American 100ft. Crane 
Boom, Back Haul Gear, Bridle, etc., and In first-class 
condition. PLANT SALES, LTD., 25 Castlereagh St.. 
London, W.1. Telephone: Paddington 2663/5. 


ITCHELL’S PLANT SERVICES, , tro. 
always offer an excellent range of us 
West prilt Hydraulic or Chaseside MECHANICAL 
WIVES. Price to suit all users.—-Write or ‘phone: 
Palmers Lane, Enfield, Middlesex. HOWard 3495. 


OR HIRE and SALE, FORK LIFT TRUCKS of every 
F description, including Electric Reach Trucks, Side 
Lift, all tonnage, powered by Diesel, Electric, L.P., 
Gas and Petrol.—B8.G. PLANT (SALES AGENCY), 
LTD., Watlington, Oxon. Watlington 44. 


AND S. SERVICES, 88 Cherrydown Ave., London, 
+ E.4 (SIL 3028).—For good second-hand PLANT. 
Plant inspections carried out. Personal service at the 
right prices. Send us detalls of your surplus plant. 


ANTED, One Atlas PD 500 cu. ft. AIR 
W Compressor, mobile. In good working condition. 


Very urgent. —Tel.: Liverpool Sefton Park 1455/7. 


The Plant Division of 


THOMAS C. STEWART (Contractors) LID. 


offer the following used plant: 


USED HYDRAULIC EXCAVATORS: 


WHITLOCK DINKUM_ DIGGERS: 
Whitlock Dinkum Major, 1959, fully equipped, includ- 
ing 72in. Power Shovel, power-assisted steering. 
Ejector Bucket, 18in.-24in. Excavating Buckets, and 
6ft. Ditch Cleaning Bucket. In very good condition 

s-< clinan cae 
Whitlock Dinkum Major, 1958, fully equipped with 
72in. Power Shovel, power steering, and 21in.-27in. 
Excavator Bucket. This machine is being overhauled 
and vainted. A bargain at ............055 .... £1,750 


Whitlock Dinkum Mk. III, on Fordson Major Diesel, 
complete with cab and all equipment, which includes 
late all-hydraulic Digger with 18in. and 24in. Buckets, 
1958 Dozaloda, 5s cu. yd. Front Shovel, very good 
tyres. Repainted and in first-class condition, £900 


Whitlock Dinkum Mk. II! on Fordson Major Diesel, 
'gyd. Front-mounted Shovel, 18in. and 24in. Excavator 
Buckets. The engine, front axle, brakes, hydraulics 
and bushes have been overhauled, and new modified 
hydraulic pump fitted. This machine is very reese 
Various Mk. II! Whitlock Dinkum Excavator Buckets, 
including 18in., 24in., 30in. Also various Ejector 
Buckets in very good condition. 


12 J.C.B. EXCAVATORS, WITH AND WITHOUT 
LOADING SHOVELS: 

Prices range from £650 to £1,850. The following 

particulars of machines are picked at random from 

our stock: 

1.C.8. 195S Hydraulic Excavator, 24in. Bucket, fitted 

with Blade. Overhauled and in sound working conden 


|.C.B. 1959 Hydra-Digga, ballasted, with full equip- 
ment, including power-assisted steering. Serviced 
regularly, 24in. Buckets, and good tyres ......£1,650 
).C.B. 1958 Hydra-Digga/Loadall, full equipment in- 
cludes various Buckets. This machine has only worked 
1,100 hours, and has been regulariy maintained in 


first-class condition. Can be seen working ...... £1,850 
OTHER PLANT: 

Priestman Wolf, Mk. tI, fitted with 33 cu. yd. Back- 

We CUTIE UND nancvecvanstececaccteussecaseat .£625 

Priestman Wolf, Mk. II, fitted with 3— cu. yd. Skimmer 

and Backacter, Dorman Engine .................0.45 £700 


Allen-Parsons 16/60 Trench Excavator, powered by 
Gardner SLW Diesel Engine, with 2ft. Bucket. The 
range of this machine is maximum width, 5ft., maxi- 
mum depth, 14ft. This machine can be seen working 
GHEE ae FW CE QUIINONID: 9 isin sia cccv i ceeveecnocucuses £1,250 


AVAILABLE SHORTLY: 
Caterpillar D4, with Angledozer and Double Drum Winch. 


THOMAS C. STEWART (Contractors) LTD 


PLANT DIVISION, 
The Industrial Estate, 
NEWMARKET ROAD, BURY ST. EDMUNDS, 


Telephone: Bury St. Edmunds 2987 (3 lines) 
Telex 81130 
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OR SALE, 
os Caterpillar D8s, with Bowsers (rough), £700 
each. 

D4, with L.P.C. Hydraulic Blade, £600. 

D4, with Bray Dozer, £575. 

D8, with Hydraulic Dozer and Winch, £1,250. 

TDS, with R.B. Hydraulic Dozer, Winch, and Carco 
Doo Winch, £750. 

TO18, fitted with R.B. Dozer and P24 Winch, £625. 

Caterpillar O02, base machine, £325. 

Fordson County, 1956 model. Choice three, from £325. 

Fiat SSL, with Dozer, £550. 

Allis HD7_ with Dozer, £750. 

1.H.C. TD14, bare machine, £675. 

ANGLEDOZERS for most makes of 
winches. 

SPARES for TD 24, 18, 14, 9 and 6, Caterpillar D8, 
D7, 9G, D4 and D2, Track-Marshall, VF, FD3, 
Fordson County New Type, P6, and many others. 

NELSON M. GREEN, 
Kirkby Underwood, near Bourne, Lincs. 

Telephone: Dowsby 285; nights—Gosberton 305. 


mx JICK SALE. — One Caterpillar 955 


tractors and 


OR QUICK 
TRAXCAVATOR, with Side-tip Bucket, Cab, etc., 
12A 4000 Series. Can be inspected and seen working 
at Grange Plant, Ltd., Broadhembury, Honiton, Devon. 
Price £3,650 loaded on transport.—All inquiries to 


jaw Bone Works, Wood Lane, Rothwell, Yorks. Tel.: 
Rothwell 3258. 


OR COMPRESSOR HIRE _  SERVICE.— 
From 1-tool to 12-too! (70 c.f.m. to 625 c.f.m 
t.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools.—HUBERT C. LEACH, LTD., High 
aareet Cheshunt, Herts. Tel.: Waltham Cross 25161 
lines) 


UCKET SPECIALISTS. — Special or 

Standard SHOVEL, TRENCHER, GRAB and 
DRAGLINE BUCKETS to suit all machines. Quick 
delivery.—-Write or ‘phone the makers: NORTONS 
PLANT HIRE, LTD.. Billericay, Essex. Tel.: Ramsden 
Heath 365. 


VELING - BARFORD 


2'2/3-ton Diesel ROAD 

ROLLER, Model GB, No. 1185, delivered 
November, 1953, from makers; not done three 
months’ work—been stored.—NORMAN WALKER 


(MACHINERY), LTD., Anlaby, Hull. "Phone: Kirkella 
57967 and 57968. 


ULLDOZERS, MECHANICAL LOADING 
SHOVELS and TRAXCAVATORS, etc., TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD. 
Primrose Wharf, Tunnel Avenue, Greenwich, $.£.10 
Telephone: GREenwich 0072-3. 


FOR SALE 
Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Choice of four. 
Marion 111M EXCAVATORS. Choice of two. 
Lima 1201 EXCAVATORS. Choice of two. 
Ruston 100B EXCAVATOR, Diesel /Electric. 

All machines in excellent condition, may be seen 
working, and are open to any inspection and trial. 
Immediate delivery. 

Call, write or ‘phone: 

A.R.C. MOTOR CO., LTD., 

Redhill Works, Arnold, Nottingham. Tel. 26-3331/5S. 


WILLIAM JONES LTD. 


WESTMOOR STREET, CHARLTON, 
LONDON, S.E.7. 


Telephone: GREenwich 3821 /5 


























Excavators, } to § cu. yd., and equipments. 


40-h.p. to 104-h.p. Diesel Crawler Tractors, 
with Hydraulic Angledozer equipment. 


3 cu. yd. M.R. Diesel Dumpers, front control. 
| yd. Diesel Dumpers. 
Weatherill Loading Shovels. 





FOR SALE 


Fowler VF Diesel Crawler Tractor, with or 
without Hydraulic Angledozer equipment. 


Excavator Equipments; Priestman-Panther 
Skimmer and Backacter Equipments. 


Specialists in Priestman Universal Excavator 
andallequipments. Hire, HirewithOptionto 
Purchase, Sale, Part exchange and Overhauls. 
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(Continued from page 317) 


HEAP DIGGERS. 

Rapier 410, new 1939, Skimmer, Trencher and 
Face Shovel Equipment, Petrol/paraffin Engine, 
£350. 

2/10 Smith, Fowler Diesel, Trencher Equipment, with 
1S5in. and 18in. Buckets; also 28ft. Tubular 
2-piece Dragline and Bucket. Sound machine. 
at Exeter. £575. 

1946 2/10 Smith, Fowler Diesel, Steel Cab, Face 
Shovel Equipment, £400. 


WILLIAM R. SELWOOD, LTD., 





Chandler's Ford, Hants. (Tel. 2981); and Exeter 
7 7 _Devon (Tel. 72375). 

OR SALE, STEEL SHEET PILES. 

20 tons Appleby-Frodingham No. 2, lengths 


1Sft. /16ft. 
60 tons Appleby-Frodingham No. 2, lengths 28ft. 
300 tons Larssen No. 3, lengths 20ft./40ft. 
108 TRENCH SHEETS, 10ft./12ft. x 13in. 
20 tons new Appleby-Frodingham No. 2, lengths 12ft, 
100 tons Larssen 1U, 20ft. 
12 tons Larssen No. 2, lengths 20ft./25ft. 
12 tons Appleby-Frodingham 18, lengths 12ft./23ft. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 





OK EN FOR PLANT, 

HIRE your EXCAVATORS, DOZERS and 
SCRAPERS, Dinkum Malor DIGGERS and Drott 
SHOVELS,’ TRENCHERS, DUMPERS, ROLLERS, 
CONCRETE MIXERS, "PUMPS, COMPRESSORS, 
RAMMERS, VIBRATORS, HOISTS, GENERATORS, 
etc., from TOKEN CONSTRUCTION CO., LTD. 

Plant Depots: 


Station Rd., Thatcham, Berks. Tel.: THA. 3243-3370. 
Vaimar Rd., Camberwell, S.E.5. Tel. BRixton 5103. 


Css. 84 HIRE SPECIALISTS 
Lower Bristol Road, Bath. 
Consult G. W. SPARROW AND _ SONS, LTD. 
with all your lifting problems. 
Lifts up to 50 tons; jib Extensions to 170ft. 
COUNTRY WIDE SERVICE. 
‘Phone: Bath 78158-78450. 
Fo SALE.—We have a few very good DRAGLINE 
BUCKETS for Lima or similar machines, 3'2yd., 
2'2yd. and 2yd., complete with Dressings. 
PLANT SALES, LTD., 
2S Castlereagh Street, London, W.1. PAD. 2663/5. 


ELDING PLANT for HIRE. Diesel-driven Weld- 

Ing Plants, single and twin. Any part of 
country. Operators if necessary.—UNDER WATER 
“ae AND REPAIRERS, LTD., Roath Sasin, 
ir . 


CONVEYORS for HIRE 


Does your problem Involve the movement 

of bulk materials? We specialise In the 

HIRE OF HANDLING EQUIPMENT and 

offer a comprehensive range of plant at 

attractive daily or weekly rates to suit 
your convenience. 


Please write or telephone :— 


SUTCLIFFE PLANT HIRE LTD 


14a Bond Street, Wakefield 
Tel: Wakefield 6031 


DUMPERS 


by Thwaites 
In which we Specialise 


* 








Please forward your enquiries for 
new and secondhand machines to 


NEALE-WRIGHT 


& COMPANY LTD., 


COVENTRY ROAD, CUBBINGTON, 
LEAMINGTON SPA. 


Leamington Spa 924 and 925. 
London Gladstone 8574. 


Telephone: 













Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 


CAMBRIDGE 


HIRE—SALES—SEjRVICE 





146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 


Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 








Om Bate IRST-CLASS MACHINES — BARGAIN _ PRICES. ONTRACTORS' PLANT FOR HIRE. 

Caterpillar 3T D7 TRACTOR, Caterpillar Angle- 1959 Chaseside 800, T/C, Shovel, £1,100. New Motorised PAYSCRAPERS for immediats 
dozer and Caterpillar No. 25 Winch, tracks as 1959 Bray BL30, TC, 1yd. Shovel, £1,150. HIRE (22 cu. yd). 

new, £2,250 : 1958 Bray 440T, T/C, 1'2yd. Shovel, £1,250 BTD6 TD14 and TD18 TRACTORS, fitted with Drott 

Caterpillar D8 2U TRACTOR, 15000 Series, re- 1957 Drott 4-in-1 B6K3, Shovel, £1,550. Skid Shovels. 
conditioned engine. 1956 J.C.B., Excavator /Shovel, £700. 8TO6, BTDO20, TOS, T0014, TDI8 and Towa 

Caterpillar No. 25 WINCH and Birtley Cable Bull- 1956 Dinkum, Digger/Shovel, £575. TRACTORS, with Bullgraders and/or Scrapers. 
dozer, £2,750. 1955 Dinkum, Digger Shovel, £525. | TO18 TRACTORS with Pipe-laying Equipment. 

Caterpillar D8 2U TRACTOR, 15000 Series, with 1954 Dixon ROAD ROLLER, 3/3'2-ton, £325. | ‘ORB, 19RB and 22RB EXCAVATORS, with ai 
Caterpillar No. 25 Winch, tracks as new, £2,000. 1955S David Brown 30!ITD, Dozer, £550 Equipments. 

Caterpillar D4 2T Series TRACTOR, L.P.C. Angledozer, 1953 Priestman Wolf, Skimmer/Backacter, £900. First-class machines and operators, backed 
sump guard and radiator guard, good running 1948 Priestman Wolf, Dragline, £600. by finest field service in Great Sritain. 
order, cleaned and painted, £685. 10000 Series 10R8, Skimmer Backacter, £700. | Generous transport terms to al! parts of England. 

Caterpillar D2 4U Series TRACTOR and L.P.C. Angle- Thwaites Nimbus DUMPER, 1959, reconditioned, £175. LUMLEY (PLANT), LTO., 
dozer, £650. 1960 Massey-Ferguson, Digger Shovel, £1,450. Strattord-on-Avon 4242, Ashford (Middx.) 4191, 

Caterpillar No. 25 CABLE CONTROL UNIT, £450. H.P. Exchanges. Cardiff 33572. 

Le Tourneau Model FP 12/15yd. SCRAPER, £600. N. _ FIELDS, } ry = vo Se Samer 
oF TYLER AND CO., 13 Headstone Lane, Forest Edge, Ringwood Road, Ferndon (837), Dorset. D9 TRACTOR, with Pusher Button and Angle. 

sa rth Harrow, Middx. UNDerhill 1515. URPLUS TO REQUIREMENTS. dozer Equipment, Caterpillar Winch. Very late 

OR HIRE and SALE: ARMSTRONG-WH:TWORTH 2in. Class “"C" Asbestos WATER MAIN; an series machine. 
PNEUMATIC POKER-TYPE CONCRETE vonsemante cier, Y | Three Caterpillar DW21 MOTOR SCRAPERS, very 

VIBRATORS. W.C. PANS and BASINS, suitable for temporary | late series. 


For further particulars and price, apply to: 


We are distri let. 15s. 1 
stributors for ali types of Armstrong toilet Ss. to £1, according to quantity required. MARTIN COWLEY. LTD 


Whitworth Pneumatic CONTRACTORS’ TOOLS, inciud- Galvanised BENDING MACHINE, ‘gin. to 2in. pipe, 
ing Concrete Breakers, Light Picks, Clay Diggers. Rock hydraulically operated, £20; in good condition Clay Cross, Derbyshire. Tel.: Clay Cross 2501/7, 
Drills, Pumps, Backfill Rammers and Tampers, Hoses Apply OSWALD COUPE, LTD., Uttoxeter Road, ATERPILLAR No. 12 GRADER, D8, 25 C.C.U,, 
and Accessories. We hold a large stock of Spares ano Biythe Bridge, Stoke-on-Trent. 8A Blade, reconditioned, £425. D6, 4R Seri 
os Somos coetenonna? New and Secona 7 ANTEO L.P.C., £1,800; Three DW21s, 69C, SALE or HIRE. 
oo ps ORS tor SALE. Send to: CRAWLER TRACTORS ana Bulldozers. any | R. G. WINDER, S8 Exeter Gardens, Stamford 2680. 
HUBERT C. LEACH, LTD., 131 High Street, Cheshunt condiiion; also Parcels of Spares for same. Promot HREE Modern Wacker Petrol-driven RAMMERS, 
Herts. Tel.: : Waltham’ Cross 25161 (S tines) SPARE PANTS eis sor TOS, O. 26. 18. Cotaretnn eomeral in ener s cases, been |ittle used, £90 each, 
ANTED, WANTED. WANTED. D2, D4, Fowler VF. FOS. Ailis M and County. | Hull. AN WALKER (MACHINERY), LTD., Anlaby, 
Heavy EARTHMOVING MACHINES and EQuiIP ROBIN BOSWORTH, _ Sn ESSERE eneeneeeeeee 
MENT of sit tvoes. Mosern machines preterred, others Tei.: Stoke Saint Milbro 237. Nr. Ludiow, Shropsnire. | ANTED | a ae tor approx. three months, 
considered. immediate inspection; spot casn settlement Standard gauge Diesel M » 100/150. 
Write, giving full details and location. to A.R.C RAXCAVATORS for HIRE. Caterpillar 977, 955, | h.p. — SAMUEL WILLIAMS AND SONS, ne 
MOTOR CO., LTD., Redhill Works, Arnold, Nottingham HT4, International BTD6, 4-in-1. All In first-class | Telephone: Dominion 4555 ’ 
Telephone: _ Nottingham 263331/5. condition, with experienced operators. ——- MOBILE | 
i aia HAULAGE, LTD., 230 Tottenham Court Road, London, AVaiLagie for HIRE and CONTRACT: O09 and 08 
JANTED, F FORK LiF prRUCks. ‘Y-ton to 6-ton W.1. = Tel.: Langham 7833/5. e Mh yam Slade or Scraper.—ELLIOTT, 
Capacity, Petro! or Diesel, any condition. Casn ~ - etnerby Roa ork elephone: 78220 and 7 
on Inspection. We offer racanbitioned eis in ptasyt HIRE, Earthmoving, Site Clearance. ae 
PART EXCHANGE and HIRE FORK LIFTS for all Excavations tor Roads, etc. . UMPER. — Demonstration Shawnee-Poole REAR 
DOUGLAS HAMILTON, LTD., | DUMP, £1,300.—SHIRE OAK GRAVELS, LTD., 


purposes. FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos Telephone: Coleford 2271/5. Tunbridge Wells 


HYDO TRACTOR MOUNTED || ErnestDoe&SonsLtd 


Telephone: Southborough 1538. Walsall Wood, Staffs Brownhills 3253. 














an COMPRESSOR sahaiinet ten CONTRACTORS 
Vv 
ndustria ivision PLANT 
BARGAINS AND Low 
Must be Sold Immediately LOADING 

1960 J.C.B. HYDRA-DIGGA, counterweight VEHICLES 
machine. This machine has done only two 
demonstrations OF ALL TYPES 

New price £1,954 plus buckets 

Our cash price £1,625 plus buckets AND SIZES 


1959 }.C.B. HYODRA-DIGGA LOADALL 65, } 
in as new condition 





New price £2,403 plus buckets 
Our cash price £1,950 plus buckets 
1960 J|.C.B8. 303 Heavy Duty LOADING 
SHOVEL. | 
New price &1.608 } 
Our cash price ’ | Ps 
Late 1959 BRAY BL430T 4-wheel drive A.E.FARR (Plant Hire) LTD 
LOADING SHOVEL. with torque converter, 
1'g cu. yd. struck capacity Crowd Action 
Bucket. Used for demonstration only. 
New price £2,850 
«x 145 cu. fe. FREE AIR @ 100 Ib. P.S.1. Our cash price £2,350 : 
1960 ARPS MA _ Self-propelled TRENCH WESTBURY - WILTS + Tel: 356 (Stines) 
£450 ex works DIGGER. 
New price £615 
*% 132 cu. ft. FREE AIR @ 100 Ib. P.S.I. pnadlipacrerdianinans aay PUMPING a] 2 
1959 SHAWNEE POOLE Model 7 REAR | /4) 
£395 ex works DUMP. Demonstration machine e 
New price £2,192 you need a 


preg sesoguansc et SYAWNEE POOLE, Mod! 7 REAR DUMP 
More Air at lesgcost! || 8.20%. ehaee LU Mi A Rv EL 


1960 COUNTY CD50. Done one demonstration 
only. Very attractive price. 





For details contact the sole U.K. distributor 1960 FIAT FL4. Done three demonstrations : ‘| 
a price £2,695 ks 
Our cash price £2,450 | 
ABELSON Ernest Doe & Sons Ltd | He F 
& CO. (Engineers) LTD. Uiting, Maldon, Essex 
‘Phone: Hatheld Peverel 311; night 319 | 
SHELDON BIRMINGHAM 26 London Address: sare 
Phone: SHEldon 2424 (10 lines) | egamienonas Ree rT TTT 
Also at LONDON & MANCHESTER | | Tpnont!" thornton ‘Heath 4844—dsy and night | | Gd hee a2 














THE 3—4 TON “LOLODE” TRANSPORTER 


CARRIES YOUR COMPRESSORS, MIXERS, ROLLERS, ETC. 


With 1-ton geared winch, loading ramps, over-run and 
parking brakes. Loading height 14 inches. 
Trailer bed 10’ 2” x 5’ 7}” (5’ 11” at rear end). 

For details and prompt delivery contact: 


ALAN R. DAVIES 


20 Whiteladies Road, Bristol 8 Phone: 38418 











Other Models available 





“= 


Seer. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 



































NEERING CO. ILLIAM TAYLOR (NORWICH), LTD. LLPLANT LIMITED. 
~ No.8! Oe Eisai, Sarees W OFFER. FOR SALE: Offer the Following Plant for SALE: 
Telephone: Walton-on-Thames 23693/7. CRANES: _ TRACTORS AND SCRAPERS: 
7 . eo . 2. . , . . : ’ , ' ‘ 
ott PLANT FOR SALE OR HIRE: Thornycroft/Coles 5-ton S.W.B. Diesel-powered Cranes D2, D4, D7, DB, TDS, HDGS, Vickers 180, HD1S 
‘ Wolf UB, Skimmer Backacter 1956, with Gardner SLW_ Engines. Five. : Hg94, HD1S Pusher, TD14A, TD18A, Tournapulls, 
24 Priestma) . : A.E.C./Coles 6-ton L.W.B. CRANE, with Diesel Engines aemttenel Bye. Syd., Syd. Scrapers, Ferguson 
’ a ° ip- for chassis and crane. an uffield. 
Ransomes-Rapier Be eae choice. 5 aac Thornycroft/Coles S-ton S.W.B. Diesel-powered Crane, EXCAVATORS: 
an ment; a or anovel AEC. Diesel, 1955 with NR6 Engine. _ : J.C.B., Ferguson, NCK %4yd., 19RB, Allan-Parsons 
NOK ee. , re ; : Coles Mk. V 5-ton Mobile Crane, with Petrol Engine, Trenchers, Howard Trencher, Dinkum Digger 
' ° ° “4 — solid tyres. ajors. 
Lorain neni es toe LE CRANE, complctzly Rapier 6-ton Fully Slewing Diesel/Electric Crane. | ies DUMPERS: 
ov , , . solid tyres. uir-Hill Syd. Thwaites Nimbus syd. 
Neals 4 oe vear tant Or eeeet SSft. Jib and Above machines available with all certificates for | Pumps. °” 
1ORB FACE SHOVEL, SKIMMER BACKACTER and tet te | ee ee 
= Oe Ne eee eTS oR CUR KACTER and | Caterpillar D7s, Models 7M, 1T and 3T, with Cable 5/3'2, S. and P. 14/10, Parker Minimixers. 
ile 19RBEAGLINE EQUIPMENTS. From £300 SRG IR Oe ee eae, PNEUMATIC DRILLS. Kango HAMMERS, | ss-ton 
. , . : e . arious AWS, ultico 
ate 1908, 19ST. ee eee eT ree aan cautament. WILLIAM TAYLOR (NORWICH), LTD. Hollow Chisel MORTICERS, Multico PLANERS, 
- 22RB, Nos. Ri . ’ : y oe Horsey Toll Airport, Stanground, ~* ean . Assorted COMPRESSORS, PAINT SPRAYERS. 
7 fodel 2T L.P.C. ANGLEDOZER, good order. £650. | Le... Bomag 875 Vibrating ROLLERS, Hydraulic 
04 Mode tea ante ae ‘OZER, 1954, new EW PARKER CONCRETE MIXERS. Mini Giant, PRESS, Motorised LATHE, STEAM CLEANERS, 
TD6 Ruston Hydraulic NGLEDOZER, ° PLANE 
. tracks fitted, £650. 43 cu. ft., Villlers Petro! Engine. Cash price Teeven> WERDING " tauibhitieT inpeCTOR 
, 1954/56, £140. each... ' . nson 
Bentorsill oa. Ford Diesel, fully Ponemcaned, £625. Little Giant, 5/3'2 cu. ft., Lister Diesel Engine. Cash ReaMens. TRAFFIC CONTROL UNITS, Huber 
Hudsons SIDESKIPS, narrow gauge, £17 10s. each. price £173 each. for terth ies on 
ONO-RAiL, good condition. Half-price. Delivery at once from stock. er particulars, write: 
Saeed 5 3'2 MIXER, Petter Diesel, £85. Deferred or H.P. terms_on request. ALLPLANT LIMITED, 
Stothert and Pitt 10/7, 1954, £150. 68-70 Penge MRosd MJouth “ Norwood $.£.25 Or veabtew Blackh rath ae3t: 7 tone eh 
and Pitt 14/10, Lister Diesel, 1949, £150. | 5 a = ackhea ;_ or London ce— 
stothert and Pitt 21/14, Petter Diesel, £350. Telephone: SYDenham 3131-4. _ ' Hertford 2536. 
Twin Swing WEIGHBATCHER, Road Machines, £50 (IMA 1201 Heavy-duty CRANE, fully rigged with HE 3/4-ton LOLODE TRANSPORTER for moving 
each. ‘ : genuine American 100tt. Boom and jury to your plant simply and cheaply. See our 2in 
ee Vier Setensd ter carrying Sri | Oe ee Wate cline oneraton Y insures. | strip advertisement in these columns.—Further details 
Muir-Hil 2 SHOVEL, 1956. Ford Diesel, £575. MENS ee TANT Sate Ge from: ALAN R. DAVIES, LTD., 20 Whiteladies Road, 
Sykes 3in. PETROL PUMPS, running order, £10. 25 Castlereagh St., London, W.1. PADdington 2663/5. ——_—__— 
a Aveling-Barford 30cwt. ROLLER, 1949, £185. a a ee eee LANT SALES, LTD., REQUIRE Two really good 
Oa FD ee Coenen on destin | £175 D6 H Model, complete with Hydraulic Dozing | have sce, Lima, ORAGLINE EXCAVATORS. If you 
1 obile , on ustin lorry, ’ . . se offer as quic as i \ 
4g Holman Further Gatain tréur a and Winch, in good running order, Please reply, to 25 Castlereagh aren. alee 
: O., : , , elephone: ngt /s. 
AR Pg ay i Be } D4 2T Model, complete with Dozer and Winch, £450. ANTED ioe cic RT 
D., Telephone: Walton-on-Thames 23693 7. CORNEILL AND CO., LTD., STOckport 7214. ’ chigan 3yd. BUCKET LOADER, or 
- T hand MORTAR MILL. electrical equal. Part-exchange D8 2U, fitted with Birtley 
~— GORTRACTORS | Ceaet FOR HIRE. mg pg oe 0 a 2 RS aw dalaatment either way. 
AVATORS, BULLOOZERS, 7-tor Diesel : . ea , . ), LTD., 
ROLLERS SYton and. S-ton MOBILE CRANES. MONO Street, Middlewich (Tel. 81), Cheshire, 00 _ | 59045. ween 
RAIL TRANSPORTER EQUIPMENT, VIBRATORY ANTED, 6 10cwt. VIBRATING ROLLERS.—Full | 7-on saLe. 33RB DRAGLINE or CRANE 7800 
IXERS, PUMPS, etc.— : “ 5 + 33RB DRAGLINE or CRANE, 1600 
Font Deol, Wi. TOWNSON AND SONS. LED. | contraspacincation and price to Box P.2878, “The Series, £4,600.—'Phone Harlow 21177. 
RS Higher Swan Lane, Bolton. Telepnone: Bolton 10140. | hes : 






No 10 Type TZ MOBILE ASPHALT PLANT, by Parker. 

Comprising wet feeder, mild steel hopper, 7ft. x 

7ft. x 4ft., 3ft. wide horizontal flat belt conveyor 

approx. 4ft. centres, sectional trough belt con- 

veyor, oil-fired rotary drier, driven by Lister | 
$ 38-h.p. Diesel Engine on road chassis with four 







ALL WITH GUARANTEE: 


Main Distributors 


| DINKUM DIGGERS— 


1956 Dinkum, all Hydraulic, including Dozaloda 
with crowd action, full cab, Diesel Engine, 


pneumatic tyres. Mixer section comprises totally | lights, excellent tyres ............... 87S 
enclosed chain and bucket elevator, oscillex | 1955 Dinkum, Diesel Engine, full cab, good 
screen, four-compartment receiving hoppers, York C.B8., E. and N.R. Yorkshire, and Lincs. WOE 1 nncceu Sones cteddutasecacct,aeeeee £330 
batchweigher with Parsons dia! scales, all mounted } 








on mild sceel chassis with single oneumatic tyres 


Backed by... 


at tow end and double tyres at feed end. 


No. 15 ROTARY DRUM DRIER, by 6uell. Approx. 
26ft. long x Sft. diameter, flange bolted in_two 
halves of 3gin. riveted steel construction. Drier 
on two roller paths, arranged for solid fuel firing. 
Complete with high efficiency cyclone, fans, 
ducting, etc. 


APRON FEEDER, by Fraser and Chalmers Apron 
Sft. wide x 11ft. centres, double-beaded apron 
plates, 10in. wide x ‘gin. thick, fitted on heavy 
roller chains mounted in steel supporting frame- 
work. Drive by 1's-h.0. 400 3/50 cycles moior 
through worm reduction gear and chain drive to 
apron sprocket. Two available. 


STORAGE BUNKER. Total capacity SO tons, 10ft. x 
—_ 10ft. x 12ft. deep, 4ft. on straight with 8ft. deep 
cone, ‘sin. bolted steel construction, dust tight 
with rack and pinion cut-off slide discharge and two 
bolted top covers. Stiffeners angle iron and RS}, 
supporting structure 10in. x 4'2in. RSJ, with 
channel and angle iron cross bracing. 


SUPER SPARTAN RECIPROCATING SCREEN, by 
Robert Cort, 4ft. wide. Comprising two pareilel 
trays, each 16ft. Gin. long, suspended trom 
framework by rocking links. Perforated trays 
connected to overhead driveshaft fitted two fly- 
wheels, mounted on roller bearings and vee belt 
driven from 5-h.o. 400/440/3/S0 cycles motor 
with starter. 


SINGLE-DECK VIBRATORY SCREEN by Baxter 
7ft. x 3ft., screening surface 4sin. woven wire. 
supported on four stringers, driven through pulley 
by 4-h.p. 400/3/50 cycles motor Mild steel 
feed chute. 


TROUGH BELT CONVEYOR, by R. Sutcliffe Fitted 
36in. wide S-ply rubber belt, approx. 5gin. thick. 
Electric motor drive Several available. Centres 
from 140ft. to S8Sft 


HORIZONTAL TROUGH BELT CONVEYOR, by Barry. 
Henry and Cook. 12in. wide grade A 4-ply 
rubber and canvas belt, 3/32in. top, 'sgin. bottom, 
belt running over 3/16in. thick troughed plate, 
forming trough 14in. wide Driven from 2-h.p. 
400/440/3/50 cycles motor Several! availabie. 
Centres from 8ft. to 60ft. 


RUBBER-LINED MINING-TYPE VACSEAL PUMP, by 
International Combustion. Size 4in., Sin. suction. 
4in. delivery, capacity 350/650 g.p.m. for delivery 
head 80/100ft.. and suction lift to 10/12ft. 
Handling slurries containing maximum 70 per 
a cent. solids. Vee belt driven from 35-h.p. 
400/440/3/S0 cycles motor with starter, mounted 
on combined bedplate. Three available. 


FERLOY IRON MINING-TYPE VACSEAL PUMP, by 
International Combustion. Size 3in., 4in. suction, 
3in. delivery, capacity 130/400 g.p.m. for delivery 
head 80/100ft. and suction lift to 10/12ft. 
Handling slurries containing maximum 70 per 
cent. solids. Vee belt driven from 400/440/3/50 


cycles motor with starter, mounted on combined 
bedplate. 


ft. PAN MILL, by Linstrum, with 50-h.p. 
400/440/3/S0 cycles motor and starter. 


GEORGE COHEN 


Sons & Company Limited 
WOOD LANE, LONDON, W.12. 
Telephone: Shepherds Bush 2070. 


Stanningley, near Leeds. 
(Pudsey 2241.) 











New |.C.B. 4 Hydraulic EXCAVATOR £2,525 
New HOWARD SUPER TRENCHER, ex 
SE one” n5s. 56, cdagnannsdedtederdcas . £2,575 
PIPELAYER for same .... «es £40 
New SHAWNEE POOLE 7 cu. yd. 9.9-ton 











DUMPER £2,100 
1.C.B. Hydraulic EXCAVATOR and Loadin 

Shovel ‘ £1,2' 
}.C.B. Hydraulic EXCAVATOR and Loading 
GE. ucecnnanead os cnsisiedieedtanaal £950 
1959 HOWARD SUPER TRENCHER, 2 os 
ASTELL WATTS TRENCHER on Ferguson 
Diesel £575 
HOWARD 3ft. TRENCHER, with Fordson V.O 
0.n.0. £250 

All Reconditioned Machines sold under 

guarantee. 










PART EXCHANGE AND HIRE PURCHASE. 


Main Distributors tor SHAWNEE POOLE: 
York C.B8. and €. and N.R. Yorks. 


HERGARTH of YORK 


Tel.: York 55181/2 (after hours—York 59184) 


















lights 


Each machine has been overhauled as necessary, 
including rams and bushes, and repainted to 
first-class condition. 


1957 _Dinkum, a comparatively new machine, 


Dozaloda Front Shovel, 1400 x 30 rears, 
CED (GS TNE. Neecnacgondcudegiags £1, 


When you buy your used Dinkum Digger from 
us you get MAIN DISTRIBUTOR SERVICE, 
quality and reliability. Any machine can be 


demonstrated on your site or on our test 
ground at Hertford. 


Full range of Suckets.— Cheap H.P. and 
delivery. 
THERE ISN'T A BETTER BARGAIN THAN 
A DIAL-MEC BARGAIN. 
TOBA, with Angledozer and Winch...£1,600 


TD14A, with Angledozer and Winch. Over- 
hauled and retracked ... 


1954 Dinkum, Diesel Engine, full cab, 
£650 


nsracdesied £1, 


PART EXCHANGE AGAINST ALL MACHINES 
WELCOME. SPECIAL H.P. AND DELIVERY. 


DIAL-MEC LTD. 


CAXTON HILL, HERTFORD 
Tel. 3175/6 and 2456/7/8/9. 











VIBRATING ROLLERS 


Stothert & Pitt Machines available for immediate hire: — 
72T and 54T Towing Types 


6} cwt. Footpath Type 
ALL OTHER TYPES GENERALLY AVAILABLE 


METAL UNION (Plant) LTD., 75 Victoria Street, London, S.W.1 
Telephone Victoria 4868/9 





Mita 


Hire it 


ABELSON 











400 


ALES PLANT REGISTER, 
OFFER FOR IMMEDIATE SALE: 
CRANES 
NEALS D 1-ton MOBILE, 30ft. 
1950, pneumatics, £700. 
NEALS NM 2-ton MOBILE, 35ft. 
1951, pneumatics, £1,000. 
JONES KL22 2-ton MOBILE, 16ft. Jib, on pneumatics, 
1954, £1,100. 
JONES 3-ton MOBILE, 
1948, £1,100. 


LTo. 
Jib, Ruston Engine, 


Jib, Ruston Engine, 


24ft. jib, on pneumatics, 


NEALS QM 4/6-ton MOBILE, 40Oft. Jib, Ruston 
Engine, pneumatics, good condition, £2,000. 
COLES/THORNEYCROFT S-ton LORRY-MOUNTED, 
Short-wheelbase, reconditioned Diesel, very good 
condition, £2,250. DITTO, with Gardner SLW, 
£2,500. 

MORGAN 5-ton 2-motor Electric DERRICK, 80/100ft. 
Jib, good condition, £1,250. 

S-ton Electric Scotch DERRICK, 120ft. Jib, very 
good condition, £2,250. 


COLES 6-ton L87 LORRY-MOUNTED, 26/40ft. Jib, 


a pneumatics, completely overhauled, 

6, ° 

JONES 6-ton KL66 Diese! MOBILE, Cantilever Jib, 
pneumatics, 1958, very good order, £4,400. 

BUTTERS 7-ton Oil-fired Steam DERRICK, 120ft. Jib, 
Self-propelied Bogies, £4,250. 

RUSHWORTH 7-ton Hand DERRICK, 30ft. Jib, 
unused, £450 

COLES 1Q-ton L1210 LORRY-MOUNTED, 4Oft. Jib, 
P4 Perkins pneumatics, overhauled recently 
£6,500. 

BUTTERS 10-ton Electric DERRICKS, 120ft. Jibs, 
Self-propelied Bogies, overhauled, £3,750 each 


COLES 12'2-ton MOBILE, 80ft. Jib, 
Pneumatics, 1950, £4,750. 
COLES 12'2-ton L1510 LORRY-MOUNTED, 1951, 

P4 Engine, 80ft. Jib, recently overhauled, £5,250. 


Perkins Engine, 


HENDERSON 15-ton Electric DERRICK, 110ft. Jib, 
1951, very good condition, £6,000. 

MORGAN 15-ton Steam DERRICK, 120ft. Jib, new 
1958. on bogies, £8,750 

COLES 20-ton FULLY MOBILE, 40ft. Jib, new 1956, 
on pneumatics, very good order, £10,650 

COLES 25-ton LORRY-MOUNTED, 100ft. jib, new 
1958, very good condition. Price on application. 

COLES 40-ton LORRY-MOUNTED, new 1954, in 


very good condition. Price on application. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR  VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines 


ANTED by user.—Good 12/15S-ton capacity 
Lorry-mounted CRANE.—Details of machines in 
first-class condition only to be forwarded to WESTERN 


CONTRACTORS SERVICES, LTD Severn Road, 
Halien, near Bristol ee ; 
ALE or HIRE, 6&5-h.p. standard gauge Diesel 


LOCOMOTIVE, weight 16 tons, by Motor Rail. 


JOSEPH PUGSLEY AND SONS, LTD.. 
Bristol, S. Telephone: Gristo! S6037 


SKIPS FOR SALE OR HIRE 


Ring Battersea 9213/4/5 


PLANT & BUILDING 
EQUIPMENT LIMITED 


Chatfield Works, Chatfield Road 
Battersea, London, S.W.11 


ROAD ROLLERS 


FOR HIRE OR SALE 
10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar St., S.W.15. 
PUTney 4185 














ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Mediar St., Londen, S.E.5. ROD 5143 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


R OwWLEY PLANT COMPANY, LTD. 
OFFER FOR SALE: 
37RB_ EXCAVATOR, 7000 Series, 60ft. Jib, 1%syd. 
Bucket, £3,575. y 
Caterpillar D7 3T, 4000 Series, fitted L.P.C. Inside 


Ram Type Hydraulic Bulldozer and Le Tourneau 
P.C.U. Overhauled, £2,925. 


Neals 2-ton MOBILE CRANE, 25ft. Jib, fully slewing, 


Ruston Engine, 1952, £825. 

Thornycroft-Coles 5S-ton S.W.B. CRANE, Mk. Vil, 
rope luffing, powered by Gardner SLW Diesel 
Engine, taxed year, £2,325 

6/8-ton Aveling-Barford ROLLER, 1955S, Seria! 1771, 
Perkins P4 Diesel, electric start. Very good 
condition, £1,925 

Broomwade COMPRESSORS, mobile and lorry- 
mounted, second-hand and new. Ex stock 

Winget CONCRETE MIXERS, al! sizes. Second-hand 


and Ex stock 

Lists on application 
ROWLEY PLANT CO., LTD., 

Beddington Lane, West Croydon, Surrey. 
Tel.: THOrnton Heath 5634/5/6. 


1R COMPRESSORS. 


new. 


Atlas 570 <c.f.m. at 100ib., with 120-h.p. S.R 
Motor and starter 
Ingersoll-Rand 230 c.f.m. at 100ib., with 55-h.p 


S.R. Motor and starter 


Broomwade 130 c.f.m. at 100/b., with 30-h.p. Cage 
Motor and Starter. 
Broomwade 100 c.f.m. at 100!b., with 25-h.p. S.C. 
Motor and starter. Three off. 
R. R. BRITTON, LTO., Memorial Road, Hanham, 
Bristol. Telephone: Bristol 67-4817. 
Or HIRE. 


EXCAVATORS, 35 and '2 cu. yd., all equipments. 
ee TOs, TO18, O06, O07, with Dozers and 
crapers. 
OUMPERS and TIPPING WAGONS: COMPRESSORS; 
ROAD ROLLERS; CONCRETE MIXERS, etc. 
All with experienced operators. 
BLACKPOOL PLANT HIRE, LTD., 
Holyoake Avenue, Biackpool. North Shore 51067-8. 


ARROW TRENCH BUCKETS to fit aii 
machines. SALE or HIRE. The Norton Backacter 
Bucket designed by user digs harder materia! and 
empties more efficiently Sizes ft. 6in./2ft. 4in 
'MMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6 
VAILABLE FOR HIRE: EXCAVATORS. SBULL- 
DOZERS, DUMPERS, MIXERS, Coles CRANES. 
etc All classes of LORRIES, inciuding Low-loaders 
AMEY'S AGGREGATES, LTD., 
Lower Wootton, Boars Hill, Oxford. Oxford 35421. 
LLIS - CHALMERS HD6G TRACTOR SHOVEL. 
Recent manufacture, in immaculate’ condition. 
Tel.: Birmingham Blackheath 2231 or Hertford 2536. 


RIESTMAN CUB, 4094, lorry-mounted (lorry worn 





out only) for spares, Face Shovel and Skimmer. 
WESTON BROS., Bath S666 
FOR SALE 


Mk. IV County CRAWLER TRACTOR, complete with 
Bray Hydraulic Angledozer, Maker's No. 1418076. 
Very good condition. Being replaced by larger machine. 


Apply to 


J. CROSS AND SONS, LTD., Piant Department, 
Willenhall Road, Wolverhampton. 


Telephone: Wolverhampton 23147. 








WORKING IN WEST SUSSEX??? 


Your INQUIRIES for the HIRE of all TYPES of 
PLANT are invited and will be specially and 
promptly dealt with on application to: 


NEALS (PLANT HIRE), LTD., 
Stockbridge Road, Chichester, Sussex. 
Telephone: Chichester 3777/8/9. 
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1GHT RAILWAY MATERIAL FOR Saige 
3,000yd. 2S5ib. B.S.S. TRACK, 24in. gauge. 
SOOyd. of new 30ib. 8.S.M. RAIL. 
1,000yd. of 20ib. 8.8.5. TRACK. 
New Lister Diesel LOCOS., from £455. 
Four Diesel LOCOMOTIVES, by Motor Rail, Lta,, 
with Dorman Engines, 3'2 tons, 24in. gauge. 
Two Montania Diesel LOCOS., 234 tons, 24in. gauge. 
One Simplex Diesel LOCO., with National Engine, 
2'2 tons, 24in. gauge. Completely overnauied. 


One 1'32-ton Lister Petro! LOCO., J.A.P. Engine, com. 
pletely overhauled, 24in. gauge. 
U-shaped TIPPING WAGONS, 24in. 
16 cu. ft. capacity. 
40 tyd. TIPPING WAGONS. 
Four 2 cu. yd. 24in. gauge Rugga TIPPING WAGONS 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steei Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURNTABLES 
WHEELS and AXLES, al! gauges. 
Maco AXLEBOXES. 


Three Gauge, 





PLATELAYERS BOGIES, 4ft. 8'ain. gauge. 
M —E. ENGINEERING, LTD., 
457 Finchiey Road, London, N.W.3 Telegrams: 
Mengilim, London Phone: HAMpstead 7481-2.-3, 
9, D8, TDI8 and TD14 BULLDOZERS ang 
Scrapers, Motor Graders, Excavators and 


Tippers for HIRE or SUB-CONTRACT WORK. 
Particular attention given to finish and compaction. 
New and modern_machines in first-class condition. 
Good operators. Technical staf? available to analyse, 
orogramme and price complex projects. 
CICK HAMPTON, 
Broadview farm, Biacknest, Alton, Hants. 
Telephone: Bentiey 2241. 


INKUM DIGGER MAJOR, under two years old, 

in first-class order, with Power Shovel and two 
Buckets, £1,650. — ALLPLANT, LTD., Thundridge 
Garage, near Ware, Herts. Tel Hertford 2536: ang 
Green Lane, Blackheath, Birmingham. Tel.: Black. 
heath 2231. 


or SALE. 
Two Winget S5/3'2T MIXERS, with Petter Diese! 
Engine, £110 each 
PORTABLE COMPRESSORS, 1S50!b. pressure. £85 ea. 
SULLIVAN PLANT HIRE AND EQUIPMENT SALES, 
Greenford Road, Southall (4481). 






| es SALE. — New and used 6Bristo!l Diesel 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—DODemonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTO., 14-20 The Butts, Worcester. Telephone 26651. 
AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 
ANTED, ALL TYPES OF CLETRAC 
TRACTORS, any condition.—State Serial No. 
and price required.—C. j}. THORNE AND CO., LTD., 
Uckfield, Sussex. Telephone 178 (3 lines). 


RAILWAY MATERIAL 


RAILS OF ALL SECTIONS AND ALL 
ACCESSORIES—CONTRACTORS’ PLANT, 
TOOLS, ETC. 


INSTALLATION OF SIDINGS UNDERTAKEN 


ARMYTAGE & SONS, LTD. 


LEADMILL ROAD, SHEFFIELD, | 





KINGSTON PLANT 
HANWORTH - 


MIDDX. 


For GONCRETE MIXERS «x0 


ALL PLANT HIRE 
FELTHAM 4084 





FOR SALE 


MORRIS 24 TON DIESEL/ELECTRIC CRANE, £350. 
TWO NEALS ‘N’ type, 2 TON CRANES, RUSHTON DIESEL 


ENGINES, 


£400 each. 


CRANEMOBILE, 4 TON, PETROL ENGINE, PNEUMATIC 
TYRES, £450. 


Write Box P2792 The Contract Journal 


Seowerts Read, Battersea, S.WS - Te : Macaulay 723! (3 lines) 





MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
DERRICKS OUMPERS -ETC. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
iieniaiils — 
EAGRON (CONSTRUCTION), LTD. | RAYSTONS OFFER FOR SALE. LANT BARGAINS — EX STOCK. 
OFFER FOR SALE: E.1153.—10RB EXCAVATOR, 19000 Series, | 1955 Caterpillar HT4, Hydraulic Shovel, 7U 
STOTHERT AND PITT 28-b.p. BATCHING PLANT, F/S Equipment, £1,850. Series, very good, £2,350. 


comprising Aggregate Hoppers, Cement 


Conveyors, Feed Chutes, 


work. : 
BUTTERS 10-ton Steam Derrick CRANE, 110ft. Jib, | 
oil-firing equipment. 
MORGAN 10-ton Steam Derrick CRANE, 120ft. Jib, 
oil-firing equipment and 3 Drums, new 1946. 
JONES Super 40 3-ton MOBILE CRANE, 30/40ft. 
jibs, Ruston 2VTH Diesel Engine, crawler- | 
mounted. ‘ | 
JONES KL66 6-ton MOBILE CRANE, Hydraulic 20ft. 


Silos, 


Cantilever Jib, Perkins P4 Diesel Engine, heavy- 
duty pneumatic tyres, new 1958. 

COLES 5S-ton Lorry-mounted CRANE, 30ft. Rope 
Derricking Jib, Thornycroft I.w.b. chassis, new 
1946. 


LORAIN Model MC3 7'2-ton Lorry-mounted CRANE, 
70ft. jib, 1Sft. Fly Jib and Power Lowering, 
Cummins Diesel Engines, new 1948. 

PINGON Model P11 Electric TOWER CRANE, remote 
control, five months’ work only, new 1960. 
JULES WEITZ Model G12 TOWER CRANE, S2ft. Gin. 

jib, 65ft. Zin. Mast, pneumatic-tyred base, new 
1958. 
10RB “syd. EXCAVATOR, 
Ruston 3VRHN Diesel 


and Backacter, 
1955. 


Skimmer 
Engine, new 


19RB Ssyd. EXCAVATOR, Dragline/Skimmer, Ruston 
4VROHN Diesel Engine, new 1949. 

33RB 1'ayd. EXCAVATOR, Dragline/Face Shovel 
Equipments, completely overhauled, new 1952. 

STOTHERT AND PITT 10/7 MIXER, Lister Diesel 
Engine, cast-iron wheels. 

BENFORD 18/12 Reversing Drum MIXER, Batch- 
weigher, Scraper, Shovel and Feed Apron, Petter 
AVA2 Diesel Engine, new late 1958. 

INTERNATIONAL tyd. Drott SKID-SHOVEL, with 
4-in-1 Bucket, new 1958. 


CATERPILLAR D4 2T Series Crawler TRACTOR, with 
L.P.C. Dozing Equipment, Onions Double Drum 
Winch. 

CATERPILLAR D7 OD Series Crawler TRACTOR, 
c.c.U. and Trunnions for Dozing Equipment, 
1,500 hours’ working only since new late 1959. 

CATERPILLAR D9 19A Series Crawler TRACTOR, 
Torque Converter machine with Birtley 9A 
Cabledozer and Caterpillar 29 C.C.U., new 1958. 

PONTOONS—Ramilift 60Oft. x 40ft. x 6ft.: Thor 
104ft. x 29ft., x 8Sft.; Odin 114ft. x 46ft. x 7ft. 

Thames-type BARGES: Dagger, Wisehead, Field 
Marshall, Arthvale, Arthstrand—-100 tons; Sher- 
lock and Doreen—75 tons. 

1,200-gallon REFUELLER TUG—the Burner S8ft. x 
lift. x 3ft., Gardner 4L3 Diesel Engine. 

SEAGOING TUGS—Cassiopeia and Defence, S59ft. long, 
39 tons deadweight, Petter and Gardner Diesel 
Engines. Both tugs recently extensively over- 


hauled. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, 
Telephone: ABBey 5152 (4 lines). 
Fe SALE, N.C.K. 304 EXCAVATOR, with Dragline 
Equipment, 1800 Series. New 1954. Excellent 


condition. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ANTED, a 2-tool Broomwade Portable COM- 
PRESSOR with Lister Engine. Machine to be 


S.W.1. 


in first-class condition; not earlier than 1956, State 
price and where our Engineer can _ inspect.—Write 
Box P.2866, ‘*‘ The Contract Journal." 
OR SALE, Priestman Cub EXCAVATOR, Serial 
No. A1915, with equipments, Hylander Engine, 
complete, £80.—DOUGLAS HIRE CO., LTD., Green- 


hough Road, Lichfield, Staffs. Tel. 2287. 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10-ton Articulated 
Loader, etc. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 

















BIRMINGHAM 


YARDLEY WOOD RD., MOSELEY 


TEL, BIRMINGHAM 38 | 1 ~3 





TEL. 


and all necessary steel- | 


a a 


BRADFORD ROAD, TINGLEY 


E.1197.—19RB EXCAVATOR, 18000 Series, Drag- 
line Equipment, £2,750. 

E.1077.—24RB EXCAVATOR, 11000 Series, Drag- 
line Equipment, £2,250. 

E.1102.—33RB EXCAVATOR, 7000 Series, Dragline 
Equipment, £2,600. 

E.1163.—37RB EXCAVATOR, 7500 Series, Dragline 
Equipment, very good condition, £4,900. 


E.1192.—-38RB EXCAVATOR, 12500 Series, Dragline 


and F/S Equipment, £8,500. 

E.1140.—S4RB EXCAVATOR, 21800 Series, F/S 
Equipment, £12,750. 

OP.225.—Two BTD6 TRACTORS with Hydraulic 
Dozers, new 1958, very good condition, £1,250 
each. 

TS.23.—Caterpillar HT4 TRACTOR SHOVEL, 1's 


cu. yd. 
TS.17.—BTD6 Drott SHOVEL, 4-in-1, new 1957, 
£2,000. 


T.1068.—D8 Caterpillar TRACTOR 27, 14000 Series, 


Birtley Angledozer and Caterpillar 25 C.C.U., 
£2,950. 

TE.476.—20 cu. yd. Onions SCRAPERS, 1950/53 
models, good condition, £2,750 each. 


TE.472.—Aveling-Austin 99H GRADER, £1,700. 
C.950.—Jones KL44 Mobile CRANE, with 30/40ft. 


Lattice Jib, Ruston Diesel, £1,875. 
C.955.—Jones KL66 Mobile CRANE, Perkins P4 
Diesel, new 1958, £4,300. 


C.857.—Coles Model $1510 12'2-ton Mobile CRANE, 
maximum 60ft. Jib, new late 1958, excellent 
condition, £7,000. 

C.948.—Coles Model $1710 15-ton Mobile CRANE, 
new 1958, excellent condition, £7,450. 
C.901.—Coles Ajax Diesel/Electric Mobile CRANE, 
3-ton capacity, with 35ft. Qin. Jib, or would 

lift 7 tons with 19ft. 3in. Jib, £2,725. 

C.916.—Michigan T6K Lorry-mounted CRANE, 5-ton 
capacity, complete with Excavator equipments, 
powered by Dorman Diesel Engine, £2,750. 

OP.219.—10-ton Morgan 2-motor Electric DERRICK, 
Double Drum 120ft. Jib, with bogies, excellent 
condition, £4,250. 


C.891.—Buildmaster TOWER CRANE, Model BDK150. 
new 1954, 2'2-ton capacity, excellent order, 
£1,150. 

CP.587.—1 cu. yd. Winget-Koehring Tilting Drum 
CONCRETE MIXER, air-operated rams, electric 
drive, £850. 


CP.S8S5.—Ransomes-Rapier 323 cu. yd. Truck MIXERS, 
on A.E.C. Diesel chassis, £1,100 each. 


0.125.—-Two_ Euclid Model 27FD Rear Dumo 
TRUCKS, with Cummins Engines, £1,800 each. 

D.139.—Four Aveling-Barford 4'2yd. DOUMPERS, 
co by Dorman Diesel Engines. From £600 
each. 

0.144.—Muir-Hill 10BD 3yd. DUMPER, Ford 4D 
Diesel Engine, new 1958, £595. 


D.145.—Muir-Hill 1080 DUMPER, Perkins P6 Engine, 
with two large spare wheels and new tyres, £350. 
D.146.—Thwaites 1'2 cu. yd. DUMPER, Petter Diesel 
Engine, good condition, £290. 
A.619.—Broomwade 167 c.f.m. Lister Lorry-mounted 
COMPRESSOR, Bedford chassis, £325. 
o.2e and BUCKET for 802 Lima, 
EQ.524.—802 Lima DRAGLINE JIB, 7Oft., £475. 
Number of Tower Cranes and Derrick Cranes available 
from 30cwt. to 15-ton capacity. Various models and 
makes to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD. 
32 Stewarts Road, London, S.W.8. 
Tel.: Macaulay 6688 (10 lines). 


ANTED, Caterpillar 955, 933 and Michigan 175 
; ane 75.—wWrite Box P.2864, ‘* The Contract 
ournal."* 


Rapid expansion has decreed us Greater 
London's Largest Fleet Owners of 


1960 1 yd. “DROTT” SKID SHOVELS 


Always available for Hire 


Your personal contact: MR. RONALD GENT 
Tel : THOrnton Heath 3402/3/4 


POWER PLANT HIRE (Geddington) [[D. 


Beddington Lane, Croydon, Surrey 


MORLEY 


4053 | TEL. 





A 


ROAD ROLLERS 
LIMITED 


LerGeorteER 


MELTON ROAD, THURMASTON 
SYSTON 3357-8 





1957 Rapier 7-ton Fast CRANE, Eaton 2-speed axle, 


pneumatics all round,  electric-start Diesel, 
£3,250. 

Rapier 8'2-ton Super Diesel/Electric CRANE, first- 
class, £3,750. 

Bray BL2S tyd., Tracked Shovel, Fordson Diesel, 
rebuilt, £1,575. 


19S7 BTDG6 Drott SKID-SHOVEL, Cab, £1,700. 

1957 Bray BL430, Diesel/hydraulic, 4-wheel drive, 
LOADING SHOVEL, £1,450. 

1951 Bray Diesel HYDRALOADER, electric start, 
Cab, ex-Council, £250. 

1958 Ferguson 35 Diesel De Luxe TRACTOR, with 


Shawnee Heavy Duty Shovel, Blade, Cab, etc., 
unregistered, £475. 

Twose 312-4-ton ROLLER ATTACHMENT for 
Ferguson 35, as new, £150. 

DINKUM MAJOR and Power Shovel, Cab, power 
steering, 1959, £1,650. 

J.C.B. TRENCHER, on Fordson Diesel, Cab, Two 
Buckets, 1956, £650. 

DINKUM DIGGER, on Fordson Diesel, with Skyhi 
Hydraulic Shovel, £595. 

C.P.T. Trailer-mounted Single-tool Diesel AIR COM- 
PRESSOR, £285. 

ne 500 Loadmaster Hydraulic SHOVEL, 1957, 

me '2yd. High-lift Wire Rope SHOVELS. From 

Rapier 6-ton_ Petrol/Electric CRANE, on _ solid 
rubbers, £850. 

Morris 2'g-ton Petrol/Electric CRANES. From £350. 


Holman 1959 Tractair 2-tool COMPRESSOR, on 1954 
Fordson Diesel Tractor, £650. 

Broomwade 2-tool Diesel AIR COMPRESSORS, 
wheels. From £275. 

walt tere 2'2-ton Diesel ROLLER, Sprinklers, 
4 


Rapier 410 EXCAVATORS, Diesel, Skimmer, Trencher 
and Face Shovel. From £950. 

sate S-ton ROLLER, ex Ministry, petrol, 

Saga Junior and Ace Midget SCAFFOLD CRANES, 

Smith 2/10 EXCAVATOR, Face Shovel, Diesel, £400. 


four 


7/8-ton Low-loading TRAILER, vacuum brakes, suit- 
able Drotts, £375. 

1,200-gallon TANK, ex vehicle, £45. 

Pegson 4in. Contractors’ PUMPS, 36,000 g.p.h., 
ome = Ministry and unused, Morris engine; 
gift. £ ° 


10/7 Stothert and Pitt Diesel Closed Drum MIXERS, 
2-wheel pneumatic trailer, £185. 
S/3'2 Benford Petrol MIXER, four steel wheels, £50. 


22'2cwt. Benford Mk. 7 Diesel DUMPER, Lister 
engine, £285. 

no ewe Mk. 3 Diesel DUMPER, very good, 

14/10 Rex Closed Drum Diesel MIXER, £300. 

4-kW Lister 230/1/50 ALTERNATOR SET, petroi 
engine, tsenthall AVR, £95. 

3-kVA Diesel Lister 230/1/50 ALTERNATOR SET, 
complete, £125. 


Hire Purchase. Spares. Service. 


WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981. 


ANTED by user.—Ruston-Bucyrus 22RB or 19RB 
EXCAVATOR; any equipment considered. Only 
interested in machines in first-class condition. Prompt 
inspection and _ immediate payment ‘assured. 
WESTERN CONTRACTORS SERVICES, LTD., Severn 
Road, Hallen, near Bristol. 


ANTE D: CATERPILLAR TRACTORS. 
TRAXCAVATORS and EQUIPMENTS; not more 


than five years old.—'Phone Rothwell 3258, or write 
JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 

D.4’s with Scrapers, Drott Shovels, Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 
IRVING AINSWORTH (MORLEY) LTD. 


MORLEY - Nr. LEEDS 
Phone: MORLEY 1800-1-2 





formerly 


OIL ROAD ROLLERS LTD. 
and W. T. PALMER & CO. (LEICESTER) LTD. 





ST. HELENS 


HAYDOCK LANE, HAYDOCK 
TEL, ASHTON-IN- 7284 


MAKERFIELD 
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ILSON PLANT HIRE offer the following: 

Murex WELDING SET, Type GBOO2, Seria 
No. 22675, 9-kW 30-V 300-Amp., with Perkins 
P4 engine, mounted two pneumatics, with 
towbar. 

Murex WELDING SET, Type GCO0O2, Serial No. 34112, 
9-kW 30-V 300/400-Amp., with Perkins P4 
engine, mounted two pneumatics, with towbar. 

Broadbent 14in. x S4in. S.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindie speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-jaw 


chuck. 
One 3in. Auto Diesel CENTRIFUGAL PUMP. 
One 4in. Auto Diesel CENTRIFUGAL PUMP. 
Several Parker 5S/3'2 CONCRETE MIXERS. 
SKIMMER BUCKET for Tiger Mk.V Excavator. 
WILSON PLANT HIRE, LTD., 


Weedon Road, Northampton. Telephone 4653/4. 
LANT FOR SALE. 
Chaseside 2-ton CRANE, P6 Diesel Engine, 
Cantilever Jib, new tyres, in very good condition, 
£285. 


Ruston 6yd. SCRAPER, new 1100 x 20 rear tyres, 
in very good condition, £185. 
Muir-Hill SHOVEL, Ford 4D_ Engine, Type SSD, 
1953 machine, in outstanding condition, £285. 
Mobile 1-ton Neals CRANE on 1950 Austin chassis, 
Unit and crane both with new engines, £295. 
G. H. DUNNING, 
Ballards Yard, High St., Edgware. Tel.: Edgware 2572. 
Open week-ends. 


For SALE — SURPLUS TO REQUIREMENTS. 
Preferably in One Lot. 
10RB, 19000 Series, Skimmer, Backacter and 
Dragline. 
10RB, 17000 Series, Backacter. 
10RB, 16000 Series, Dragline. 


D4 2T Model, Birtley Hydraulic Dozing Equipment 
D4 2T Model, L.P.C. Hydraulic Dozing Equipment and 
4 cu. yd. Scraper. 
Write Box P.2804, ‘‘ The Contract Journal.” 


Fo SALE or HIRE.—Pingon Type P20 Climbing 
and/or Free Travelling Rail-mounted TOWER 
CRANE. Capacities 16cwt. 82ft. and SOcwt. 
33ft.: 82ft. under hook. 

PLANT REPAIRS (BRISTOL), Fox Road, Bristol, 2. 


at at 


IZ ENNEDY No. 2A BAR BENDER, with Formers 

up to 1'2in. dia. In excellent condition. £40. 
NORMAN WALKER (MACHINERY), LTD., Anlaby, 
Hull. 


BIG CRANE EXCAVATORS 


Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 


| GAZEWAY 


PLANT FOR SALE 














40ft. In very 


19RB, SOOO Series, fitted Dragline. 
good order, £950. 

10RB, 18000 Series, fitted Skimmer, Backacter and 
and Dragline. Very good machine, ex hire fleet, 


£1,900. 


10RB, 13000 Series, fitted Forward Shovel, £1,450. 

HDSG, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 5240, £1,500. 

HDSG, Allis-Chaimers TRACTOR SHOVEL, Serial 
No. 7182, £1,450. 

HDSG, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 4939, £1,400. 

HDSG, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 2121, £1,350. 

Drott Skid International SHOVEL, tyd. Bucket. New 
August, 1959, worked 800 hours only, £2,300. 

Chaseside 700 Loadmaster, new 1958, overhauled. 


Good order, £750. 
Caterpillar D7 7M, Cable Dozer, P.C.U. Overhauled, 
sound machine, repainted, £1,650. 


Caterpillar D7 7M, Cable Dozer. Overhauled and 
repainted, £1,450. 
Weatherili 4RTW OVERLOADER. Overhauled, sound 


machine, £675. 
304 Koehring, fitted Dragline, powered by 6LW 
Gardner Engine. At present at work, £2,550. 
Aveling-Barford 6/8-ton TANDEM ROLLER, Serial 


No. TRV147, new 1956, powered by Fordson 
Diesel, £1,150. 
C.P.T. 110 c.f.m. COMPRESSOR, mounted on Fordson 


chassis. Ready for work, £225. 
S.A.E. 90 GEAR OIL, Shell, in 4'g-gallion Jerricans, 
sealed, 17/- per can, or 15S/- for lots of 20 cans. 
10RB DRAGLINE EQUIPMENT, complete with ropes, 


etc., £200. 
Muir-Hill 108 DUMPER, P6 Diesel. Good all-round 
machine, £275. 


Muir-Hill 108 DUMPER, L4 Diesel. Overhauled, good 
order throughout, £295. 
Swing 14 cu. ft. Road Machines WEIGH- 
BATCHERS, £85 each. 
Foden Low-loader CRANE TRAILER, new 1954, 18ft., 
will carry 12 tons, £875. 
Aveling-Barford 50/60cwt. Diesel ROLLER, canopy, 
water tank and spray bars, 1948, £375. 


Twin 





GAZEWAY PLANT HIRE LTD 

Windmill Lane, Thames Ditton, Surrey. 
Telephone: 

EMBerbrook 2800/1 and 3588 (3 lines) 





MOORES 


Drott. I cu. yd., New Deutz I} cu. yd. 


| 
| 
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R SALE by civil engineering contractor, due to 
completion of contract. This plant has been well 
maintained and is in good condition: 


S4RB_ EXCAVATOR, Serial No. 21422, with Crowd 
Shovel Equipment. 

43RB EXCAVATOR, Serial No. 17547, with Dragline 
Equipment. 


DS Caterpillar TRACTOR, with Torque Convertor 
Drive with Cable Control Unit and Dozer. Serial 
No. 19A1579. 

Three 15-ton Euclid Model B3FDQ Rear Dump 
WAGONS, with Quarry Body and Rolls-Royce 
Diesel Engines. New June and October, 1958. 

One 22-ton Euclid Model B1TDQ Rear Dump WAGON, 
with Quarry Body and Rolls-Royce Diesel Engine 


New April, 1959. 
One D7 Caterpillar TRACTOR, Serial No. 41257, 
with P.C.U. and Cable-operated Dozer. 


_Write Box P.2801, “The Contract Journal." 
oR SALE. 
Reconditioned Winget 10/7 MIXER, Model 
7THR, Lister Diesel, £350. 
Reconditioned 10/7 Parker Closed Drum MIXER, 
Lister Diesel, £230. 
Fordson Major Diesel TRACTOR, with Skyhi 10cwt. 


Shovel and Biade, Operator's Cab, good tyres, 
sound throughout, resprayed, £450. 


PLANT REPAIRS (BRISTOL), Fox Road, Bristol, 2. 

Telephone: Bristol 5-7327 and 5S-6009 (2 lines). 
Or SALE. 
Two Sykes SPB 2in. Centrifugal PUMPS, with 
ave Petrol Engine, suction hoses only, £25 
each. 

One ditto, but no hoses, £20. 

Two R. and R. 4in. Light Duty Centrifugal PUMPS, 
with Petter Diesel Engine and suction hoses. 
£100 each. 


TILBURY CONSTRUCTION CO., LTD., 
Ruscombe Works, Twyford, Berks. 


@CRAPERS for SALE.—One Caterpillar Model 80, 
£2,250; one Birtley Model 80, £2,150. Both in 
very good condition. 


___Write Box P.2684, ** The Contract Journal." 


OWER CRANE for HIRE.—Liebherr F25. Maxi- 
mum height 133ft., radius 75ft., load 2 tons. 
JERRAM, Sandford Works, €E.6. GRA 4617/8. 


ANTED, Hyster and Double Drum Caterpillar 


WINCHES. 
Write Box P.2863, 


‘““The Contract Journal." 






Va 







F. E. WEATHERILL LTD 
USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 


—1959 WEATHERILL Hydraulic Loader, 
Type 12H, with Fordson Diesel Engine, fitted 
with 1 cu, yd. Scoop, 1400 x 24 tyres at 
rear £1,400 


—1958 (Oct.) WEATHERILL Hydraulic 
Loader, Type 2HCRQ, with %4 cu. yd. Scoop 
with pointed toeplate, powered by Fordson 
Diesel Engine, 1400 x 24 rear tyres.. £1,100 


—1957 CHASESIDE Loadmaster 700, 
powered by Fordson Diesel Engine, fitted with 
34 cu. yd. Scoop, with digger teeth, 900 x 16 
front and 1400 x 24 rear tyres £1,100 


—1958 WEATHERILL Hydraulic Two-Way 
Overloader, Type 4HTW, with Fordson Diesel 
Engine and %4 cu. yd. Scoop, driver's cab, 
29 x 8 front and 1400 x 24 rear tyres. 
Overhauled by us. Choice of two £1,050 


—1957 MERTON Overloader, with Fordson 
Diesel Engine, fitted with 1 cu. yd. Scoop 
with digger teeth, double-acting main rams, 
lighting equipment. This machine is in_excel- 


lent condition and all tyres are good... £1,000 
—1956 WEATHERILL Hydraulic Loader, 
Type 2HCRQ, powered by Fordson Diesel 


Engine, with 34 cu. yd. Scoop with straight 
toeplate, 29 x 8 front and 1400 x 24 rear 
tyres. Choice of two £850 


—1956 (Dec.) CHASESIDE Loadmaster 500, 
fitted with Fordson Diesel Engine and 1 cu. 
yd. Scoop, power-assisted steering and light- 
ing equipment, 900 x 16 front and 1400 x 24 
rear tyres £850 
—1954 WEATHERILL Hydraulic Loader, 
Type 2H, with 1 cu. yd. Scoop and Fordson 
Diesel Engine, 29 x 8 front and 1200 x 24 
rear tyres £500 


—1951 (Oct.) CHASESIDE Cable-operated 
Loading Shovel, with Perkins P6 Engine and 
12 cu. yd. Scoop, 750 x 20 front tyres and 
1400 x 24 rear, all in good condition... £250 


—1951 BRAY Loading Shovel, with Perkins 
P6 Engine and 5g cu. yd. Scoop, 34 x 7 front 
and 1200 x 24 rear tyres £240 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 
Tel: Welwyn Garden City 4221-5 





| 


| 


ita 
SHOVEL 


October 20 1960 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





"a? t FOR HIR &. 
1Scwt. GM Neals Fully Mobile Diesel 
18ft. Straight and 20/40ft. Telescopic ne 
1Scwt. Jones KL15S_ Self-propeiled Diesel Cranes. 
oe 1S /20K. sees Seed Jibs. 
on eals ese obile ranes, on pn 
28/30ft. Straight Lattice Jibs. er 


3-ton Neals NMS Diesel Mobile Cranes, on Pneu- 


ts —— ase straight Lattice Jibs. 
on jones Diese rawler-mounted Cranes, 
. Straione Lattice Jibs. 50/een. 
ton Jones KL44 Diesel Crawler Cranes, 
a Stratent Lattice Jibs. TO. 
ton Jones L44 Diesel Moblie Cranes, ; 
matics, 30/4Sft. Straight Lattice Jibs. oo 
Smith_ 21 approx. 10-ton capacity Crawler-mountea 
Cranes, 7Oft. Box Lattice, with 10ft. Fly Jibs 
ewe a. oO} oe 
- oles . ese orry-mounted 
e orion length Jibs. —— 
-ton Coles Diesel Lorry-mounted Cran 
length Jibs. > 


Hire your Cranes at most competitive rates trom the 
Crane Specialists: 
MOORE'S PLANT, LIMITED, 
105-129 Markfield Road, Tottenham, N.15. 
Tel.: TOTtenham 0401 (10 tines). 


O. 7b: DAVIES. LTD... OFFER FOR SALE. 
* Two rebuilt 1958 model Whitlock Dinkum Digger 
Major Hydraulic EXCAVATORS and POWER SHOVELS 
electric lighting and starting, cab, power steering, 
24in. Excavator Bucket, 34 cu. yd. Hydraulic Front 
Loader, nearly new tyres, resprayed, at £1,450 each 
BAGLAN PLANT DEPOT, 5 

Port Talbot, Glam. Tel.: Briton Ferry 3266 (3 lines), 


eos ROLLERS WANTED. By Aveling-Barford and 
Marshall, 6-ton to 10-ton. Post-war models 
preferred. Outright purchase for cash.—A. M. COLE 
Eastgate, Sleaford, Lincs : 


wit PURCHASE Good Second-hand PLANT and 
ENGINEERING EQUIPMENT, including Cranes 

Forklift Trucks, Machine Tools, etc. c 

P.2836, ‘‘ The Contract Journal." 


OR SALE, PRIESTMAN WOLF, rigged for Clam: 
shell. — PLANT SALES, LTD., 25 

Street, London, W.1. Tel.: Paddington wenn 

TRUCK MIXERS and AGITATORS for SALE. Due 


to fleet standardisation. Various types and si 
‘Phone: Abbey 7700. = 


Write Box 










FOR HIRE OF MODERN DIESEL 


COMPRESSORS 


IN THE MIDLANDS 


J. W. COX PLANT HIRE LTD. 


QUARRY GANK, BRIERLEY HILL, STAFFS, 
Phowe: CRAOLEY 66695 































MODEL SK25N 
CLIMBING CRANE 
JIB LENGTH 92 ft. 


MAX LOAD 2; tons 
Covers area of 26,500 sq. fe. 

































Self - erecting Buildmaster Climbing 
Cranes are ideally suited to Contracts 
where site restrictions or the height 
of the building preclude the use of 
Buildmaster Tower Cranes. 


BACKED BY REAL SERVICE 


ABELSON 


& CO. (ENGINEERS) LTD. 


SHELDON - BIRMINGHAM 26 


Phone : SHEldon 2424 (10 lines ) 
Grams : ABELSON, BIRMINGHAM 






















Tel: 
TOTtenham 


0401 
(10 lines) 





perenne 
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a ipiait ‘te ™ ~ 
MPRESSORS. > OR SALES. OR SALE. 
A es A A DSAGE. 100 c.f.m. at 100Ib. p.s.i., Caterpillar D4 and Birtley Dozer, reconditioned, TOWER CRANE, J. Weitz Model 12, complete 
th 22-h.p. motor, 400/3/50. all on C.!. bed, £1,500. with Rails and Skips, £600. 
¥s50 pr . | core D2. see a Geser, See. eats shea oon Electric Guan" with motor. £50. 
. Sein. ir R i , | Allis-Chalmers H » fitted Baker Hydraulic ngle- elf-dumping AB, Westwood 2 3 
Two diss ae vertical 7sin. plate Alr Receivers, | com and Double Drum Winch, reconditioned, eee 16in., Electric, Unicenal peg £115. 
-stage High Pressure Petrol driven Sets, tothert and Pitt 10/7 CD MIXER, Petrol, £75. 
Two Lael me gts £100 each. | International TO18, fitted Dozer and Winch, £650. AIR COMPRESSORS, SH50 to 600 oak Setret, 
Broomwade Portable SVD1, Lister 3-cyl. Diesel , jnternational TD9, fitted Dozer, £450. Diesel and Electric. Price on application. 
_ t four solid rubber’ wheels, £250 each. | international TD9, fitted Carco Winch, £350. Priestman 33/27 HEAVY GRAB, 2-rope, £100. 
Engine, Portable Perkins P4, four solids, £300. Le Tourneau 4yd. SCRAPER, £265. New MOBILE SITE OFFICES, fitted, from £350. 
One Climax Stan Gensaell Ruston Diese! Broomwade COMPRESSOR, 3-tool, Petrol, £165. CRANE SKIPS, 2 cu. ft. to 2 cu. yd. capacity. 
Two C.P.T. Single-too eee es, $28S each, | lohmson COMFRESSOR, 2-tool, Petrol, £75. CONCRETE PLACING SKIPS, 'z to 2 cu. yd. capacity. 
pneumatics, 2-wheel trailer type, £285 cach: | Dinkum DIGCER and Two Buckets, as new, £350 Maco PIPELAYING WINCHES, 12-ton’ to 2-ton 
One Holman Tractair 2-Tool on Fordson Major Diesel. Allis-Chaimers HD7, Tracks new. capacity. 
First-class unit, oer ‘<. 4001S/80...7.5 bo A.E.C. TRACTCR UNIT, fitted Gardner SLW, Hands, ROAD FORMS, Gin. to 10in. section. 
One Bristol 30 cf-M. Jeceiver, 20in. x Sein., £165. , 'S-ton, and Well Trailer. £450. ‘ M.E. ENGINEERING, LTD., 
Stat MLLIAM R.  SELWOOD, LTD... oll: oo fnaiee ane Gear Oli in 4'3-gallon 457 Finchley Road, London, N.W.3. Telegrams: 
Chandler's Ford, Hants. Telephone 2981. erry cane, A OBIN BOSWORTH Mengilim, London. ‘Phone: HAMpstead 7481-2-3. 
mOoR SALE. _—————~«dL Tet Stoke Saint Milbro 237. Nr. Ludiow, Shrooshire. | \ as TE Doane exc RAC TOR. Ete 
One Babcock and Vihows Continuous Protection | OR HIRE OR SALE” Ornate Fae CAVATORS, with Shovel or 
BALL MILL, wit -h.p. totally enclosed slip | 1'2in. and 2in. Ransomes-Rapier PUMPS. One 22RB EXCAVATOR, with Dragline Equi 
i tor, 400/3/50, reduction gear and | 3; i ‘ ° . pment. 
Searter.. palit is arranged for air extraction; | Se eee ana TORS. Three DW21s, vr 
Sturtevant-Fan with 25-h.p. motor a6 oe | 30cwt. ROLLER. ; i : One 463 SCRAPER. 
One eh. ae ad eee yO ig E Mitt, | 15am Liner Rovenrider DUMPER, fitted with Lister Three Caterpillar O7 Hydraulic ANGLEDOZERS 
one Parker Oil-fred STONE DRYER, 18ft. x 2ft. Gin. | Model 3T. 


, - | 1S5cewt. GF DUMPER, fitted AVA1 Engine. 
R. R. BRITTON, LTD., Memorial Road, Hanham, 15cwt. Benford DUMPER, fitted Petter AVA1 Engine. 
Bristol. Telephone: Bristol 67-4817. | 1-ton Barford 75 DUMPERS. 
w.) R ‘ s a pes ae: se | 30cwt. Benford 12/30 DUMPER. 
C.P.T. 210 cu. ft. COMPRESSOR, Caterpillar D7  30cwt. Thwaites Tucker, DUMPERS. 


One Caterpiliar 06 Hydraulic ANGLED 

One Model 955 TRACTOR SHOVEL 

Two Caterpiilar D4 Hydraulic ANGLEDOZERS. 
Send fullest details and price to: 





Box K.K.387, “The Contract journa 
; 3yd. Motor Rail DUMPER. . Fi eS ee 
Engine, pneumatic tyres, £450. Fer: ; OUR LAST CHAN vie 
; ba guson Diesel TRACTOR. . CE!!! FOR A BARGAIN. 
Three cedas, ‘Ruston Engines £175 each, “OM” | SOUTH MIDLANDS ENGINEERS (W. V. DAVIES), Y SALE oF Builders and Contractors’ Plant and 
Aveling-Barford S-ton ROLLER, Ruston Engine, £175. | Shipston-on-Stour. ‘Phcne_ 125. a | biden EXCAVATORS, DUMIPERS masmodies 
Caterpillar No. 25 CABLE CONTROL UNIT, £450. EMEMBER that PLANT SALES, _LTD.. WINCHES, SCRAPERS, 3 : 


have the finest fleet of Heavy-duty Lima CRANES 

for HIRE. Consult them about your craneage orobiems 

TOR “Sat & ee oe PLANT SALES, pe : 2663/3 
Smith Super 10 EXCAVATOR, 1952, fttea | 25 Castloresat St, London, Wat. PARCmaten IS. 
Skimmer, Backacter, £1,100. 


North Harrow, Middx. UNDerhill 1515. 


COMPRESSORS, CON- 
CRETE MIXERS, LOADIN ; 
Must be sold. No ronnanal . ws eae 


able off 
ERNEST DOE AND SONS, Tio 


Industrial Division, Ulting, 


mccenaaress sparracneepeinmeesseany receereeienetaenaa ' Essex. 
XCELLENT 8B.E.N. Portable Petrol-driven PAIN™ Ind Phone: Hatfield Peverel 311; (night) 319. 
smith Super 10 EXCAVATOR, 1953, fitted Dragline, SPRAYING PLANT for Two Guns, Petter air- ndustrial Division, Therapia Lane, Mitcham Road, 
£1,250. cooled engine; been little used. Photograph or . Croydon, London. 
ASHWORTH CONSTRUCTION CO., LTD., request, £85.—NORMAN WALKER (MACHINERY), 


hone: Thornton Heath 4844 (day and night). 


‘OR SALE, Bray ANGLEDOZING EQUIPME 
’ : NT 
F complete for wide gauge Caterpillar D2: Blade 
on work. All_in good condition. Price £125. 
: - JAMES AND CO., 1 St. Cynedr_ Villas 
Glasbury-on-Wye, Hereford. ' Tel.: Glasbury 92. ; 





Burley, near Ringwood, Hants. Tel.: Burley 2242. LTD., Aniaby, Hull. 


TEEL SHEET PILES and TRENCH SHEETS urgently OR HIRE. Lorry-mounted MUBILE CRANES, 
WANTED. All sections bought; large and small 3-ton, 5-ton, 7-ton and 10-ton Coles; 2-ton 
quantities. Immediate payment. Hydracranes, jib lengths up to 80ft.—COVENTRY 
DUDLEY VALE, LTD., | CRANE HIRE, Brandon Road, Binley, Coventry. 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 





telephone: Walsgrave-on-Sowe 3113 


a. ee see mat hoa eglesislsecci OR SALE, Caterpillar D4 Crawler TRACT : 
gevenas brand new Electric driven Mirrlees 4in. XCAVATORS FOR SALE. F Series, with L.P.C. Hydraulic diame Nae 

1.M.O. PUMPS, complete; Drysdale 1'2in., 2in., Smith 2/10, with Skimmer and Backacter, good | 900d working order throughout. £1,000.—WESTERN 
3in. PUMPS, complete, all 3-phase, some twin-speed running order, £250. CONTRACTORS SERVICES, LTD. Severn Road 
twin-powered motors, 15/7'2-h.p. — ROSEFIELD Hallen, Bristol. F . 


? 10RB, Base machine, very clean, £250. 
SALVAGE CO., Dumfries. Telephone 533 or 862. CORNEILL AND CO., LTD., STOckport 7214. 


TOTHERT AND PITT 28W Vibroll ROLLERS, for 
Immediate delivery. £328 each.—ABELSON AND 


ANTED, 7/5 Portable Diese! CONCRETE 


NE LIMA 1201 FORWARD SHOVEL 
MIXER and 1Scwt Diesel DUMPER.—Write 


EQUIPMENT, the bucket of which has 


used, Is available ‘tor SALE. ee 
” a > DO. Tel.: HEId 2424. LANT SALES LTD., 
Box B.2862, The Contract Journal. co. _(ENGINEERS), itt __ Tel.: s Eldon 242 a 25 Castlereagh Street, toneaa, wee PaO. 2663/8. 
OR HIRE, 19RBs and 33RBs, TO and HO14s, and LOGGETTS PLANT HIRE. — Fieet of DIGGER a ee 
F Merton OVERLOADERS.—SAND AND SHINGLE, 


LOADERS for immediate HIRE.—2 Burtons Road, 


ANTED, 6-ton Self-propelled CRANE. 
LTO., Faggs Road, Feltham, Middx. Feltham 3045. Hampton Hill, Middx. 


Write Box P.2856, “ The Contract Journal.” 


Tel.: Teddington Lock 1138/9 





HAVE CASH—WILL TRAVEL JaiyKeR CLAMSHELL GATES 
i you have SURPLUS PLANT but prefer surplus 





EQUIPMENT 


LEVER OR AIR OPERATED 
h—ift ou wish to sell but have no time for 
comied ino you are satisfied with a reasonable ALL STEEL CONSTRUCTION SALES & HIRE co. LTD. 
price for your surplus plant——then contact, with date, 
condition and price: MAXIM CONVEYORS Se 
erecos (ENGLAND) LTD. F O R 
forest Edge, Ringwood Road, Ferndown, Dorset. BELVEDERE KENT H | R E 


Ring ERITH 4223 
TRAXCAVATORS 955 







































| ‘6 ” CAT. D.7.’s Dozer or Scraper 
| BEN TURNER & SON | re ia ve 19 R.B.'s— Any Equipment 
(TRACTORS) LID. ROTOR MILL HOUNSLOW 8831 








FOR SALES, SERVICE 
AND HIRE 





SIDEBOOM TRACTORS 


TRACTORS: 

HD7, HD10, HD14, Dozer or Scrapers. 

D4, DG, DS, Dozer or Scrapers. 
TRACTO-SHOVELS: 

HDSG, with 1'4 cu. yd. Bucket. 

HD9G, with 2'2 cu. yd. Bucket. 
EXCAVATORS: 

10RB, 19RB, all equipments. 

1.C.B. Hydra-Digga, all equipments. 
DUMPERS: 

Aveling, 4'2 cu. yd. 

Rod Roy, 15cwt. 





en and 8-ton, Diesel. 
for reducing Silica Sand, aes =~! and 10-ton, lorry-mounted, 







30-60ft. Jibs. 


Clinkers, Coal, Dry Clay 
and friable or brittle materials. 









PUMPS: 
3in. L. and F. Diaphragm. 
3in. Centrifugal. 
MIXERS: 
S/3'2z, 7/S, 10/7, 14/10. 
TIPPING LCRRIES: 
Austin 6 x 4. 


All inquiries to: 


G. GARTER « sons, i. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Braishfield 395/6/7. 


Pe TTT 





INDUSTRIAL EQUIPMENT | Send for our descriptive leaflet: 


PHONE :— ||| ALAN R. DAVIES 
RIPLEY (SURREY) 2481/2 OE STE Ms aa 










20 Whiteladies Road, Bristol 6 





New Delmag Diesel D5, DI2, D22. 
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one winters laleiiciiiaeciaiie 
LLIOTT BROS. (WORTLEY), LTD. ONTRACTORS' PLANT FOR HIRE. ALES PLANT REGISTER 
EXCAVATORS. ; HIRE PURCHASE OR SALE: Vv OFFER FOR IMMEDIATE SALE:) *" 
Smith 2/80. aes 17000 Series, Face Shovel, Fowler Selection from our comprehensive fleet of Modern Plant MISCELLANEOUS: 
esel, ° for immediate deliver 
Smith 2/10, 3syd., Backacter/Skimmer, Fowler Diesel, CRANES (standard gauge): ™ om yg aa anes, EU Eins Engines, 
-ton Brownhoist, Shunter, SOft. Jib. 
Smith. 2/10, 3gyd., Dragline, Perkins (electric start), oe gotes. Creator, 40ft. Jib. 9 S| pool Mood orders £b80 ee 
-ton rafton, iesel, 34ft. Jib. , : 
Smith ‘syd., old machine but quite sound, FS/Back- 8-ton Wilson, Steam, 35ft. Jib. meted ~~ ae an a a TANKee” ex 
acter, McClaren Diesel, £150. S-ton Grafton, new Diesel conversion, 35ft. Jib. a tna S, 250, 
Ransomes and Rapier Sayd., Dragline, Perkins S6 5-t Smith, SOft. Jib (two). AIR PUMPS APDIE5 Portable COMPRESSOR 
Engine (electric start), nice machine, £700. CRANES. (MOBILE ROAD): wheel chassis, new 1955, good condition,’ four. 
Ransomes ond a 3ayd., Perkins (electric start), Loreia po Lorry-mounted, extendible Jib, AIR PUMPS — hans COMPRESSORS. to gs. 
ragline, t 
J.C.B._Excayator, Mk. 1, 50. Ruston 10-ton, track-mounted, 40ft. Jib. eneine. - by a ee four- a Oran Or lorry 
One Fiat S8Ly ANGLEDOZER, donkey start, lever Ransomes 8'2-ton, Diesel, 21ft. Jib, 1942. cAan aac evs. See rom £440 and 
contro es -ton, Mark 7, on Thornycroft Diesel 
One Ruston LOCO., Diesel, 24in. gauge, excellent, Chassis. a gt gh ron cena See ee eee. 
with running spares, £200. Coles 4-ton, Diesel/Electric, new engine. AVELING BARFORD 6/6-ton ROLLER. Sorinvien a; 
Aveling-Bartord 10-ton ROLLER, Sprinklers and Jones 3-ton, Super 40. Three available. Cab, new 1984, £1. “B00. Prinklers and 
anopy, ones 2-ton, Super 20 and 22. 
Aveling Footpath 10cwt. Petrol, rolls close to wall, DERRICKS: GREENS ae aon, ROLLERS, gainieer Foe Diesels, 
etc., pedestrian controlled, 00. 7-ton Anderson-Grice, 100ft. Jib, 400/3/50. PEGSON sin, eee Srotabia schusHing Sn 


EQUIPMENT AND eens: 

Smith Super 10 FAIRLEAD, as new, £45. 
Smith 8 UNIVERSAL JIB and FACE SHOVEL, £70. 
Smith 2/10 UNIVERSAL JIBS, £35. 
Smith 5/20 Lightweight FACE SHOVEL, made_ for 

coke hold i'syd., fits any %syd. machine, £90. 
Smith BACKACTER BUCKET, £45. 
Smith SKIMMER BUCKET, £40. 


Ruston 10RB FAIRLEAD and BUCKET, £120. 

Ruston 19RB ENGINE, aco overhaul, complete 
with electric start, oo. 

N.C.H. BACKACTER, with “ip. NS ag 

N.C.H. SKIMMER, with Jib, £10 


(These can be altered > 3) oF ‘Iayd. machine 
‘or . 
N.C.H. DRAGLINE JIB, 40ft., £80. 


Westwood GRABS, ‘'2yd. and *syd., £110. 
Any Smith ay SPARES whatever. 
Any N.C.H. SPARES whatever. 
QUARRY PLANT: 
16in. x Qin. Parker CRUSHER, with International 


Power Pack, Diesel. Buyer to dismantle, or we 
can_ arrange. 


£350. 
Three QUARRY SKIPS, circular, 


'gyd., £20 each. 
One 40-h.p. Fowler DIESEL ENGINE, 1,000 r.p.m., 
electric start, SO-h.p. at 1,100, oo. 
One Alley COMPRESSOR, two pneumatic wheels, 
3-tool, Lister Diesel, 1954, good, £225. 
One C.P.T. COMPRESSOR, Petrol, 160 c.f.m., £80. 


One Atlas COMPRESSOR, Perkins ‘Engine, £225. 
One Ingersoll-Rand COMPRESSOR, suitable for elec- 


tric conversion, £60. 
Chaseside Hydraulic, 2-tool, 1957, two Buckets, £800. 


MISCELLANEOUS: 


One Ransomes and Rapier Gin. PUMP, 40ft. Hose, 
Petrol, £70 

One Ransomes and pester 4in. Centrifugal PUMP, 
Twin Diesel, 

Several 2in. and 3in. Ditto, Petrol, £20 each. 

Hand Diaphragm PUMPS, 3in., £5 each 

One WINCH, Twin Cylinders, Lister Petrol, £60. 

3-ton TRAILER, electric brakes, for Jeep, £60. 

One Petrol Muir-Hill DUMPER, ex Ministry, £100. 


One LIFTING MAGNET, 24-V, ‘works oo generator 
or vehicle batteries, new, £150 
GENERATOR for above, £30. 
GENERATOR, 110-V, Petrol/T.V.O., £30. 
MACHINERY. CARRIER, Leyland Diesel. Formerly 
coach, single cab, carry Drott or 10RB. £250. 
4ft. Gin. MORTAR PAN, Diesel, £100. 
MOTOCART, good, £50. 
Everything we offer our own property and at these 
works unless otherwise stated. 
Hire Purchase facilities and we take nearly everything 
Part exchange. 
Glen Works, Deepcar, near Sheffield. 
(Tel.: Stocksbridge 3276.) 
Deepcar is six miles west of Sheffield, on A.616 
(Woodhead Road). 


FOR LIMAS 


PLANT SALES LTD., 


25 GASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 











CRANE HIRE SERVICE 
5*10-15+25 TONS 


STANLEY BUTTERWORTH 
LTD. 


WINTERTON ROAD, 
SCUNTHORPE, LINCS. 
Telephone: SCUNTHORPE 5474/5 





There is no better medium than 


THE CONTRACT JOURNAL 


for small classified 
advertisements 


Telephone for 
LINAGE RATES to 
WATerloo 3411 








S-ton Butters, 80ft. Jib, electric, new 1949. 
3-ton Smith, 47ft. Gin. Jib, single motor. 


EXCAVATORS: 
Two each, 19RB and 10RB. 
Priestman Tigers, ‘syd., new 1958. 
Priestman Wolf, 3syd., new 1957. 
Weatherill, 3ayd., Loading Shovel. 
}.C.B. Hydra-Digga Loadall, “syd. 
LOCOS.: 
Stephenson Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
tino Steam, 14in. x 22in., oil-fired. 
Goce Steam, 7in. x 12in. 
BULLDOZERS: 
Two D4, fully reconditioned, with Angledozers. 
PORTABLE BOILERS: 
Mobile _Oil-fired Economic, on pneumatics 


(1,5001b. evaporation); also Static Coal-fired 
Cochran Cross Tube and Crane Boilers. 
AIR ne ct te (on pneumatics): 


c.f.m., 100 p.s.i., Diesel. 
Two 160 c.f.m., 100 p.s.i., Diesel Worthington. 
Four 105 c.f.m., 100 p.s.i., Diesel Broomwade. 
ROLLERS: 
12-ton Aveling, Diesel. 
9'2-ton Marshall, Diesel. 


2'2-ton Aveling, Diesels (three). 
DUMPERS: 
Foden 8 and 12 cu. yd., 
Three Muir-Hill 14B, Diesel, 
Two Muir-Hill 10B, 2'2yd. 
CONCRETE MIXERS: 


nearly new. 
4'ayd. 


Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. Gin. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light. Rallway Equipment and Locomotives, 
Scaffolding, Fittings, etc 


FRED. WATKINS (ENGINEERING), LTD., 
Telephone 2271/2. 


Coleford, Glos. 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone : Teddington Lock 1138/9 


19 & 33 R.B.s 
T.D. & H.D.14s 
MERTON OVERLOADERS 


FOR HIRE 


SAND & SHINGLE LTD. 


FAGGS RD., FELTHAM, MIDDX. 
FELTHAM 3045 





Pension scheme. 


Executive Selection Service 


is advising on the following appointment 


MANAGING DIRECTOR (Designate) CIVIL ENGINEERING 


An important European Civil Engineering Contracting Group of Com- 
panies requires a senior high calibre executive to assume responsibility for 
the development of a newly formed subsidiary company in the West of 
England. Candidates must be corporate members of the Institution of Civil 
and/or Structural Engineers and have considerable contracting experience 
in industrial building and civil engineering. The company specialises in re- 
inforced and pre-stressed concrete. In addition to site experience, essential 
attributes must include practical administrative and commercial experience 
in negotiating and dealing with clients and subcontractors at the estimate 
and tendering stages through to final completion of contracts. Salary not 
less than £3,000 per annum, plus car and commission on profitability. 
Brief written applications should be sent, in complete confidence, to 


Mr. C. J. Duncan (1214) at Associated Industrial Consultants Ltd., BUSH HOUSE, LONDON, W.C.2 


Associated industrial 


SCREENING PLANT, Ruston Diesel, unused, as 
new, £750. Also 16in. x Sin. and 12in. x ‘Jin. 
HDSG TRACTO-SHOVEL, G.M. Engine, 1955, £1,950. 
933 TRAXCAVATOR, 1958, 1'syd. Bucket, very good 
condition, £3,950. 
95S and 977 TRAXCAVATORS, various. 


application. 
ore — and Dozers, new 1954/55, £950; 
1 
HD20 TRACTORS, 


ALLIS-CHALMERS HD10_ and 
with Winches. From £1,750. 
CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 
Dozer and Winch, reconditioned, £3,100 each, 
CATERPILLAR D8 2U, oe U. 
good condition, £1,75 
CATERPILLAR bs = 2U, °- 14000 Series, Birtley 
Hydraulic Angledozer and 25 C.C.U. and 13yqd 
Scraper, very good order, £3,650 


WICKHAM Diesel 3in. Diaphragm PUMPS and Hoses, 
first-class order, £175 each. 


Details on 


and Cabledozer, very 


20-ton FRODINGHAM IB PILING, in 10/16ft. 
lengths. Once driven. 

40-ton LARSSEN No. 3, 20/30ft. lengths. Good re- 
drivable condition. 

BAXTER 36in. x 24in. CRUSHER, no motor, 1956. 


Available shortly. 

10-, 13-, 15-, 20- and 30-ton CEMENT siL0s, by 
PORTASILO, ACROW and BLAW_ KNO 

CATERPILLAR D4 2T and 7) TRACTORS, with Dozer 
Equipment. From £700 each 

CATERPILLAR D4 6U TRACTORS, with Dozer and 
Winch, £1,450. 

BLAW KNOX Mobile BATCHMASTERS, 21 cu. yd., 


3-compartment, 1955, very good condition, 
£525 each. 
ALLEN 16/60 TRENCHER, Gardner Diesel, late 


overhauled, £1,950. 
CONCRETE PLACER AND AIR 
reconditioned. Price on 


1954, very 


1954, 
SCHWING 17'2 cu. ft. 
RECEIVER, completely 
application. 
A.E.C.-HANDS 25-ton Low- LOADER, 
we condition, £3,00 


FOR A COMPREHENSIVE List OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 


Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


(ESEL TRACTOR TRENCHERS. 
).C.B. DIGGER on Major Diesel, cab, two buckets, 
1956, £650. 

Late 1957 Dinkum DIGGER, with cab, 
oversize tyres, £595. 

Dinkum Major, new oeae with Power 
power steering, £1,650. 

WILLIAM sR. “sELWOOD. LTO., 

Chandler's Ford, Hants. Telephone 2981. 


OR SALE, Modern LIMA 2400 as Dragline with 

torque contro! and latest swing, in immaculate 

condition.——-PLANT SALES, LTD., 2S Castlereagh 
Street, London, W.1. Tel.: Paddingtor 2663/5. 


ANTED, VIBRATING ROLLERS. 
Write Box P.2865, ‘‘ The Contract Journal.” 


ANTED, 5/6-ton MOBILE CRANE. 
Write Box P.2835, ‘ The Contract Journal.” 
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are the electro mechanical br 
which are built into the 





for the Ready mixed Concrete 
and Civil Engineering 
Industries. Designed to 

', deliver a continuous flow of 

>) materials at any desired rate 
per hour irrespective of any 

» alteration in bulk density or 
changes in the ability of 
materials to flow 













NO WEICH LEVERS 70 Putt! 
NO WEIGH BUTTONS TO PUSH! 

TOTAL ELIMINATION OF 
HUMAN ELEMENT 1M WEICHINO! wr 





RICHARD SIMON & SONS LTD. 
PHOENIX WORKS 


VERNON RD. BASFORD NOTTINGHAM 
SIMDINE DEPT. TEL. NOTTM. 77731 
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go down to serve the metropolis 





ve rd Ms 






Park Lane Improvement Scheme in progress at Marble Arch. 
+ Rawlinson, C.B.E., M. Eng., M.I.C.E., M.I. Mech. E., Chief Engineer, L.C.C. 


For information write to the Secretary THE NATIONAL SALT GLAZED 
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the pipe material that 


never wears 


Glazed vitrified clay pipes go down to serve. 
Naturally they are being used for the drains 
and sewers in the new Park Lane Improvement 
Scheme, now under construction. 


_ Itis accepted amongst men responsible for city 
planning that there is no adequate substitute 
for the qualities of glazed vitrified clay pipes 


City Engineers know that the flow of traffic 
must be disturbed to the minimum. They know 
their work will serve many generations. It 
must, therefore, be permanent, They use a pipe 
that is unaffected by anything encountered 
from within or without. 


PIPE MANUFACTURERS’ ASSOCIATION GLAZED VITRIFIED HRHU\malass 


Hanover Court, Hanover Square, LONDON W.1 
Telephone: MAYfair 0364 
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TODAY’S MOST ACCURATE, ECONOMICAL, AND SPEEDY SYSTEM 
OF CONCRET E Se) PREPARATION 


| en 


Up to 80 cubic yards per hour accurately me la | Fully automatic cement screw conveyor with 
weighed and batched. om | weigh scale. 


Three weigh-bin sizes: Dust-free feeding of cement into mixer skip 
28 cu. ft., 53 cu. ft., 71 cu. ft. 4 or mixer pan. 


Telescopic star for easy mounting of hand “| All remote controls. 


scraper, boom scraper or radial scraper for 1 
continuous feeding from stockpile. , Portable unit—easy to install and transport. 
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A.C.E. MACHINERY LIMITED PORDEN ROAD - BRIXTON - LONDON - S.w.2 


Telephone: BRIXTON 3293 (Q lines) - Telegrams: AUSCON - TELEX: 23579 LONDON | | and at: Harlequin Avenue, Brentford, Middlesex 
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“DISTANCE BETWEEN JOBS— 


THAT’S NO PROBLEM WITH MY 
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873 FINISHER’”’ 


says Arnold Johnson 


Recently this machine has laid as much as 1500 tons in a 
week on various jobs, including general resurfacing of 
some very narrow secondary roads where the use of a 
larger machine would have meant closing these roads. A 
daily average of 250 tons was laid on a contract, which 
necessitated several moves, for a local County Council. 

With its unmatched tamping, levelling and thickness 
controls, its hydraulically controlled rubber-tyred wheels 
which enable it to be towed at road speeds, the Barber- 
Greene 873 is ideal for small contracts where speed and 


mobility are essential. 


@ Laying widths from 6 to 12 ftin Sin. increments @ Laying speeds from 7.66 to 49.03 
ft min. @ Hopper capacity in excess of 3 tons @ Hopper sides fold hydraulically to 


eliminate dead areas @ Transport width8ft @ Capable of being towed up to 30 m.p.h. 


@ Weight (including wheels and tow bar), approx. 11,500 !bs. 


Write for further details to: 


Distributors in the British Isles: 


Barber-Greene FB JACK OLDING & COMPANY LIMITED 


HATFIELD * HERTFORDSHIRE 
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Foundation cylinders 









Purchasers: NATIONAL COAL BOARD — WEST MIDLANDS DIVISION 
Consulting Engineers: SiR ALEXANDER GIBB & PARTNERS LONDON, 
Main Contractors: JOHN LAING & SON LTD. 





The pithead gear for Lea Hall Colliery, Rugeley. Staffordshire, is 
supported on 47 Braithwaite bored cylinders 40” in diameter. The 
inset shows the pile plan for the downcast shaft, a similar arrange- 
ment supports the superstructure for the upcast shaft and 10 bored 
piles provide foundations for the winder house, in all 2730 feet of 
foundation cylinders were sunk. 


BRAITHWAITE FOUNDATIONS 
& CONSTRUCTION LIMITED 


(Proprietors: Braithwaite & Co. Engineers Limited) 


DOWNICAST 


g 





n 


be an an ae om 


| 


a 








London Office: DORLAND HOUSE - REGENT STREET - S.W.1 


Telephon WHitehall 3993 Telegrams: Bromkirk Phone London Telex: 23320 
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HIRE 


YOUR 


TOWER 
CRANES 


from 


GRAYSTON 


BRAND NEW BABCOCK WEITZ 
types 


GI5 »» G30 


Fully Experienced Technical & Erection Staff At Your Disposal 


32 STEWARTS ROAD, 
BATTERSEA S.W.8 


LANCASHIRE OFFICE MACAULAY 6688 YORKSHIRE OFFICE 
Haydock Lane, Haydock, (10 lines) 10 Park Square, 
St. Helens. Leeds. 
Ashton in Makerfield 7631 (5 lines) Leeds 32861 (5 lines) 





ae 


406 THE CONTRACT JOURNAL October 20 1960 


























oe oats Neer Tits 


A large and comprehensive 
fleet of plant, in first-class 
condition, supported by a 
field maintenance service 
second to none. Thus, your 
worries are over when you 


Hire from 
ALLEN 


Our fleet comprises : 


@ Graders & Rollers 
of all types. 


@ Michigan Shovels 


@ Truck mounted 
Excavators 

One of the largest oi! refinery columns ever made 2/ft. dia,’ 

142ft. long, and weighing 147 tons. The makers, G. A, Harvey 


& Co. Ltd., chose Hydralites for lifting on and off coda 
bogies, etc. during transporting operations. 


@ Dumpers - Pumps 
@ Small Trenchers 

© Compressors, etc. The adaptability, portability and power of 
Hydralite Lightweight Jacks, are simplifying 
many heavy handling problems. Hydralites 
are available in a range from 15 to 100 tons 
capacities and the example shown here is a 
50 tons jack with a threaded ram and 
retaining nut. Send now for complete list. 


May we have YOUR enquires ? 


JOHN ALLEN & FORD 


(Oxford) LTD, 

Long Lane, Littlemore, OXFORD 
Tel: 78241/2/3 

Wokingham Depot Tel: 75 & 551 








AD. No. 101 





SMETHWICK - BIRMINGHAM : Phone: SME II8!_ . 





The most suitable material 
for REINFORCING CONCRETE 


PENGE 


MLO 


in sheets or rolls 


An electrically welded mesh manufactured 
in accordance with B.S.S. 1221/1945 

Part ‘A’ from High Tensile Steel Wire 
drawn in our own mill. Oblong or 
square meshes for concrete reinforcement 
in floors, foundations, roofs, roads, etc. 
Standard size sheets and rolls always 

in stock. 

SPENCER MESH can also be supplied 
galvanized. Small meshes are ideal for 
partitions, fencing, screens, guards 

and many other applications. Available, 

if required, in small panels cut to your own 
specifications. 










a fel n bl - 


SPENCER WIRE 


OE © 1s gi Wi a EU MerEe 6 & WAKEFIELD 


Tecepoone « WAKEFIELD 6111 ('0 lines) « Telogrosns »e SPENCER WAKEFIELD TELEX 
, Telex No, $5,160 
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Safety-rail fenders 
provide maximum protection for the motorist 
on high speed motorways. 

A safeguard to life and property at 

all danger points. 


Photographs show 
Safety-rail fenders 
erected on the 
LONDON— 
BIRMINGHAM 
MOTORWAY 


Photographs by courtesy of 
John Laing and Son Limited 


oe 


DORMAN LONG (STEEL) LIMITED, AYRTON ROLLING MILLS, MIDDLESBROUGH 


Branch Offices 
LONDON, BELFAST, BIRMINGHAM, BRISTOL, GLASGOW, LEEDS 
MANCHESTER, NEWCASTLE AND NOTTINGHAM 


DORMAN LONG 
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Says 
Ruffridin’ Hank: 


A REAL SMOOTH BRONC 
~/T DONT EVEN SPILL 
MAH ORINK { 
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BY APPOINTMENT TO MER MAJESTY THE QUEEN. 
MANUFACTURERS OF CONCRETE BLOCK AND 
(IDOING MACHINERY. 
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See us on Stand Nos. 
238 and 254 
at the 
PUBLIC WORKS 
EXHIBITION 
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BRLLT 


15 or 225 cwt. DIESEL DUMPER 


The dumper that brilliant engineering 
produced for you! 


Tar 


i.) 


THESE POINTS MAKE IT THE BEST OF ALL.. 


Propeller shaft not needing lubrication. 


P.R.M. constant mesh change-on-move gear-box 
with three forward and reverse speeds. 


Small turning circle makes it the ideal machine 
for narrow roads. 


oe eee eee ek eR DR RR 
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< All-in-line transmission without belts or chains. 
@ Height of skip gives easy loading from the mixer. 
@ Low centre of gravity enables the Roughrider 
to operate under extremely adverse conditions. : 
@ Guards protect driver and working parts. i 2 4 , 
@ Fully floating rear axle. it, ., 4 " 
@ Patented two-position skip. aA 
HIRE PURCHASE TERMS ONLY 10%, DEPOSIT DIESEL PILE HAMMERS by DELMAG, the first and leading 
THE LINER CONCRETE MACHINERY CO. LTD. manufacturer, have been in actual use on the job for 20 years 
342, PARK ROAD, GATESHEAD, 8. Phone: 7250! Grams: ‘Liner, Gateshead’ throughout the world and are now operating in 59 countries. 


Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Accring’on, Torquay, Gicsgow, Dundee, Belfast, etc. 


SEND FOR FURTHER DETAILS FROM 


C.E.T. (PLANT) LIMITED 


Please send full details of the Liner ‘Roughrider’ 
NAME 


ADDRESS BURLINGTON WORKS - ABBEY ROAD, 


PARK ROYAL, LONDON N.W.10 
TELEPHONE : ELGar 6777 (4 lines) 
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NO OTHER WHEELED TRACTOR CA 
MATCH THE MANUEL-ROADLESS 4¥ 





MANOEUVRABILITY AND SPEED 
RUGGED POWER 

















Power plus mobility plus Extrernge Manoeuvrability... 
these are features that make the ROADLESS 4 WD 
ANGLEDOZER a most valuable machine for 
Builders, Civil Engineers, Earth Moving 
Contractors, etc. 

Faster on the job. . . faster between jobs (the 
drive to the front wheels can be disengaged 
and the machine driven on 
the public highway, saving 


the cost of a transporter). 





ROADLESS TRACTION LTD. 


HOUNSLOW -: MIDDLESEX 
Telephone: HOUnslow 6421 
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Compact and flat 
to transport 







RIGID WELDED MATS 


Patent No. 15375/54 
increase concrete post 
strength by 20%. 
Supplied flat in any 
length or section for easy 





‘VEERITE’ HINGED AND FOLDED 


Reinforcing Mats 


PROVISIONAL PATENT 34826/58 









transport and storage. 
Take only 20 SECONDS 


Unfold flat tobendtoshape. Used by 


in seconds leading manufacturers. 


“SHAPON” waco. 


Split Concrete Snap-on Bar 
Spacers. Regd. Design. Pat- 
ent applied for. Immediate 


No costly handling ! delivery. 


No awkward curling ! 
VEERITE mats will 
speed up your jobs 


Vv. WRIGHT (LEEDS) LTD. and save you money. 


STILLHOUSE WIREWORKS, 
WATERLOO ROAD, LEEDS, 16  “!! sizes. Send us your 


Telephone: 76018/9 enquiry. 


Used by the leading concrete 
manufacturers throughout the country. 








Send for full particulars and samples. 
V. WRIGHT (LEEDS) LTD, tr 


THE NEW 





HYDRAULIC BLOCK MACHINE 


together with other machines in this all-British range of block making and handling 


equipment will be shown by the manufacturers, Welding Industries Ltd., on 


STANDS 5 & 6 a the PUBLIC WORKS EXHIBITION 
OLYMPIA, LONDON, /l4th—i9th NOVEMBER, 1960 


Our representatives on the Stand will look forward to demonstrating this equipment 


to you. Free tickets and other information from: 


wom: ALAN R. DAVIES | esis 
ea 


BR'STOL 58418 (5 lines) BRISTOL 8 


LhIMitTteéE Oo 





FOR BLOCK MAKING AND HANDLING EQUIPMENT 
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DO IT ECONOMICALLY, EFFICIENTLY 


man NUFFIELD 


UNIVERSAL 





NUFFIELD UNIVERSAL THREE 

3 cylinder, 2.55 litre B.M.C. diesel 
developing 42 b.h.p. Five-speed gear- 
box. Road speed 14 m.p.h. 


Proved and perfected in the field of agricultural work, 
Nuffield Universal Tractors will operate with unfailing 
reliability and a minimum of attention. The famous 
B.M.C. diesel engines employed give high power 
output and outstanding fuel economy. Both the 
Nuffield Universal Three and Four models are widely 
adaptable to the needs of the industrial, civil engineer- 
ing and municipal user and will do a wide variety of 
jobs, cheaply, quickly and well. 


NUFFIELD UNIVERSAL FOUR 

4 cylinder, 3.4 litre B.M.C. diesel 
developing 56 b.h.p. Five-speed gear- 
box. Road speed 17.3 m.p.h. 


BULLDOZING - GRADING - EXCAVATING 
DITCHING - TRAILER WORK - WINCHING 
POST HOLE DIGGING - DRIVING PUMPS 
COMPRESSORS - CONCRETE MIXERS ETC. 


Both models available with hydraulic 
power, belt pulley, independent power 
take-off, differential lock, vacuum 
brakes and other extras. 





TWELVE MONTHS’ WARRANTY 
and backed by B.M.C. Service 


MORRIS MOTORS LTD., (AGRICULTURAL DIVISION) COWLEY, OXFORD. Overseas Business : Nuffield Exports Ltd., Oxford and 41-46 Piccadilly, London W.1 
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rubber boots are 


HU a 


EXCAVATORS 





TRACTORS 

TRAXCAVATORS 

DUMPERS All BTR boots are designed to take 

LOADING SHOVELS punishment! They're tougher . . . last longer 
.. . wear harder—because they're reinforced 

MIXERS at every vulnerable point. Whatever the 

COMPRESSORS conditions there’s a BTR industrial rubber 
boot for the job. From the general purpose 

and all Contractors’ Plant TRENT or TILLER to the ARMASOL or 
STEELEX with steel mid-soles and toe-caps, 

All enquiries to. .. from the TRENCHER with its unique 





non-metallic digging plate to the 
CONTRACTOR (“illustrated here) with its 


special coloured foot for easy identification. 
OF CAMBERWELL Write for full details today! 


H. COX & SONS (PLANT HIRE) LTD. 


S Way, Camberwell, London, S.E. » ee . 
— “tl London, SES | BTR — specialists in rubber boots 





s e B R 5 BTR Industries Ltd 
The hire service Footwear Division, Burton-on-Trent 
that never lets om 


you down 






7 ld 
SPEEDY, RELIABL 


SERVICE 


YORK 78471 (5 ines) 
LEEDS 68246C 
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ACCREDITED 600 
PINGON TOWER CRANE 
SERVICE AGENTS 
FOR GEORGE COHEN SONS & COMPANY LIMITED 
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We can supply all 
Equipment including:- 
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ERECTION Pp. LORRY MOUNTED CRANES 

| AND SERVICE an 
OF BULLDOZERS 

TOWER CRANES sacs ame 






LOADING SHOVELS 
COMPRESSORS 
VIBRATING ROLLERS 
CONCRETE MIXERS 
WATER TANKERS 
VIBRATING POKERS 
WEIGH BATCHERS 
PORTASILOS 
HOISTS 
DUMPERS 
UPC eee ey et ROLLERS 
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SPECIALISTS IN THE FULL RANGE OF 
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BECKFIELD LANE : YORK 
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CRESCENT 
882460 


PARK 
PHONE 


PRIMLEY 
LEEDS 17 





ALSO AT 63 
ALWOODLEY 
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Here’s a machine that you must see for 
yourself—with an astonishingly high 
work output—so tough that maintenance 
costs come right down—in fact, a 
machine that’ll do you more good profit- 


wise than you’d ever thought possible. 


Crawler mounted 
$ cu. yd. Shovel (1.2m*) 
1} cu. yd. Dragshovel (1.3m‘) 
2 cu. yd. Dragline (1.5m‘) 
ae) , i 19 ton Crane (19,305 kg.) at 66% 
Zs Mes Wi £ of tipping load 
“ME it, 2S . 21.4 tons (21,790 kg.) at 75% of tipping load 
also Dragshovel, Grabcrane, Piledriver 
Standard Booms up to 110’ 0” (33.5m) 
Weight: 42 tons (42,670 kg.) 
Let’s make a date for you to see it at work. 
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NCK-RAPIER LIMITED, 32 VICTORIA STREET, LONDON, S.W.1 


Telephone: Abbey 6738/9 Cables: Excasales, London A Newton Chambers Company 








SE BaF 


MARSH PLANT & MACHINERY CO. LTD. 


South Street, Emsworth, Hants. Tel. 2032 


SSS ae 


Great Lime Road, West Moor, Newcastle-upon-Tyne 12. Tel. 665405 


HERGARTH OF YORK 


Gladstone Street, Huntington Road, York. Tel. 55181 


SANPLANT (DERBY) LTD. 


West Road, Spondon, Derby. Tel. 56315 
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A RELIABLE PARTNER 
IN SCOTLAND’S ROAD 
BUILDING PROGRAMME 


Traditional 


Caterpillar quality 
features include:— 


140 h.p. Cat Diesel turbocharged engine 


Life-time lubricated rollers and idlers CATE a or i i AF 


Dry-type air cleaner 


Caterpitiar and Cat are registered trademarks of Caterpillar Tractor Co. 


Long-life Caterpillar oil clutch 
Quick-shift transmission 
All-weather starting 


Pressure lubricated oil train 


find out for yourself by a practical 
demonstration on your job... 


Your CATERPILLAR 
Dealer in Scotland 
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7 oC DUFFLE COAT — 

-— LINED JERKIN BLUE MELTON WITH COLLAR DUFFLE COAT 
DONKEY JACKET WITH HOOD 
EFFECTIVE PROTECTION 


for outdoor workers 
LINED WAISTCOAT 






Rough weather will not hold up your work or reduce the 





efficiency of your workmen if you supply them with 
Phillipson’s Protective Clothing. Strength and long life 
are built into every Phillipson garment. Top grade 
materials with adequate reinforcement add years to their 
life, yet you will find the prices most competitive. Here 
are shown just a few of the lines from Phillipson’s com- 
prehensive range. Send for:the illustrated list giving full 


details and prices. 


FULL LENGTH TROUSERS 
WITH ELASTIC WAIST OR 
BRACE, BUTTONS & LOOPS 






FULL-LENGTH 


LEGGING Please send complete information and prices of your P.V.C. Protective Clothing 





Name__ — — Ba = =e ae scan debate aedate te a ae 
NT mE AE) Firm. ——. ni eh 8 tse oe i Sr i i 
Mm teya whats a ne ee 


Price List 
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E. & M. PHILLIPSON LTD - STRAND BUILDING - CLEVELEYS - LANCS - Tel: Cleveleys 223! © 
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Laying a solid 
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Three different types of Fodens were used by Messrs. 
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The drilling rig above drilled holes 60 ft. deep by 3 ft. 6 in. 
diameter and these were then filled in by the concrete 
mixer shown below, a 6 cu. yd. capacity model by Messrs. 
Stothert and Pitt Ltd. mounted on a Foden 6 wheeled 
chassis. On the right is one of the Foden dump trucks used 
to clear the site. 
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See our exhibits on Stand 78, Commercial Motor Show, 
Earls Court, September 23 — October 1. 
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FODENS LIMITED ELWORTH WORKS SANDBACH CHESHIRE 
Phone: Sandbach 644 (12 lines) "Grams: ‘Fodenway’ Sandbach. London Sales Office: 139 Park Lane, W.1. ’ Phone Grosvenor 5932. 
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For .these ,and all 
<——, other types of Plant 
~ -Phone: BALING 4754 


™ —ties - = . 
Mobile Cranes 
6 LINES Lorry Mounted Cranes 





ARUP & ARUP LTD. - BILTON HOUSE - 54/58 UXBRIDGE ROAD - EALING - LONDON W5 


NIQUE TO THIS GOUNTRY 
“\\, GUB THRUSTBORE TEAMS 


have completed 





‘ 


SINGE INTRODUCING THE TECH 










1; MILES OF | 
HORIZONTAL BORES 
involving the removal of 
55,000 CUBIC FEET OF 
SOIL in sizes ranging from 
10” to 42” DIAMETER 
under 

44 RAILWAYS, 17 ROADS 
AND 16 RIVERS 

AND CANALS 


CJB 


CONSTRUCTORS JOHN BROWN LIMITED 


CJB HOUSE, EASTBOURNE TERRACE, PADDINGTON, LONDON W.2. Telephone: AMBASSADOR 8080. Cables: CIVANIC, LONDON. 
4 
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DESIGNED FOR RAPID MOVEMENT 


How fast can site clearance be accomplished? ... how 
fast can materials be moved?... these are factors which 
influence a contractor’s choice of loading shovel... make 


his ultimate choice—WEATHERILL. 

No other loading shovels can give such a performance, 
carry such large payloads, work with so little 
down-time, show so great a profit margin. 

The Weatherill L-range of 4-wheel drive hydraulic 
loading shovels, with torque converters, are built to give 
fn ample power, extra ease of handling, loading 

and carrying; to speed the job in every industrial 






drive for greater productivity. 





Represented in most of the 
principal countries of the world. Write 
for the name and address of your nearest distributor. 





F. E. WEATHERILL LTD Tewiv ROAD WELWYN GARDEN CITY HERTS ENGLAND 
Tel: Welwyn Garden Gity 4221 (3 lines) 





: CARDIFF 44436 
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Public Works Exhibition, November | 4th 


STAND Nos. 47 & 16 


‘“WARRIOR”’ 


STEEL FABRICATORS 





The Shawnee ‘Warrior’ Digger 
gives you rea/ powerful, deep digging 
action to a depth of 11 ft. 3 ins . . . 180° 
angle digging ... high loading to 

8 ft. 10} ins... and a long 17 ft. reach. 
Contractors will welcome this 
versatile, speedy, easy to operate, 
more economical machine—a machine 
with the highest power-to-weight 
ratio built today. Contact us NOW 
for fuller details of the Shawnee 
‘Warrior’ Digger—the Digger that 

is available for all leading makes 

of standard Tractors. 





Export enquiries to: STEEL FABRICATORS (OVERSEAS) LTD., | BAKER ST., LONDON W./. Te/: WELbeck 075! Telegrams: Steeloader, 
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C.6 - Unrivalled Performance — 


The advanced design of the C.6 Crawler 
Tractor brings new standards to this field. Take a 
look at these items: 220 hp through torque con- 
verter and Torqmatic Transmission... Full power 
shift... Three speed ranges torward and reverse, 
up to 8.6 mph... Greater stability with more track 
length to overall length... Seven-roller track trame 
.+»Full hydraulic, automatic track tensioning.. 





Greater service accessibility... Convenient controls 
.-. Good visibility . .. Rear-mounted cooling system 
... Oil-cooled power-actuated steering clutches... 
Less operator fatigue... Independently suspended 
final drive... All adding up to a NEW HIGH IN 
TRACTOR WORK-ABILITY ! 


Why not have Blackwood Hodge, our United 
Kingdom Distributors, arrange a demonstration 





tor you ? 









See the C.6 on Stand Nos. 44-45 
Grand Hall, Public Works and Muni- 
cipal Services Exhibition, Olympia, 
November 14-19 


MOVES THE EARTH 


EUCLID (Great Britain) LIMITED - NEWHOUSE + SCOTLAND 
SO NOE = SAAR ES TIES SS MR 


SETI SR! 















October 20 1960 THE CONTRACT JOURNAL 413 





My CClion 


MINIMUM SPACE REQUIRED FOR INSTALLATION Pimp 


eget 


The DPA distributor type pump is not only very small and light. It is arranged 
for simple types of drive and can be fitted snugly against the side of the 

engine, making a very compact installation. Calibration and phasing are not 
required with this type of pump. The housing is filled with filtered fuel oil under 
slight pressure, and no special lubrication is required, while dirt and water 


are excluded. The DPA is ideally suited for high speed diesels. 







The World’s Largest Manufacturers of 


FUEL INJECTION EQUIPMENT 
C.A.V. LIMITED, ACTON, LONDON, W.3. 





AP 960 
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BARKING |" 


DEVELOPMENTS 


CoO. LTD. 
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Britain’s 
Me||'| largest 
sve. || Stockists of 


Cast lronSoiland RainWater Pipes 
Gutters and Sanitary Goods. 


We now stock 





ews 


Sauna Geman MODERN ¥ \Pitch Fibre 
DIESEL- ‘ ’ 
EXCAVATORS eens IS YOUR B.B. : ceeniaiiinens SERVICE 
MECHANICAL SSHOVELS , CAT A L 0 G U E Our Technical Staff will willingly 
he EXPERIENCED | CWE? Sees 
BULLDOZERS OPERATORS | In addition to listing many thousands of items of interest to 
RO Architects, Surveyors, Builders and Plumbers, the 88 pages of 
AD ROLLERS Burn Bros. Catalogue contains a wealth of information which 
CONCRETE MIXERS HOURLY, DAILY includes full instructions for enabling your staff to ORDER 
WELDING SETS or WEEKLY RATES CORRECTLY, thus avoiding delay. 





PHONE: rippceway | Tn Ley 


2408 & | 24 5 Manufacturers of Drain Testing Appliances. 


te CRAY AVENUE, ST. MARY CRAY, ORPINGTON 
ADDRESS: FRESH WHARF | KENT. Tel: Orpington 31311 (10 lines) 
HIGHBRI DGE ROAD Also at WEIRSIDE WORKS, LOWER[BRISTOL ROAD, BATH 
BARKING | Tel :* BATH _78681-2-3 


ESSEX 
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SPECIFY this 


famous name 
TO PROVIDE 


IDEAL POWER 
FOR PLANT 
AND 
EQUIPMENT 












This welding set, employed by Christiani Nielsen, contractors 
for the B.P. Trading Co. Angle Bay Tanker Terminal project, 
is powered by an Armstrong Siddeley AS3 air cooled diesel. 
This and others in the range provide the working efficiency, 
economy and continuous reliability so essential to the plant 
and equipment employed by builders and contractors. 
They are also widely used for agricultural machinery 
and marine auxiliaries. 

Supplied in a range from 64 to 33 b.h.p. and with one, 
two or three cylinders, these air cooled diesels are 
backed by the skill and experience of 65 years of 
engine design and production. Over 40 service 
engineers, resident throughout the country, are 
available to give any assistance required in the field; 
each is equipped with a service van and all spares 
likely to be required. 


The AS3 three cylinder air cooled 
diesel capable of developing 20-33 
b.h.p. at 1000 to 1800 rev/min. 


a] 


ARMSTRONG SIDDELEY 






SIDDELEY 


Air Cooled Diesels 


MANUFACTURED AND SOLD BY PETTERS LTD 


4 Member of the Hawker Siddeley Group 


STAINES - MIDDLESEX + ENGLAND - TEL: STAINES 51333 2 


CFH. ‘ase! 
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The MFA 


SIMPLITE 


Mk 3 TRENCH PUMP 
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MUDDY WATER, SLUDGE, 
SCREENED SEWAGE, 
CHEMICALS 
PETROL - HAND - ELECTRIC 
UNIQUE SELF-PRIMING—NO FOOT VALVE REQUIRED 


WM. R. SELWOOD LTD. 


CHANDLER’S FORD, HAMPSHIRE. TEL: 2981 
Marsh Barton Road, Exeter. Tel: 72375 
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POI NTS 





Conctete 
Breaker 







Available from Stock, 
Conorete Breaker Steels 
In 14° or 14” Hexagon, 
also Olay Chisels, 
Asphalt Cutters. and 
Spades for all Breaker 












SEND FOR LIST 221059 


Standall 


ENGINEERING LTD. 


MICKLEY WORKS, DRONFIELD WOODHOUSE, SHEFFIELD 


Telephone: SHEFFIELD 72583 


Telegrams: “ UPSET," SHEFFIELD 





FOR IMMEDIATE HIRE 


CRAWLER CRANES UP TO 50 TON CAPACITY 
802 & 1201 LIMAS 


43 RB’s D4, D8 TRACTORS 
38 RB’s EUCLID REAR DUMPS 
33 RB’s GALION GRADERS 
22 RB’s DERRICKS, 5, 7, 10, 20 ton 
19 RB’s PILING EQUIPMENT 
10 RB’s CRUSHING PLANT 
NEALS CRANES 4/6 ton 


Lorry mounted cranes 


933 & 955 SIDE TIP 
977 & DROTT SHOVELS 
CHASESIDE & MICHIGANS 
DINKUM DIGGERS 
3yd. DUMPERS 
16/60 TRENCHERS 
COMPRESSORS 


Also all other Civil Engineering Plant available 


ROADS : 


RUNWAYS 


(PLANT HIRE) LIMITED 


26 VICTORIA ST. LONDON, S.W.|I 





ttt: ABBEY 4905 
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Telegrams 
TUBECLAMPS 
SOWEST LONDON 


PORTAL EAVES 
SINGLE 
SOCKET SWIVEL 


id - “ae 
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Cables 
TUBECLAMPS 
LONDON 


RIOGE FITTING 


LONG TEE 


STANDARD RANGE 


AND 


HEAVY DUTY RANGE 


BASE SOCKET 


CORNER FITTING SOCKET CROSS 


Works 
OLD HILL 
STAFFORDSHIRE 


Telephone 
CRADLEY HEATH 
69181-2-3-4-5 


PLEASE SEND FOR 
CATALOGUE 594 


HAND RAIL FITTING 


SPLIT TEE JOINTING SLEEVE CORNER SWIVEL 


Telephone 
oa SLOANE 
LTD 1698 


6 LYGON PLACE na 
LONDON, S.W.1 7291-2 -3 
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Architects: Cotton, Ballard & Blow 


Shell-B.P, Building, Leeds 


METALWORK 


for the Building and Civil Engineering Industries 


BALUSTRADES — RAILINGS 
FIRE ESCAPES SPIRALS 
SPECIAL STAIRCASES 
BRIDGE BALUSTRADING 


BIGWOOD BROS. 


(BIRMINGHAM) LTD 
WOODFIELD ROAD « BALSALL HEATH « BIRMINGHAM, 12 
Established 1879 Phone: CALthorpe 2641/2 
London Offices: 68 VICTORIA STREET, LONDON, 8.W.1 
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WW eto 


Immediate delivery fo 


\ 
\ 
- 10% DEPOSIT \ 


op, ON H.P. TERMS \ 
Ny 


A cut above 
the rest... 


beats all comers 
on quality and 
performance ! 










N°OPOR TASAW ~== 


PORTABLE * ECONOMICAL - PETROL or ELECTRIC POWER 
Send coupon for leaflet on PORTASAWS to: 


THE LINER CONCRETE MACHINERY CO. LTD 
139 PARK ROAD, GATESHEAD, 8. 


Name 
Address 








Telephone: 7250! 
London Office 


Telegrams: ‘‘ 
: Lexden Road, Acton, W. 3. 


Liner Gateshead” 
Telephone: ACOrn 8931 


See us on Stand Nos. 238 & 254 at the 
PUBLIC WORKS EXHIBITION 





ACWORTH 





PLANT HIRE LTD 


BTD.6 4in1 DROTT SKID TRACTOR SHOVELS 


DINKUM DIGGER MAJORS 


BRISTOL DIESEL DIGLOADERS 





PRIESTMAN CUB V. EXCAVATORS 
MOBILE COMPRESSORS 


DIESEL SAW BENCHES 


VIBRATING ROLLERS 63-30 cwt. 


207 HIGH STREET, WALTHAM CROSS, HERTS. 


Telephone; WALTHAM CROSS 26211-6 


a 
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mT) TOUGH CONDITIONS 
re e The TAYLOR JUMBO 


These all-purpose, low cost contractor’s cranes are simply 
designed, robustly constructed and economical to operate. 
They have a flexibility of use which serves every site with the 
same sustained efficiency, combined with great manoeuvrability. 
Before choosing handling plant observe the Tayler Jumbo in 
action—and SEE the value per hour you get by investing in 
“JUMBO”. 


F. TAYLOR & SONS mancuester, LTD. 


Head Sales Office: 143 Sloane Street, London, S.W.| 
wt. = = Sales and Service: London, Bristol, Birmingham, Manchester, 


Leeds, Newcastle, Glasgow 


AMO Thm Oi 1 mmm 
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CONCRETE ROADWAYS «@ y and 4 
CONCRETE RUNWAYS ioe eee 
VERTICAL JOINTS IN OS Se ey 
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The 


_ GULLICK 
HYDRAULIC “BURSTER” 


for silent and controlled 


DEMOLITION 









Write now for our illustrated brochure :- 


GULLICK LIMITED 


KIRKLESS STREET ° WIGAN 
Telephone: WIGAN 46225 (3 lines) 


a TNT 


455 OLD FORD ROAD - LONDON 3 - Tel: ADVance 4477 (20 lines) 





Gi) 













Distributors in 


LANCASHIRE, CHESHIRE & NORTH WALES 


FOR 








erton 
FRONTLOADER5O | 


LOAD OVER HEIGHT 12’ 9’ 
FULL 45° ROLL BACK BUCKET 2-2 cu.yds. 
PERFECT VISIBILITY 


Full Details & Demonstrations from.. 


QUA ARY PLANT HIRE Ane tt 
LL CL TEL: NEW BRIGHTON 1333/5 j 
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placed the previous day 
has attained 


enormous strength 


For Trench Reinstatements, Floor Repairs and 


Renewals, Steps, Sewerage and Drainage work, 
CIMENT FONDU is unequalled. Pipes jointed 
with CIMENT FONDU mortar can be smoke 
tested within a few hours of jointing. 


Remember—for most purposes concrete made with 


CIMENT FONDU is ready for use 12 to 15 hours 


after placing, and at 24 Hours it is stronger than 
other cements 90 Days old. Also, used with suit- 
able aggregates, CIMENT FONDU produces 
Refractory and Insulating concretes of the very 
highest quality. 

Let us send you our 32-page Booklet “THE 
CEMENT FOR INDUSTRY”. 


The Coment: for Industry Cel Ta 


FOR SPEED: STRENGTH: RESISTANCE* REFRACTORINESS 






RAFARGE ALUMINOUS CEMENT CO. LTD. 73 Brook Street, London, W.1. Tel: MAYfair 8546 


AP/100 
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Speed, reliability and easy operation gives |,000 ft. 
per day plus on short bored piling construction with 
the ‘ Cheshire - Highway Borer’. 
A Standard range of augers from 9 to 24 inches is available from 
stock for drilling depths up to 20 ft., but for soil survey greater 
depths may be achieved with specially made augers. 
The Cheshire - Highway Borer is the ideal machine for — 
Telegraph and overhead electricity cable pole erection. 
Soil Survey. 
Soakaways, shot blast hole drilling, etc. — truck or tractor mounting 
with the following optional equipment :— 
Rotary Table, Wiggle Tail, Hydraulically Operated Controls, Powered Winch. 


full details on applicaticn from :— 


CHESHIRE ENGINEERING CO LIMITED 
YORKTOWN WORKS, CAMBERLEY, SURREY. TEL: 3421—20 LINES 





<i 
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y There’s something special 
| ’ _ about this engine! 


, — 


It’s got the CUMMINS PT” Fuel System 





Only CUMMINS DIESELS are fitted with the PT fuel system—a system so 
simple in conception and design, so economical and reliable in operation, 
that all other fuel injection systems are obsolescent. 

Vehicle and Constructional Equipment logs show that the majority of the 
breakdowns on modern high-speed diesels are due to fuel injection 
trouble. This you cannot afford to ignore. Only CUMMINS* DIESELS 
provide a satisfactory answer. CUMMINS DIESELS, equipped with the 
most reliable fuel injection system in the world, will add POWER and 
PROFIT to your fleet. 


Get the most from your equipment . . . Get CUMMINS in your fleet 


CLL CUMMINS ENGINE COMPANY LTD. 


Sales Office : 34 St. James's Street, London, S.W.1. Tel: Trafalgar 5561. 
Factories: Shotts, Lanarkshire, Scotland. Columbus, Indiana, U.S.A. 
U.K. Distributors : Cummins Diesel Sales & Service Ltd. 


%* Trade mark of Cummins Engine Co. Inc. 


i" 





Visit our Stands 421 & 422 Grand Hall Gallery 
Public Works & Municipa! Services Exhibition, Olympia, November l4th — 19th 
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PROVING ITSELF 
TIME AND TIME AGAIN 


COURIER the ‘ROB ROY 12 yd. DUMPER 


DOES THE B/G JOBS — EFFICIENTLY — ECONOMICALLY 


FROM 


PLL 


DELIVERED 


Constructed with IN-LINE drive from 
Engine via Clutch and 4 speed Gear Box 
to driving axle. 


Ackermann principle of steering, giving 
9”-6" radius to outer steering wheel. 


Capacity is 35 cu. ft. struck level—heaped, 
40 cu. ft. 


E.M.V. double-reduction, extra heavy duty 
driving axle. 


SEE — INSPECT and TRY this outstanding 
Dumper at our main distributing depots 
or write for full particulars. 


MADE BY 
JAMES F. LOW & CO., LTD. MONIFIETH + DUNDEE - SCOTLAND ~- Telephone Monifieth | 
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McKIERNAN 
-TERRY 
DIESEL 

PILE 
HAMMERS 
FOR 
POWER, 
ECONOMY 
AND 
RELIABILITY 


VicKiernan-Terry DE-30 diesel pile 
hammer in false leaders 
driving a steel box pile 





VISIT OUR STAND 
OLYMPIA 


McKiernan-Terry Diesel Pile-Hammers are designed for reliability, 
14-19 NOV. 1960 " 


combined with economy in both operation and maintenance. They 
are completely self-contained and :need no external source of power 
other than a winch to lift the hammer and to raise the ram-piston: for 
starting. 

Fuel and lubricating oil consumptions are low and the built-in 


e 





2 
Oe 
PUBLIC WORKS 
& MUNICIPAL 
SERVICES 
EXHIBITION 





TECHNICAL 


tanks hold sufficient fuel and oil for two to three days normal 
operation. All parts are readily accessible for inspection or mainten- 
ance. Ruggedly built from high quality materials and components, 
including special alloy steel parts, and manufactured to close 
tolerances and fine finishes, the McKiernan-Terry range tof Diesel 
Pile Hammers provide a most economical and reliable means of 
driving piles of all types. 


For full details write for List No. 190/K 


REPRESENTATIVES THROUGHOUT THE WORLD 





10 HAYMARKET, LONDON, S.W.1. Telephone: TRAfalgar 1024 


BSP 181 
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Whether you are a producer of bricks and clay 
products or a user of these products, the 
Signode System will save you time and money. 
Laborious, wasteful and costly handling and 
manual stacking of bricks and clay products 

is greatly simplified by bulk bundling with the 
Signode System. 

Bring your organisation into line with 
modern methods of mechanisation — with the 
Signode System. 

Ask your supplier of bricks or clay products 
to bundle them with Signode Tensional 





power strap feeder and 
pneumatic equipment for 
the building industry 


Steel Strapping, it ensures : 


SIMPLE BULK HANDLING - EASY LOADING 
UNIFORM STACKING 

REDUCTION OF BREAKAGES AND PILFERING 
SIMPLIFIED STOCK-TAKING 









SIGNODE LTD QUEENSWAY FFORESTFACH SWANSEA GLAMORGAN 
Telephone: Swansea 3281 1-4 Telegrams & Cables: Edongis, Swansea. 
London Offices: 7-9 BREAMS BUILDINGS LONDON, E.C.4. Telephone : HOLborn 7156 


@ranch Offices MANCHESTER LEEDS GLASGOW BIRMINGHAM NEWCASTLE DUBLIN and ASSOCIATED COMPANIES throughout the WORLD 
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BARFORD FEATURES 
ARE PRACTICAL 
FEATURES 





most productive in its class 


From widely separated sites throughout the world come re- 
ports of the outstanding performance, strength and mobility 
of the Barford 75—Britain’s leading one-ton dumper. 

The design of this sturdy, compact machine is based on maxi- 
mum utilization of power, plus exceptional manoeuvrability, 
reliability and minimum maintenance. This is a combination 
that cuts time, costs and operator fatigue too! 





A special low-lip skip is available 
to take the full discharge from 


small mixers. @ In line transmission—direct @® Ease of manoeuvrability 
drive without belts or chains ensures faster working cycle 
—minimum power losses reduces operator fatigue. 
greater efficiency and 
dependability. 


@ Heavy duty, constant mesh ® Choice of engines—Petter 
gear bor—three forward PH, AVA, Ruston 1 YBA 
speeds and reverse. and Lister LD2. 





Quick action gravity tip ensures 
complete discharge of load. 





Write today for full 
details and on-the- GRANTHAM, LINCS. 


site demonstration. 
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The plywood face 
ensures a first class 
finish 


KWI 


rUuLLy 
Columns from 6" to 
ADJUSTABLE MT 


COLUMN Side ites 
PT aad i PUBLIC WORKS 
te ™ & MUNICIPAL 


aged . a awtsition 











VISIT OUR STAND 
OLYMPIA 
14-19 NOV. 1960 


Ny 





De 











The Column Anchor 
Brace which connects the 
shutter to the Prop is fitted 
with a swivel spigot to receive 
the bottom of the raking prop. 











8’ 0” high adjustable Column 
Form with built-in self-bracing device. 


Please send full details of the new Kwikform 
Adjustable Column Form. 






PDDREGS ooennccsscisseccccccncnsncsssssccsesccovctsccnsacsscescesess 
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‘Robel is right because it is designed to meet even 


requirement of the constructional industries — not 4) 





























least of these requirements being adaptability.’ From, 
speed and safety of the basic unit frame system to mobj, 
towers, stage bracket system, and trussed ledgers for yy 
spanning structures Robel uses the same standay 
components. 





its right 


its Robel' 


The scaffolders most eloquent testimony is the ev 











increasing demand for Robel components. The uniqu 
‘drop in’ corner clamp takes the weightlifting out « 
ledger handling. This principle is the basic design fo: 
every component in the Robel system. The result is th 





fastest most versatile system of scaffolding in the worl 
to the user it spells substantial savings—in labour cost 
and in capital outlay —two most important factors i 
modern industry ! 

Don’t get involved in another scaffolding problem-= 
drop us a line and we will SHOW you how right Robeli 


DAVID ROBERTS 


& COMPANY (ENGINEERS) LTD 


Head Office & Works: 
Albert Street, OLBURY, BIRMINGHAM. 
Phone: BROadwell 285! Pbx. Grams: Robel, Birmin 


London Office & Service Works: 
134, 134a Gloucester Avenue, N.W.1. 
Phone PRIimrose 0066 Pbx. Grams: Conrobel, London NW 
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The all new International 





New power... more weight... superb balance . . . combine with 
new features and unparalleled operator comfort to make the new 
International BTD-8 a certain leader in its class. All the know-how 
and experience of IH, Britain’s largest manufacturer of crawler 
tractors, has gone into the design and development of this new BTD-8, 
a worthy addition to the famous range of International crawlertractors. 
New engine... new transmission... new all-weather starting... 
new steering strength... new track components throughout... 
new operator comfort. f 























) ...the best buy 
in its power class 











IMMEDIATE 
DEMONSTRATIONS 
NOW AVAILABLE 
BOOK YOURS TODAY! 


JAMES BOWEN AND SONS LTD. EDINBURGH GLASGOW ABERDEEN 
HEAD OFFICE 
45-59 Pitt Street, Edinburgh, 3. Telephone: WAVerley 4204 FF 
Glasgow branch: 
428 Helen Street, $.W.1. Telephone: GOVan 2611-2 


Aberdeen branch: 
Back Hilton Road. Telephone: Aberdeen 43332 


INTERNATIONAL 
HARVESTER 





SOLE SCOTTISH DEALERS FOR I.H. CONSTRUCTION EQUIPMENT 





EDDISON PLANT LiD 
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W OVERALL HEIGHT UNDER BRIDGES 
IIVERSAL JOINT ENSURING CONSTANT SELF ALIGNMENT 


WERFUL THRUST DIG AND CROWD RAM 


INFORCED LUGS AND SIDE PLATES 
LL CROWD ACTION ON LARGE CAPACITY BUCKETS 





NBREAKABLE DIG ARM 


VO INCH DIAMETER PINS AND BEARINGS 
)LT-ON MANGANESE STEEL TEETH AND PLATES 


GHT WORKING LIGHTS OPTIONAL 


‘RONG BOX SECTION LIFT LINKS 


IDE-ASIDE REAR WINDOWS 


ROP FORGED ENDS BUILT INTO ALL LINKAGES 


ITERCHANGEABLE DIG AND LIFT RAMS WITH UNIVERSAL COUPLINGS 


LUXE FOLD-OVER SEAT 


YGINE THROTTLE CONTROL FROM OPERATOR'S SEAT 


YDRO FLUID TEMPERATURE AND PRESSURE GAUGES 


ONTROL VALVES 


ON-SLIP RETRACTABLE FEET AND ROAD PADS 


ZAVY DUTY BOX SECTION MAIN JIB WITH BUILT-IN HYDRAULIC STEEL TUBES 
sAVY GAUGE DISC WHEELS AND 8-PLY TYRES 


\N AIR COOLING DUCT 


NIVEL COUPLINGS AT ALL MOVING POINTS OVERCOME FLEXING 
DBUST SLEWPOST ENCLOSING STEEL HYDRAULIC TUBES 

EAVY DUTY STABILIZER RAM 

DRGED AND GROOVED QUADRANT 

\RGE DIAMETER SLEW POST BEARING 


| BRITAIN’S BEST AND MOST PO! 


WHiTLOCK BROS LTD. GREAT YELDHAM_ ESSE 











Great Yeldham 305 (8 Lines) .. 


Telephone 





/ERFUL HYDRAULIC EXCAVATOR 


‘aul 
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BRITISH BUILT 


BUILDMASTER 50R | 
TOWER GRANES 


are 


MANUFACTURED IN ENGLAND BY 


USTON — 
R | See 


FOR ABELSON AND CO., LTD. 


J tau 
a 


a 


The Buildmaster 50R 
is the first Tower Crane 
built with rectangular 
hollow section tube 


Buildmaster Cranes are 
Designed and Manufac- 
tured to the Highest 
Standards. Protected by 
Proven Safety Devices 
and Backed by an Ex- 
perienced Nation Wide 
Service Organisation. 


am whe 


2 Ltn teat nak | 
ier a 
nr 

. 


Photograph by permission of Gerrards of Swinton 


ENQUIRIES TO:- 


ABELSON Ta MeL ili PBT 
é BES release Pome) Bee eee Me Terr 


& CO(ENGINEERS) LTD also at London and Manchester 
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October 20 1960 








BEDFORDSHIRE 


LL QUARRIES (ELLIS AND EVERARD), 

BA -_ a Leicester. (Tel.; Coalville 1226/7/8; or 
By On: viGilant 2530.) (For details, see Leics.) 
NGURFIELD, F. }.. & CO., LTD., 261A Finchley 
DANGHRT ndon, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 
RERSAND AGGREGATES, LTD., Northampton 
rents Quarries, Rushden (2354/5) (See Northants.) 
VEL PRCDUCTS (HUNTS.), LTD., Little Paxton, 
Ga Neots. Hunts. (Tel.: St. Neots 308.) Pits at 
Little Paxton, St. Neots, Hunts.; and Blunham, 


Beds. ‘ 
, G. F. X., LTD. (See Buckinghamshire.) 
WARTS SAND ANG GRAVEL CO.. LID., 22. Ine 
St: vroadway, St. Ives, Hunts. (Tel.; St. Ives 2441/2/ 
3/4.) (See Huntingdonshire for details.) 
WEBB, G- CAMBRIDGE, 3S Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 
WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel.: 4587/8/9.) Largest producers of 
all grades of washed aggregates in Bedfordshire 
and Northamptonshire. Regular deliveries anywhere. 
WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 
Hemostead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at: Leighton Buzzard. Bedford. Bullding sands. 


BERKSHIRE 


aMtY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford. (Tel.: Oxford 35421—-10 lines.) Pits 
at Dry Sandtord, near Abingdon, Sutton Courtenay, 
near Abingdor.. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.. Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton. (Tel.: Cogenhoe 464) for washed 
and graded aggregates ‘o 8.S.S 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.. Coaivilie 1226 7,8. or 
tondon: ViGilant 25.9.) (For details, see Leics.) 

BULL BROS., S. and L.. LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

corf, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot. Berks. (Tel.: Ascot 1026/7.) Sand, ali 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 

CURTIS, J. AND SONS, LTD., Botley Works, Oxtord. 
(Tel.: Oxford 41081/2/3.) Sand and all grades 
at washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) : 

OANGERFIELD, F. J.. & CO., LTD., 261A Finchley 
Rd., London, N.W.3 (Tel.: HAMpstead 8044/8.) 
For ali road aggregates, kerbs, setts (See London.) 

GRUNDON, S. (EWELME), LTD., Eweime, Oxon. 
(Tel; Ewelme 20.) London Office (Tel. Uxbridge 
4456). All grades washed aggregates. Path 
hoggin, broken stone, buliding sand 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

JANES AND CO., LTD., 2C Buckingtam Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulldozing 
and bulk excavation. (Tel.: Siough 20361 2 3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
5S5A Porchester Terrace, North Paddington, W 2 

POOLE (LECHLADE), LTD., Gravel Pit. Burford Road, 
Lechiade, Glos. (Tel.: Lechiade 219.) 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates 
building sand, path gravel, hoggin, etc 

WRAYSBURY SAND AND GRAVEL COC., LTD., 
Station Road, Theale, Reading. (Tel.: Theale 373.) 


BRECKNOCKSHIRE 


NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 


SALOP SAND AND GRAVEL SUPPLY co. 
Admaston, Wellington (Tel. 961), Salop. 
BUCKINGHAMSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hil, Oxford (Tel.: Oxford 35421—10 lines.) Pits 
at Dry Sandford, near Avingdon, Sutton Courtenay, 
near Abingdon. (Tel.; Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches 
ter, Oxon. (Tel.; Clifton Hampden 236.) Billing 
Northampton (Te!: Cogenhoe 464) for washed 
and graded aggregates to 8.S.S. 

ASPHALTE CARPETS, LTO., 38 Buckingham Palace 
Road, London, $.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, grave! asohait and 
cold asphalt at Gerrards Cross. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226 7 8, or 
London: ViGilant 2530.) (For details, see Le...) 

SICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 238.) Manu- 
facturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

COFF, HARRY A., LTD., Buckhurst Hil; Cheapside. 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 

OANGERFIELD, F. j., & CO., LTD., 261A Finchiey 
Rd.. London, NW3 (Tel.: HAMopstead 8044/8.) 
For all road aggregates, kerbs, setts. (Ste London.) 


ORINKWATER, W. W. (WILLESDEN). LTD., Rush 
Green, Denham, Bucks. (Tel.: Denham 2241/2/3.) 

GRUNDON, S. (EWELME), LTD.. Ewel.ne, Oxon 
(Tel.; Ewelme 20.) London Office (Tel. Uxbridge 
4156). All orades washed aggregates Path 
hoggin, broken stone, buliding sand 

WAINES, H. (WITNEY), LTO., Oxford Road, Witney. 


(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone. Cotswold 
building and wailing stone. 

WALL AND CO., LID., Brentford, Middlesex. (Tel. 
Isleworth 4455), and Coronation Road. High 
Wycombe (Tel.: 4360/1) ano at Gerrards Cross. 
Pits at Wraysbury (Middx.), and tvor (Bucks.). 

WARTIGAN, G. F. X., LTD., High Street, Newport 
Pagnell. (Tel. 126.) Graded and single-sized 
Sravel aggregates to 8.S.S. Pits at Newport Pagnell 
and Broughton, adjoining M.1 flyover. 

JANES AND CO., LID... 2C€ Bucxingnam Avenue, 
Slough Sand aggregates, hardcore, ashes, bulldozing 
and bulk excavation. (Tel.. Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 

Mantow o shester Terrace North, Paddington, W 2 


SAND AND GRAVEL CO., LTO., 
Westhoroe Pit, Little Marlow. Bucks. (Tel.: 
Marlow 379.) 


STUART MACEY, LTD., Gordon Road, High Wycombe. 


(Tel. High Wycombe 2591/2.) 
wemono GRAVELS. LTO., Head Office: Goldington, 


(Tel. 4587/8/9.) (See Bedtordshire.) 
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CAMBRIDGESHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.; Coalville 1226/7/8; or 
Lordon ViGilant 2530.) (For details. see Leics.) 


DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMopstead 8044/8.) 
For all road aggregates, kerbs, setts (See London.) 

DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 


MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, grave! asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 3533/4.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway St. tves, Hunts (Tel.. St Ives 
2441/2/3/4) (see Huntingdonshire for detalis.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, S0353 (night) ). 
Supplier, at keenest rates, of “Finest Quality Only 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and_ granite chippings. All to 8.S. 
Specifications. Delivered to any site in East Anglia. 


WELFORD GRAVELS. LID., Head Office. Goldington, 
Bedtord. (Tel 4587/8/9.) (See Bedfordshire.) 


CARDIGANSHIRE 


NASH ROCKS STONE AND time CO., LTD., 
Presteigne, Radnor (Tel.. Presteigne 352.) (See 
Heretordshire tor details.) 


SALOP SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel. 961), Salon. 
CHESHIRE 


BUCKTON QUARRY oroken stone, all grades. (Tel.: 
Mossley 123) Or write Main Road. Oldham. 
CASTLETON SAND ANO GRAVEL QUARRIES, LTD., 

Pennant End Quarry Whaiey Gridge (Tel.. Whaley 


Bridge 139.) Washed sand and gravel. 
CAWOOD. WHARTON ANO co., LTD., Pistyil 
Gwyn Quarry, Lianarmon, near Mold. (Tel.: 


Llanarmon-yn-la) 27.) Crusned 
tarred macadam, al! grades 
CHESHIRE AND NORTH WALES 
MACADAM CO., LTO., Lianarmon, near 
(Tel Lianarmon-yn-tal 43.) Hard, 
limestone, dry and coated, to 8.S.S. Inquiries 
to registered offte—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Stafts (Tet. Tean_ 393.) Manchester Ofhce 
Blackfriars 3766:7. Plant capacity, 2,000 tons per 


da 

DUNNING AND SON. LTD (See Shropsnire.) 

HILTON GRAVEL. LTD., Rice Street, Liverpool! Road, 
Manchester, 3. (Tel.. Deansgate 5455 and 5456.) 
Quarries at Cheadle. Stafts (Tel. Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.; Longton 32196.) 

HULLAND GRAVEL CO., LID. Cheadie, Stoke-on- 
Trent. (Tel.. Cheadie 2323,4, 2119 ana 2195.) 
Manchester Office. 464 Wilbraham Road, Cnoriton, 
Manchester, 21. (Tel.. Choriton 2274.5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool. 1S (Tet. Setton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Any quantity ver day. immediate delivery 
ex stock 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Orayton, Staffs. 
(Tel.. Hates 261/2/3.) (See Staffordshire tor details.) 

TRENTHAM GRAVEL CO.. LITD., Lordsiey Quarries, 
Wilioughbdridge, near Market Drayton, Salop. 
(Tel.. Pipe Gate 304/5.) All sizes crusned or 
natural washed = gravel. Twice washed sharp 
concreting sand Plastering sand. Plant capacity: 
2.000 tons oe day 

WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
(fel.; Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., cismop street >a Quaity, 
Turncrott Lane, Stockport. (Tel.. Stockport 7096.) 
Building san* and concrete sand. Bulk sand and 
Gravel filling a speciality. 


CORNWALL 


PENTEWAN OOCK AND CONCRETE CO... LTD., 
Pentewan Works. near St Austell (Tel.: 
Mevagissey 3335.6.) Gwitnian Works, near Hayle. 
Pure silica gravel and grit, concreting, bduliding, 
plastering and asphaiting sands, elvan and granite 
aggregates. ali sizes 


CUMBEKLAND 


BROOMBYS., LTD.. Sandside. Miintnorpe (Tel. 3251/2), 
Westmorland (See Westmoriand.) 


ESK MANUFACTURING CO.. LTD., Daiston Road, 
Carlisie. Cumveriana (Tel Cartisie 2-4941.) All 
grades washed, crushed grave! and concreting sand 
to B.S Specification Precast concrete products 
and partition biocks Sand time coloured facing 
and common oricks Ex works or delivered. 


limestone and 


TARRED 
Mold. 
broken 


DENBIGHSHIRE 
SALOP SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tei. 961), Saiop 
DERBYSHIRE 


BALLIDON QUARRIES LTD., Ash- 
bourne, Derbyshire. (Tel.. Parwich 201 and 202.) 
Clean and graded drv limestone to 8.S.S., all sizes, 
coated limestone to 8.S 802 and 1621 and wet- 
mix, large outyut; reliable deliveries. 


Bailidon, near 


HILTON GRAVEL, tTo., Hilton, Derby. (Tel.: 
Etwal! 422.) Also at Mercaston. (Tel. Braiistord 
316° 4nd at Willington (Tel Reptonr 3215) 


HOVERINGHAM GRAVEL co., Hoveringham, 
Nottingham (Tel. wowdham 3171—15 lines.) 
(For details, see Nottingnamsnire.) 

HULLAND GRAVEL CO., LID., Cheadie, Stoke-on- 
Trem. (Tel.. Cheadle 2323 4, 2119 and 2195.) 
Manchester Office. 464 Wiibraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274,;5.) 


DERBY SHIRE 


KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 


SALISBURY AND WOOD, LTD., Matlock (Tel. 
272,273). Limestone and granite, dry or coated 
gravel and sand; kerbs, slabs, blocks, posts, recon- 
structed and natural stone; lime and ground 
limestone Lightweight aggregates. ashes. red shale 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. AND L. LID., 126A High Street, 
Winchester (Tel. 2264). (See Hampshire.) 


DANGERFIELD, F. J. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Gumpers Lane, Easton. 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials. 
limestone for all purposes and to ali gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 

GILSON. S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO.. LTD., 8 Commercial Road, Parkstang 
(Tel.: 5379). 

MOREYS (VERWOOD), LTD., Verwood, Wimborne 
Oorset. (Tel.: Verwood 234.) Concrete aggre 
gates, building sand, hoggin, path gravel. 


ESSEX 


ALRESFCRD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Pits at Alresford Creek, Bright- 
lingsea, Stoke-by-Nayland, Bures and _ Holland. 
All grades of washed shingle, concreting sand 
and building sand. Road and water transport. 

BAKER, F. AND €E.. LTO... 73 High Road, Rayteigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury All grades 
of washed material supplied and delivered; also 
hardcore, ashes and bricks 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near cenester (Tel.. Coalville 1226 7.8. or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: Ardleigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 


DANGERFIELDO, Ff. j.,. & CO., LID., 2614 Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead <eaeee 
For all road aggregates, kerbs, setts. (See London. 

FERRIS PITS, LTD. The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Staniord-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and obuliding sands supplied and 
detivered, also hardcore and ashes. 

HALL AND CO., LIO., Manor Roaa, Romtord. (Tel.: 
Romtord 42321.) Pits at Aveley, Borenam ard 
Lintord, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HUNNABLE, fF. A., AND SON, LTD., Rayne Road, 
Braintree, Essex (Tel.. Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects, washed 
concreting sand and washed soft building sand. 
Classihed sand for asphalt. Ready mixed concrete 
to al! grades. Pits at Braintree, Bocking, Beasie~ 
End, Hedingham and Aliphamstone. 

LEIGH BUILOING SUPPLY CO., LTD., Head Office: 
956 London Road, Leigh-on-Sea, Essex. (Te 
78264—S5S lines.) All grades washed materia 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street 
Romford. (Tel.. Romtord 44141—7 tines.) Washeo 
and crushed gravel, all sizes. sand. Pits at Asheid 
ham, Chignali St. james, Oagenham, Grea. 
Waltham, North Ockendon, Roxweil, West Thurrock 

READ, P. T., LFD., Fairiop Airheid, Forest Road. 
\itord. (Tel.. Hainault 6111/2/3.) High-grade 
sands, ballast and shingies supplied and delivered. 
also ready-mixed concrete. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. ives 
2441/2,3/4 and Halstead 2323.) Pits at St. ives 
and Gosfield, near Halstead. 


STANWAY CONTRACTS, LTO., Upper Edwards Hall. 
Ea..wood, Southend-on-Sea. (Tel.. Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered 

WELFORD GRAVELS, LID., Head Office: Goildington. 
Bediord (Tel. 4587,8/9). Washed and graded 
aggregates. Local Office and pits: Tillingham 287 

WIVENHOE SAND, STONE AND GRAVEL CO.. 
LTD.. Wivennoe, near Colchester, Essex. (Tel. 


Wivennoe 231.) High-quality wasned aggregates 
of all grades 


GLOUCESTERSHIRE 


AMEY'S AGGREGATES, LITD., Lower Wootton, Soars 
Hill, Oxtorad (Tel... Oxtord 35421—10 tines.) Pits 
at Ory Sandtord, near Abingdon. Sutton Courtenay. 
near Abingdon. (Tel.. Sutton Courtenay 275.) 
Theale, near Reading. (Tel. Theale 358.) Dorches. 
ter, Oxon (Tel. Clitton Hamoden 236.) Billing 
Northampton. (Tel.. Cogennhoe 464) for washed 
and graded aggregate. to 8.5S.S. 

BENGRY AND SONS. LTD.. Longmoor. Kingsland. 
Leominster, Heretordshire. (Tel. Kingsland 301/4.) 
(See details under Herefordshire.) 

COKE. T. F. (CHELTENHAM), LTO., 267 Gloucester 
Road, Cheitennam (Tei.. Cheitenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. etc. 

CROMHALL QUARRIES, LTD., Cromhal!, Wotton- 
under-Edge. Glos (Tel.: Faifeld 346/7.) Concrete 
aggregates. pre-graded in large quantities. Tar- 
macadam, tarpaving, bituminous macadam and 
cold asphalt to 8.S.S tor hand or machine laying. 

GRIFFITHS, A.. AND SONS. Churchdown, Gloucester 
(Tel.. Churchdown 3135 and 2216.) Pit. quarry 
and dredger owners All grades and types 
agorecate materials. 

“ALL AND CO.. LTD., Longmoor House, Ashton Vale 
Road. Bristol. 3 (Tel. 63001.) Gravel aggregates, 
concreting, plastering and building sand. 








Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 


POOLE (LECHLADE), LTO., Gravel Pit, Burford 
Road, Lechiade, Glos. (Tel.: Lechiade 219.) 
TAYMAC, LTD., Wootton Bassett, Swindon. (Tel.: 

Wootton Bassett 391——S lines.) (See Wiitshire.) 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coletord Gios (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams. asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rall. 


HAMPSHIRE 


&MEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxtord. (Tel.. Oxtord 35421—10 lines.) Pits 
at Ory Sandtord. near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale. near Reading. (Tel.: Theale 358) 
Dorchester. Oxon (Tel.; Clifton Hampden 236.) 
Billing, Northampton (Tel.: Cogenhoe 464) for 
washed and graded aggregates to 8.S.S. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.. Coalville 1226/7/8; or 
London. ViGilant 2530.) (For details, see Leics.) 


BULL BROS., S$ AND L., LTD., 126A High Street 
Wincnester. (Tel.. 2264.) Concreting aggregates 
(reconstituted, pit-mixed, welghbatched to meet 
any specification). also ballast, hoggin, path gravel 
ano sand trom own oits at Fawley, Lockerley. 
Ringwood, Romsey Sway and_ Totton. 

OANGERFIELD, F. J, AND CO., LTD., 261A Finchiey 
Road, Lonaon, N.W.3. (Tel.. HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GILSON. S. C. AND SONS, LTD., Holcombe, near 
Bath. (Tel.. Stratton-on-the-Fosse 243.) 

HALL AND CO.. LTD.. Baltic Wharf, Marine Parade 
Southampton (Tel. Southampton 21234), and at 
Portsmouth Pits at Ringwood, Highbridge and 
Totton Grave! aggregate. concreting, plastering 
and building sand. 

HASKINS. G.. AND SONS, Queen Street, Emsworth. 
For washed sands and graded aggregates, path 
and road gravels, noggin, clinker, ashes. (Tel.: 
Emsworth 2271.) 

MOREYS (VEF'NOOD). LTO., Verwood, Wimborne. 
Dorset (Tri. Verwood 234.) Concrete aggregates, 
building sa‘d, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 
Road. Nes Milton, Hants. (Tel.: 37 and 566.) 
Guarantees uncrushed, washed, screened and 
Graded cincrete aggregates All sizes Washed 
sharp anc fine sands 

PRIVETT. W G.. AND SONS, LTD., Drayton Lane, 
Portsmoi ch (Tel. Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 
and grajed filter media, etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke. Hants (Tel 85.) Concrete aggregates, 
buliding sand. path gravel, hoggin, etc. 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue Southampton (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 

WRAYSBURY SAND AND GRAVEL CO., LTD., 





Station Road, Theale, Reading, Serks. (Tel.: 
Theale 373.) 
HEREFORDSHIRE 





6ENGR/ AND SONS. LTD., Longmoor, Kingsland, 
Lec minster, Herefo-dshire. (Tel.. Kingsland 301/4.) 
Sur pliers of a'! grades of crushed concrete aggre- 
gafes, road metaiiing. oltching stone. hardcore and 
co ‘ted macadam 

CLEE ALL TRANSPORT AND ROLLING CO., LTD., 
Lidiow, Salop (Cleehilistone 284). (See Shrops.) 

NASI) ROCKS STONE AND LIME CO., LID., 
P -estergne Radnor (Tel. Presteigne 352.) All 
trades of tarred and bituminous macadam, road- 
Ltone, chippings and concrete aggregates, etc. 


9Lf RAONOP TRADING CO.. LTD., Kington. 


Tei 11.) Granite and timestone aggregates, 
coated macadam, concrete products. 

SA .OP SAND AND’ GRAVEL SUPPLY co., 
Admasto: Wellington (Tel. 961), Salop. 


W UTECLIFF QUARRIES AND SRICKWORKS, LTD., 
Coleford Gios (Tel. 3158/9) (See Gloucestershire.) 


HERTFORDSHIRE 


ARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.; Coalvilie 1226/7/8; or 
London ViGilant 2530.) (For details, see Leics.) 

SANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, NW 3. (Tel.. HAMpstead 8044/8.) 
For al! road aggregates, kerbs, setts. (See London.) 

[ASTWOODS SALES, LTD., Eastwood House, City 
Road. E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

SABRIEL. C., LTO., Paimers Lane, Enfield, Middx. 
(Tel.. HOWard 4351/2/3) Washed aggregates and 
bullding sand Pits at Hertford and Enfield. 

AALL AND CO.. LTD., Rallway Yard, Orchard Road, 
Stevenage (Tel. 775). and at Hatheid. Gravel 
aggregates, concreting, plastering and buliding sand. 

HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

$v. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway. St  tves, Hunts (Tel.; St. Ives 
2441/2/3/4.) (See Huntingdonshire for detalis.) 

NEBB. G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 

WINFIELD. HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
bulliding sand 


HUNTINGDONSHIRE 


ARDON HILL QUARRIES (ELLIS AND EVERARD), 
L10.. near Leicester. (Tel. Coalville 1226,/7/8, or 
London ViGilant 2530.) (For details, see Leics.) 

/ERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries. Rushden (2354/5) (See Northants.) 

GRAVEL PRCDUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
— Paxton, St. Neots, Hunts.; and Blunham, 

eds. 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambeis, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wanstord %84/S) Roadstone, hardcore, broken 
Stone. ballast ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, Si. ives. Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of ali grades of washed 
sand and grave! Readv mixed concrete. Precaat 
concrete of every description. 





ed 


HUNTINGDONSHIRE 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


WELFORD GRAVELS, LTD., Head Office: Goldington, 


Secford (Tel.: 4587/8/9.) (See Bedfordshire.) 
KENT 


BRASTED SAND PITS, Brasted, Kent. (Tel. 586) 
London office: 10A Ellery Street, S.E.15. (Tel.: 
New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 
ashes, etc. 

BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
330.) Sand, ballast, shingle, hardcore, clinker, 
breeze blocks, etc. 

CLUBB, j., LTD., Dartford, Kent. (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 
aggregates, concreting and building sand 

DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfeld, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, bitu- 
minous macadam and dry road stone manufac 
turers and suppliers. Head Office: 21-22 Old Bailey, 
London, E.C.4. (Tel.: City 7001—10 lines.) 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Maling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone 
(Tel.: Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield. Gravel 
aggregates, concreting, plastering and obuliding 
sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 


TILBURY CONTRACTING AND OREDGING CO., 
LTD., Postiey, Maidstone. (Tel.: Maidstone 55401/ 
2/3.) Suppliers of tarred, bituminous and dry 
Kentish ragstone, sea walling, aspha't fillers, 
Scotch granite and kerbing. 


LANCASHIRE 


BROOMBYS, LTD., Sandside, Milnthorpe (Te!. 3251/2). 
Westmoriand. (See Westmorland.) 


BUCKTON QUARRY. Broken stone, ali grades. (Tel 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, nr. Rochdale. (Tel.: Castie- 
ton 57100.) Lee Quarries, Bacup. (Tel.: Bacup 
287.) Washed pit sand, crushed washed stone 
aggregates; pitching stone. 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacitv, 2,000 tons per 


day 
OUNNING AND SON, LTD. (See Shropshire.) 
HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre 
gates for all construction purposes. 


HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3 (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester 21 (Tel.: Choriton 2274/5.) 


PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate 
Immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15 
(Tel.: Sefton Park 7261.) 
Manchester Depot: 
Office: Cornbrook Road, Manchester, 15 
(Tel.: Trafford Park 3830.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Aimington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice-washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford (Tel. 4587/8/9). Local Offices and pits: 
Chorley 3923 and Wigan 82039. 

WITHERS LIMESTONE, LTD., Biack Lane Quarry, 
Carnforth. (Tel.. Carnforth 327.) Graded limestone 
aggregate to B.S.S., all sizes. Immediate delivery 
ex stock. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231 All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226 7/8; or 
London Office—ViGilant 2530.) Best Leicester- 
shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 
rail/road delivery. 


CLIFFE HILL GRANITE CO., LTD., Markficid, near 


Leicester. (Tel.. Markfleld 561/2/3.) Granite 
aggrega*es to B.S.S. All sizes. Tarred and bitu- 
minous granite, concrete slabs and kerbs. Transit- 


mixed concrete. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298: 
Duston S05.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 
LTD., 21 New Walk, Leicester (Tel. 56682). 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTD., Hemington Fields, near 
Shardiow Derby (‘Tel.- Shardiow 266.) 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting 
ham. (Tel Lowdham 3171—15 lines.) (For 
detaiis see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTD., 21 New Walk. 
Leicester (Tel. 56682). Quarries at Mountsorrel 
near Loughborough ‘gin. pink granite a speciality 
London Office: 29 Dorset Sqa., N.W.1. (Amb. 1141.) 


LEICESTERSHIRE 
WANLIP GRAVELS, LTD., Wanlip Road, Systo, 
Leicester. Any size or grading,  scientiica, 


balanced ballast. All to 8.S.S (Tel. 
2327 and 2797.) 
WELFORD GRAVELS, LTD., Head Office Goldington 
Bedtord (Tel. 4587/8'9) (See Northamptonshirg} 
WREAKE VALLEY GRAVELS CO., LTD. Meity 
Mowbray (Tel.: Pits—Rotherby 205 or head of; 
Melton 2488.) All grades washed aggregates ant 


sand. 
LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Registered Ofce 
The Broadway, Woodhall Spa, Lincs (Tel. w 
Spa 3150.) Screened limestone, hardcore, pitching 
filling, flint, hoqgin. Ex quarries or delivereg 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamtorg 
All grades of washed sand and gravel.  (T¢) 
Market Deeping 2301.) , 

EAST MIDLANDS BUILDERS’ SUPPLY CO., 21 Caste 
dyke West, Barton-on-Humber, Lincs (Tel.. Bartop 
2189.) All grades washed sand and gravel, roy 
stone, hardcore, washed silica sand 

GIBBONS, F. B., AND SONS, LTD., Registered Office 
Welby House, Market Deeping, near Peterborough, 
(Tel.: Market Deeping 3321/2383.) Pits at Lang. 
toft, near Peterborough. (Tel.: Market i 
2210.) All grades washed sand and aggregate, 

HARTSHOLME GRAVEL AND SAND CO., tip. 
Hartsholme Wood, Doddington Road, Lincoin, Sole 
selling agents: Hartsholme Sales, Ltd., i7 Wey 
Parade. Lincoln. (Tel.: Lincoln 23391.) 

HOVERINGHAM GRAVEL CO., Hoveringham, Nott 
ham. (Tel.. Lowdham 3171—-15 lines.) (fp 
details, see Nottinghamshire.) 

HURDiSS, J. W., LTD., Victoria Street, Grimsby (Te, 
Grimsby 3657) and Caistor (Tel.: Caistor, Ling. 
281). Building, plastering, concreting sand, ais 
gravel, ballast, hoggin and roadmaking materia 

PETERBOROUGH QUARRIES, LTD.,  Sandyiang 
Maxey Peterborough (Tel Market Deeping 
2355—3 lines.) Quarry at Ropsiey, all grades o 
hardcore and broken stone (See also Northants, 

POLLARD, C., AND SON (TALLINGTON), tf, 
Walk House, Langtoft, Peterborough Pits a 
Tallington, near Stamford. Lincs (Tel. Marke: 
Deeping 2140.) All grades washed sand ay 
aggregates For ‘* Supercrete ready = mixee 
concrete, ‘phone Market Oeeping 3132 

TRENTFORD GRAVELS, LTD., Head Office Deansgron 
Grimsby. (Tel.. Grimsby 5354 ) Washed and grady 
gravel and sand, roadstone, hardcore. slag. tarmx 
ashes, etc. Pits and quarries throughout the county 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD) 
LTO., near Leicester. (Tel.. Coalville 1226 7.8.0 
London: ViGilant 2530.) (For details «ee Leu 

BUCBRICKS COMPANY, LTD., S7 Piazza Chamber, 
Covent Garden, London, W.C.2. (Tel: Coven 
Garden 0534.) All grades of washed aggregates, 
sand, building sand, asphalt, grit. Sterilised dy 
sand accurately graded to buyers’ requirements 

COX, H., AND SONS, LTD., 

33 Southampton Way 
Camberwell, S.E.S 
(Tel.. Rodney 2215—3 tines.) 

DCANGERFIELD, F. }.. AND CO.. LTD... 2614 Finchie 
Road, N.W.3. (Tel. HAMovstead 8044-8 iGrani 
limestone or siag, coated or rv al! sizes anv 
pitching, granite kerb and setts ‘elspa: quart: anr 
other minera's by road or rail or ex London sto 

DORSET LIMESTONES. LTD., Bumpers Lane Eastu 
Portland, Dorset (Tel.. Portland 2207 8: ‘Ff 
details, see Dorset.) 

DORINKWATER, W. W. (WILLESDEN). LTO. Ouone 
Hill Lane, Willesden, NW 10 (Tel GLAdstom 
6400/5.) Pits’ Rush Green, Dennam Bucks (Te! 
Denham 2241/2/3.) Also Staines Road. Hounsice 
Heath. Middlesex (Tel. Hounslow 6222 3) 

GABRIEL, C., LTD., Paimers Lane, Enfeld Midn 
(Tel.: HOWard 4351/2/3.) Washed aggregates av 
building sand Pits at Enheld and Herttord 

GREENHAM SAND AND BALLAST CO., LTD. 
Chertsey Road, Feitham. (Tel.: Feltham 2285 7) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

HALL AND CO... LTD., Chantrey House. Ecciestor 
Street, S.W.1 (Tel.: Sloane 7122) ano at ta 
Dulwich, Poplar and Wandsworth Grave! agere 
gates, concreting, plastering and owilding sand 

HARTIGAN, G. F. X., LTD. Washed sharo sand 
B.S.S. 882. (See Buckinghamshire.) 

KEEN. W. }., AND SONS, 18 Granville Road Evping 
Essex. (Tel. Epping 2520.) All sands  aliast 
shingle and nardcore supplied 

LONDON BALLAST CO., LTD. (Tel. Paddington 5064 
55A Porchester Terrace North. Paddington Wi 

READ, P. T., LTD.. Gales Gardens. Bethna’ Green 
—.2 (Tel.. Shoreditch 9128 9.) All sands, dallas 
and shingles supplied and delivered also reat) 
mixed concrete Pits: Fairlop Airfield. Forest Roast 
\lford, Essex. (Tel.: Hainault 6111/2/3.) 


MERIONETHSHIRE 


SALOP SAND AND GRAVEL suPPiY CO 
Admaston, Wellington (Tei 961) Saloo 


MIDDLESEX 


CROSS. GEO. C., AND CO., LTD., Uxbridge Roa 
Southall (Tel.. Southall 2264 5:6.) Concrete 
aggregates, hardcore, excavations demolition 

DRINKWATER, W. W. (WILLESDEN). LTD., Staines 
Rd.. Hounslow Hth., Middx (Hounslow 6222/3) 

GABRIEL, C., LTD., Paimers Lane. Enfeia Middx 
(Tel.: HOWard 4351/2/3.) Washed aggregates an 
building sand Pits at Enheld and Herttord 

GREENHAM SAND AND BALLAST CO.,_ LID. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7) 
Pits at Hounslow, Feltham and Staines. © 
aggregates, plastering and building sand. 

GRUNDON. S., 79 Harlington Road, Hillingdon 
Middlesex. (Tel.: Uxbridge 4156.) Sand. ballast 
shingle, hardcore, ashes, excavation and demolitios 

HALL AND CO., LTD., Chantrey House, Ecclestor 
Street. SW1 (Tel. Sloane 7122). and at As 
and Brentford. Pit at Gedfont. near Feltham 
Gravel aggregates. concreting. olastering a 
building sand 

LONDON BALLAST CO.. LTD. (Tel.: Paddington 5064). 
SSA Porchester Terrace North. Paddiagton 2 
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MIDDLESEX 
AD, P. T» LTO.. Gales Gardens, Bethnal Green 
REAM). (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered’ also ready 
mixed concrete Pits: Edmonton Gravel_ Pit 
Montagu Road, N.9 (Tel.. Shoreditch 9128 9) 
and Fairlop Airfeld. Forest Road 'iford (Tei 


Hainault 6499 7° 
TyUART MACEY,. LTD.. Gordon Road. High Wvcombe 
stUrrel. High Wycombe 2591/2) 
THAMES SAND AND GRAVEL CO.. LTD.. Fordbridge 
Road, Shepperton (Tel. Walton-on-Thames 23616.) 


Gravel aggregates, concreting, olastering and 
ouilding sand 

wRAYSBURY SAND AND GRAVEL CO., LTD. Pits 
at Wraysbury (Tel.. Wraysbury 164.) Grave! 


aggregates, concreting, plastering and building sand 
MID-WALES 


BENGRY AND SONS. LTD.,. Longmoor, Kingsiand, 
Leominster, Herefordshire (Tel. Kingsiand 3014.) 
(See details under Herefordshire ) 

NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor (Tel.: Presteigne 352.) 
Herefordshire for details ) 


op RADNOR TRADING CO., 


.To., 
(See 


LTO. Quarries in 


Radnorshire. (Kington 11.) (See Herefordshire.) 
SALOP SAND AND GRAVEL SUPPLY co. 
‘Admaston. Wellington (Tel 961), Saltop 
reRN HILL SAND AND GRAVEL CO.. LTD. 
Almington Quarries, near Market Orayton. Staffs 
(Tel.: Hales 261/2/3.) (See Staffs for detaiis.) 


MONMOUTHSHIRE 
in-SiTU CONCRETE. LTD.. Victoria Works Ebbw Vaie 


(Tel 3032), and Phoenix Works Cardiff (Cardiff 
63311), for limestone and slag aggregates. ready 
mixed concrete, tarmacadam. media filling etc. 
kerbs and pavings 

MONMOUTHSHIRE ASSOCIATED QUARRIES. LTD. 
Head Office: 38 Chepstow Road. Newoort Mon 


(Tel.; Newport 58311/2.) Suppliers of al! grades 
of concrete aggregates, road metailing§ oitching 
stone, tarmacadam and bituminous macadam in 
limestone, dolomite and blue oennant§ stone 
Quarries throughout the countv 

WHITECLIFF QUARRIES AND BRICKWORKS LTD.. 
Coleford, Glos. (Tel 3158/9) (See Gloucestershire ) 


MONTGOMERYSHIRE 
NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor (Tel.: Presteigne 352.) (See 


Herefordshire for details.) 
SALOP SAND AND GRAVEL SUPPLY CO.. Samaston 
Wellington (Tel. 961). Salop 


NORFOLK 
SARDON HILL QUARRIES (ELLIS AND EVERARD). 


LTD., near Leicester (Tel.. Coalville 1226 7/8. or 
London: VIGilant 2530.) (For details, see Leics.) 

(CHNSON, P. C. H., LTD., Station Road, Terrington 
St Clement, near King’s Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel 
roadstone, washed sharp and fine sands 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. tves, Hunts. (Tel.: St. Ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. Ives and Knettishall, near Thetford. 

SNETTERTON STONE QUARRIES, LTO., Pix Farm 
Lane, Hemel Hempstead, Herts (Tel Berkham 
sted 1208/9.) Pits at Snetterton Concrete 
aggregates, building sand 

NORTHAMPTONSHIRE 

AMEY'S AGGREGATES, LID., Lower Wootton, Boars 

Hill, Oxtord (Tel. Oxford 35421—10 lines.) Pits 


at Ory Sandford, near Abingdon. Sutton Courtenay, 
near Abingdon (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel. Theale 358 ) Dorches 
ter, Oxon. (Tel.: Clifton Hampden 236.) Biiling 
Northampton (Tel.: Cogenhoe 464) for washed and 

Graded aggregates to 8.5S.S. 
—_ HILL QUARRIES (ELLIS AND EVERARD). 
“» Near 


Leicester (Tel.. Coaiville 1226 7 8 or 

London: ViGilant 2530.) (For details, see Leics.) 
OICESTER STONE CO., LTO.. Stratton Audley, 
Bicester, Oxon. .fel.: Stratton Audley 238.) Manu 


facturers and suppliers of all grades limestone 
tarmacadam, dry, pitching stone, hardcore. etc 

BILLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 
23 Berkeley Square, W 1 (Tel.. Mavtair 6341.) 

BRAYBROOK, E. W., LTD., Newton Road, Higham 
Ferrers Northants. (Tel.: Rushden 3344 and 3345.) 
All Grades of washed and graded aggregates to 
8S.S., building sand, hardcore 

OOW-MAC (PRODUCTS). LTD., Tallington, Stamford. 
All grades of washed sand and gravel (Tel. 
Market Deeping 2301.) 


DUSTON STONE QUARRIES. LTD.. New Ouston, 
Northampton (Tel. Brixworth 278 and 298 
Duston 505.) Producers of building and walling 
stone roadstone, hardcore, broken stone, ashes, 
sand, gravel and hoggin. immediate delivery 
throughout Northamptonshire. 

FERRERSAND AGGREGATES. LTO.. Northampton 
‘oad Quarries, Rushden, Nerthants ‘Tel. Rushden 


2354/5.) Largest producers in the co 
unty of all 
fades of high-quality concrete aggregate to 8.S.$ 
eliveries throughout Northamotonshire and ad 
creatine counties 
RCN, F. B.. AND SONS, LTD.. Welby House, 
Docket Deeping, Peterborough. (Tel.: Market 
aoe eeping 3321/2383.) (See Lincolnshire for details.) 
ERINGHAM GRAVEL CO., Hoveringham, Notting 
aos (Tet Lowdham 3171—15 lines.) (For 
etails, see Nottinghamshire.) 


KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 


Near Stamford (Tel.: Ketton 206.) Hard 
c ‘ core, 
roadstone, crushed stone, top soll, silica clay 
wacKnnies 2 Ketton 
taeeen A li LTD.. Ransome Road, North 


an (Tel Northampton 589 ) 
Grades of washed aggregates 
‘xmortar (lime sand mortar) 


Producers o? 
Building sand 


Prompt deliveries 

MUM BARGE AND LIGHTER CO. LTD. Market 

Epambers Peterborough ‘Tei 5534 °5). and Ship 

le Wansford near Peterborough (Tel. 
r 4’ 

ttene. hatiasy Ss) Roadstone hardcore broken 


ashes. silica clay and sand 


NORTHAMPTONSHIRE 


NEWARK (PETERBOROUGH) SAND AND GRAVEL 
CO.. LTD.. 127 Eastfield Road Peterborough (Tel. 

Peterborough 2091.) All grades wasned and 
screened grave! and sand 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Mavey, Peterborough (Tel. Market Deeping 
2355S.) Eight quarries supplying ail grades of hard- 
core and broken stone Also Wetmix at Yarwell, 
Wanstord All grades grave! and sand at Maxey 

POLLARD. C.. AND SON (TALLINGTON). LTD.. 
Walk House, Langtoft. Peterborough (Tel. Market 
Beeping 2140.) (See Lincolnshire ‘or details.) 

STORTON. F. £., LTD... Weedon Road. Northampton. 


(Tel.: Northampton 3358.) Producers of washed 
gravel and sand to 8S.S 

WELFORD GRAVELS, LTD., Head Office’ Goldington, 
Bedford. (Tel.. 4587'8'9.) Largest producers of 


all grades of washed aggregates in Northampton- 
shire and fedfordshire Regular deliveries any- 
where Local office and pits: Fortiy Ford (Tel 
Welford 256.) 


NORTH WALES 


CAWOOD. WHARTON AND CO., LTD., Pisty!! Gwyn 
Quarry, Lianarmon, near Mold (Tel. Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam. 
all grades 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO. LTO. Lianarmon near Mold 
(Tel. Lianarmon-vn Yale 43.) Hard broken time- 
stone. dry and coated to 8.S.S Inquiries to 
Registered Ofhce——Market Chambers, Tower 
Square, Tunstall. Stoke-on-Trent (Tel. Stoke-on 


Trent 88994.) 
ENSTON B6ROS.. 
Caernarvon (Tel. 


Liwyn tsaf Quarry, Clynnog Fawr, 
Clyvnnon Fawr 297 8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality Precast concrete oroducts. ex our 
Grifhths Crossing Factory, Caernarvon (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw Lianrwst Denbighshire (Llanrwst 38.) 


PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries at Penmaenmawr (Tel 2256'8). and at 
Trevor (Tel. Clvynnogfawr 223), Caernarvonshire 
All sizes and gradings of crushed granite aggre- 
gate. Anv quantity oer day ‘immediate delivery 
ex stock Coated granite also available 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 75.) Lime, limestone, 
carbonate of time, tarmacadam, etc. Also inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 
and Lunt Bros., Ltd., Stourbridge (Tel. 5201— 


8 lines) 
TERN HILL SAND AND GRAVEL CO., LTD., 
near Market Drayton, Staffs 


Almington Quarries 
(Tel Hales 261/'2/3.) (See Staffs for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Gridge, Rotherham. 
(Tel.; Rotherham 2622.) Crushed and graded 
limestone, all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester (Tel. Coalville 1226 7 8. or 
London. ViGliant 2530.) (For details, see Leics.) 

GLEN QUARRIES, LTD.., Central Chambers, Weligate, 
Rotherham (Tel Rotherham 5$223.) Crushed 
and qraded stone, concreting sand building sand, 


plastering sand and crushed gravel could be 
collected ex quarry or delivered 

GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 
ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 


grades washed gravel and sand to 8.S.S. 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.. Lowdham 3171—15 tines.) Quar.les 
at Hoveringham, Holme, Plerrepont Colwick 
Bleasby and Newark. All grades of wasned gravel 
and sand to any specification Crushed quartzite 
for surface dressing of roads a speciality Plant 
capacity 8,000 tons per day 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
rove Street New Baiderton Newark, Notts (Tel. 
ewark 401.) All grades washed sand and aggre- 


gates 
NORTH NOTTS. GRAVEL CO., LTD., BSelimoor 
Rettord Notts (See Yorkshire.) 
SALISBURY AND WOOD, LID., Matlock (Tel. 
272/273.) (For details. see Derbyshire.) 
OXFORDSHIRE 


AMEY'S AGGREGATES, LTD.. Lower Wootton, Boars 
Hill, Ox ord. (Tet. Oxtord 35421—10 lines.) Pits 
at Ory Sandford, near Abingdon. Sutton Courtenay, 


near Abingdon (Tel.. Sutton Courtenay 275.) 
Theale, near Reading. (Tel.. Theale 358.) Dorches- 
ter, Oxon. (Tel. Clifton Hampden 236.) Billing, 


Northampton (Tel Cogenhoe 464) tor washed and 
gradect aggregates to 8.5.S 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD.. near Leicester (Tel.. Coalville 1226 7/8. or 
London ViGilant 2530.) (For details. see Leics.) 

BENGRY AND SONS. LTD.. Longmoor, Kingsiand, 
Leominster, Herefordshire (Tel. Kingsiand 301/4.) 
(See details under Herefordshire.) 

BICESTER STONE CO., LTO.. Stratton Audiey, 
Bicester, Oxon (Tel. Stratton Audley 238.) Manu- 
facturers and supoliers of al! grades limestone, 
tasmacadam, dry opiltching stone hardcore etc 

CURTIS, |.. AND SONS, LTD., Botley Works, Oxford 
(Tel. Oxford 41081/2/3.) Sand and al! grades of 
washed aggregates. Pits at Radiev. near Abingdon 
(Tel.. Abingdon 441.) 

DANGERFIELD. F. j.. AND CO., LTD.. 261A Finchiey 
Road, London, NW3 (Tel. HAMpstead 8044/8.) 
For ali road aggregates. kerbs, setts (See London.) 

DIX, G. H., AND SON. LTD.. Freeland. Oxon (Tel.: 
Freeland 234.) 


OUSTON STONE QUAHKRIES, LTD., New ODOuston, 
Northampton (Tel Brixworth 278 and 298; 
Duston 50S.) (See Northamptonshire.) 

GRUNDON, S., (EWELME), LTO., Ewelme, Oxon. 
(Tel.. Ewelme 20.) London Office (Tel. Uxbridge 
4156.) All grades washed aggregates Path 
hoggin, broken stone, building sand 

HAINES. H., (WITNEY), LTD.. Oxford Road. Witney 
(Tel Witney 42) All grades washed aggregates 
hardcore, oitching and broken stone Cotswold 
building and walling stone 

SNETTERTON STONE QUARRIES. LTD... Pix Farm 
Lane “eme!l Hemostead Herts ‘Tei Berkham 
sted 1208/9.) Roadstone Cotswold building and 
walling stone 


WRAYSBURY SAND AND GRAVEL CO., 
Theale Reading Gerks (Tel 


LTD... 
Theale 373) 


RADNORSHIRE 


BENGRY AND SONS. LTD... Longmoor, 
Leominster, Herefordshire (Tel. Kingsland 301 ‘4.) 
‘See details under Herefordshire | 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow Salop (Cleehilistone 284). (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LID.. 


Presteigne, Radnor (Tel. Presteigne 352.) (See 
Heretordshire for details ) 

OLD RADNOR [TRADING CO. LID. Quarries ir 
uae (Tel. Kington 11.) (See Hereford 
shire. 


SALOP SAND AND GRAVEL SUPPLY CO., Admaston 


Kingsland. 





Wellington (Tel 961). Salop 
RUTLAND 
GIBBCNS, F. B.. AND SONS, LTD.. Welby House, 
Market Deeping, Peterborough. (Tel.: Market 


Deeving 3321 2383.) (See Lincolnshire for details.) 


HOVERINGHAM GRAVEL CO., Hoveringham, Nottine 
ham. (Tel Lowdham 3171—15S tines.) (Fa 
details see Nottinghamshire.) 

KETTON STONE CO. (Prop.. Andrew's Garage) 
Ketton, near Stamford (Tel.. Ketton 206.) Hard 
core, roadstone, crushed stone. top soll, silica clay 


Quarries at Ketton. 
PETERBOROUGH QUARRIES, tTo., Sandyiands. 
Market Deeping 


Maxey. Peterborough (Tet. 
2355.) Quarry at Greetnam, ali grades of broken 
stone and hardcore (See also Northamptonshire.) 
POLLARD, C.. AND SON (TALLINGION), LID. 
Watk House, Langtoft, Peterborough (Tel.. Market 
Deeping 2140.) (‘See Lincolnshire for details.) 


SCOTLAND 


KEIR AND CAWDER. 
Bishopbriggs. (Tel. 





tfO., Kirkintilloch Roaa 
Bisnopbriggs 3200.) All grades 


washed sand and gravel aggregates 
SHROPSHIRE 
BALLIDON QUARRIES. LTD., Bailidon, near Ash 
bourne, Oerbysnire. (Tel. Parwich 201 and 202.) 


Clean and graded dry limestone to 8 S$.S.. al! sizes 
coated limestone to B.S. 802 and 1621 and wet- 


mix, large output, reliable detivertes. 
BENGRY AND SONS. LID.. Longmoor, Kingsiand, 
Leominster, Heretordshire (Tel. Kingsland 301/4.) 


See ‘tetatls uncer Heretordshire.) 
CLEE HILL TRANSPORT AND ROLLING CO., LTD., 


Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel, 
sand, hardcore and ashes. 


DORRINGION SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

OUNNING AND SON. LITD., Haugnmond Quarry, near 
Shrewsbury. (Tel. Upton Magna 286 7.) Ali 
grades of high-quality roadstone, concrete aggre- 
gates and coated macadam. All to 8.S.S. Any 
tonnage available tor immediate delivery. 


NASH ROCKS STONE AND LIME CO., {TD., 


Presteigne, Radnor (Tel.. Presteigne 352.) (See 
Heretordshire for details.) 

OLD RADNOR TRADING CO., LTD., Kingston. (Te! 
11.) (See Heretordshire.) 

SALOP SAND ANO GRAVEL SUPPLY co., 
Admaston, Wellington (Tel. 961), Satop. 

TERN Hilt SAND AND GRAVEL CO., LTD., 
Aimington Quarries, near Market Drayton, Staffs. 


(Tel.. Hales 261 2 3.) (See Staffordshire for dets.) 


TRENTHAM GRAVEL CO.. LTD., Lordsiey Quarries, 
Willoughoridge, near Market Drayton, Salop. 
(Tel. Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity’ 
2,000 tons per dav 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.; 


Nunney 351.) Al’ sizes limestone block, broken 
ard aggregates. Tarred and bituminous macadam 
to BS Ex quarry and delivered 


DANGERFIELD, F. j.. AND CO., LTD., 216A Finchley 
Road, London, N.W.3. (Tel.. HAMopstead 8044 8.) 
For all road aggregates, kerbs, setts. (See London.) 

GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tei.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LITD., Longmoor House, Ashton Vale 
Road, Bristol, 3 (Tel 63001.) Gravel aggregates, 


concreting, plastering and building sand. 
WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
Mallet (Tet.: Shepton Mallet 2366/7.) All sizes 


basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., LTD., Carlis'e. (Tel.: 
Carlisie 2-4941) ‘For details see Cumberland.) 


SOUTH WALES 


IN-SITU CONCRETE, LTD.. Victoria Works. Ebbw Vale 
(Tel. 3032). and Phoenix Works, Cardiff (Cardiff 
63311), for limestone and slag aggregates, ready- 
mixed concrete, tarmacadam media filling. etc. 
keros and oavings 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
Tel.; Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS. LID., West Oock. Cardiff 
Producers of coarse and fine aggregate. dredged 
and graded to British Standards Branches Newpor* 
and Swansea. (Also Gloucester and Heretord.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Offve: P.O Box 8, Beaufort Buildings, 
Swansea. (Tel. Swansea 53071.) Sand and gravel 
merchants, builders merchants, Pennant Quarry 
owners slag. hardcore, ashes, filling, graded 
clinker filter media Oepots Cardiff, Newport. 
Barry Port Talbot. Briton Ferry, Swansea, Lianelly 


STAFFORDSHIRE 


BALLIDON QUARRIES. LFD.. Ballidon, 
bourne, Oerbyshire (Tet Parwich 201 
Clean and graded dry timestone to 86 S.S. 
coated timestone to B.S 802 and 1621 
mix: large output: reliable deliveries 


near Ash 
and 202.) 
all sizes 
and wet 


el 








STAFFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 12°5/7/8; o 


London: ViGilant 2530.) (For details, see Leics.) 
CROXOEN GRAVEL LTD.. Cheadie Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity, 2,000 tons 
per day 
OUNNING AND SON, LTD., Wood End Gravel Pits, 
Hednesford. (Tel.: Hednesford 302/325) Washed 


sand and gravel. All to 8.S.S. High-quality road- 


stone, concrete aggregates and coated macadam 
from our Haughmond Quarry, near Shrewsbury. 
(See Shropshire.) 

HILTON GRAVEL, LTD., Cheadle, Staffs. Tel.: 
Tean 241) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Burton-on- 
Trent (Tel.; Burton 6061). 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 


Cheadle 2323/4, 2119 and 2195.) 

464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.; Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

RUGELEY GRAVEL CO., LTD., Rugeley Quarries, 
Rugeley, Staffs. (Tel.: Rugeley 251/2.) Entirely 
modern plant. Sand classifiers. Finest aggregates 
to 6.S.S. Large output. 

SALISBURY AND WOOD, LTD., Matlock. 
272/273.) (For detalis, see Oerbyshire.) 

SHIRE OAK GRAVELS, LTD., Lichheld Road, Walsall! 
Wood, Staffs. Washed crushed gravel and washed 
sand. (Tel.; Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Orayton, Staffs. 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, 
and all grades of washe@ crushed gravel. Hardcore, 
clinkers, ashes and hoggin 

TRENTHAM GR4 “tL CO., LTD., Lordsiey Quarries, 
Willoughbridg ear Market Orayton, Salop (Tel.: 
Pipe Gate 304/5.) All sizes crushed of natural 
washed gravel. Twice washed sharp concreting 
sand Plastering sand. Plant capacity 2,000 tons 
per day. 

WINDMILL SAND AND GRAVEL QUARRIES, LID., 
Cannock Road, Wolverhampton. (Tel 31108.) 
Concrete aggregates, plastering. bullding 
asphalt sand All to RSS 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 


Trent. (Tel.; 
Manchester Office: 


(Tel. 


and 


(Tel.: Oakamoor 366.) Graded limestone for all 
purposes. Ground limestone. 
SUFFOLK 

ALRESFCRD SAND AND BALLAST CO., LTD., 

Alresford Creek, near Colchester, Essex. (Tel.: 

Wivenhoe 341/494.) Suffolk area pits at Bures 


and Stoke-by-Nayland. All grades washed aggre- 
gate sand, also hoagin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester (Tel. Coalville 1226 7/8. or 
London ViGilant 2530.) (For detalis, see Leics.) 

DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 


(See Cambs.) 5 
HALL AND CO., LTD., West End Road, Ipswich. 
(Tel.; Ipswich 55593/4.) Pits at Kesgrave and 
Homersfield, near Harieston Gravel aggregates, 
concreting, plastering and buliding sand 
MACLAREN BROS. (KENNETT), LTD., Station Road, 
Kennett, Cambs (Kentford 333/4.) (See Cambs.) 


ST. IVES SAND AND GRAVEL CC., LTD., 22 The 
Broadway, St. tves, Hunts. (Tel.: St. Ives 
2441/2/3/4, Coney Weston 12 and Hal- 
stead 2323.) Pits at St. Ives, Knettishall, near 
Thetford, and Gosfield, near Halstead. 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


SURREY 
COFF. HARRY A., LTO., Buckhurst Hill, Cheapside 
Ascot, Berks (Tel 1026/7.) (See Berkshire.) 


DANGERFIELD. F. §.. AND CO., LTD., 261A Finchley 
Road, London NW.3 (Tel: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts (See London.) 


EASTWOODS SALES, LTD., Eastwood House, Citv 
Road, €.C.1. (Tel.. Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, nr. Egham. (Tel.: 
Egham 3121.) Runfold Sand and Ballast Pit, 
Runfold, nr. Farnham, Surrey. (Tel.: Runfold 2020.) 
Producers and distributors of all grades of washed 


aggregates. 
GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 
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SURREY 


HALL AND CO., LTD., Victoria Wharf, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Reigate. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete 

HARRIS, M. P., AND CO., LTD., Kingston Road, 
Leatherhead, Surrey (Tel. 3497.) (See Sussex.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough Sand, aggregates, hardcore, ashes, bull- 
dozing & bulk excavation (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 

MARCO (AGGREGATES), LTD. Pit: Norlands Lane, 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro 
ducers and distributors of high-grade washed sand, 
shingle, ballast. etc 

MARCO (CROYDON), LTO., Hampton Road, West 
Croydon. (Tel.: THOrnton Heath 4236/7/8.) All 
building and road aggregates 

WELLS, A. L., AND SON, LTD., Buliders’ Merchants. 
Garlands Road, Leatherhead. (Tel. 3018/9.) Sand 
aggregates. hardcore, ashes, cement. Clinker block 
manufacturers. 


SUSSEX 


Cavendish Avenue, 


AVANN, F., Eastbourne. (Tel 
4969/70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, clinker, 
tarmac, etc., supplied 

GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LTD., 16 Chapel Road, Worthing 
(Tel.: Worthing 7840.) Other main depots at 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove and Seaford. Pits at 


Washington, Crumbles, near Eastbourne, Chichester, 
Rye Harbour, Midhurst. Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and bulld- 
ing sand, Surecrete precision-mixed concrete. 


HARRIS, M. P., AND CO., LTD., West Station Goods 
Yard, Bexhill (Tel. 61): Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel. 
2211); Station Goods Yard, Haywards Heath (Tel. 
1750); Crawley Road, Horsham (Tel. 3366); The 
Hornet, Chichester (Tel. 4181). All grades aggre- 
gates, hardcore, clinker, ashes, etc. 

WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristol 
Gardens, Brighton, 7. (Tel., Brighton 63357 and 
62406.) All-in ballast, washed and crushed shingle, 
sand, ashes, hardcore. chalk. bricks, etc. 


WARWICKSHIRE 


BALLIDON QUARRIES. LTO., Ballidon, near Ash 
bourne, Derbyshire. (Tel.. Parwich 201 and 202.) 
Clean and gradeo dry limestone to 8.S.S., all sizes, 
coated limestone to 8.S 802 and 1621 and wet- 


mix; targe output reliable deliveries. 
DUSTON STONE QUARRIES, LTO., New ODuston, 
Northampton. (Tel.. Brixworth 278 and 298; 


Duston S05.) (See Northamptonshire.) 


HALL AND CO., LTD., 188 Lichfeid Road, Four Oaks, 
Sutton Coldheld (Tel.: Four Oaks 356.) Gravel 
aggregates concreting, plastering, buliding sand. 

JUDKINS, LTD., Granite Quarries, Tuttle Hill, 
Nuneaton. (Tel.: Nuneaton 3411—10 lines.) Alli 
sizes washed granite aggregate, tarred and bitu- 
minous macadam Slab mix a speciality 

SHIRE OAK GRAVELS. LTD. (See Staffordshire.) 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Beatord. (Tel. 4587/8/9.) (See Bedfordshire and 
Noarthamontanchire 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


WESTMORLAND 


BROOMBYS, LTD., Sandside. 
land (Tel. Milnthorpe 3251/2.) All grades 
washed crushed gravel sand, limestone, granite 
chippings, pitching. tarmacadam, rockery stone, etc. 

ESK MANUFACTURING CO... LITD., Carlisie (Tel.: 
Carlisie 2-4941.) (For details, see Cumberland.) 


WILTSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford (Tel.: Oxford 35421—10 lines.) Pits 
at Ory Sandtord, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.:; Theale 358.) Dorches- 
ter, Oxon (Tel.: Clifton Hampden 236.) Billing, 
Northampton (Tel.: Cogenhoe 464) for washed 
and graded aggregates to B.S.S. 


Milnthorpe, Westmor- 
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WILTSHIRE ¥ 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
COKE, T. F. (CHELTENHAM), LTD., 267 Gi 


Road, Cheltenham. (Tel. 4717/4874.) (See Gio 

DANGERFIELD F. J... AND CO., LTD., 261A Fincy 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8) 
For all road aggregates, kerbs, setts. (See London} 

GILSON, S. C., AND SONS. LTD., Holcombe, ney 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne 
Vorset. (Tel.: Verwood 234.) Concrete aggregates 
building sand, hoggin, path gravel. 

POOLE (LECHLADE), LTD., Gravel Pit, Burtorg Road 
Lechlade, Glos. (Tel.: Lechlade 219.) 

TAYMAC, LTD., Wootton Bassett. (Tel. 391—5 lines.) 


Pits at Lacock (Tel. 304),  Wilts.;  Fairtorg 
and Poulton, Glos. (Tel.: Fairford 365/6.) w. 
crushed and graded aggregates. Washed 
screened building sand. Graded clinker medi 
WORCESTERSHIRE 


BALLIDON QUARRIES, LTD., Bailidon, near agp. 
bourne, Derbyshire. (Tel.: Parwich 201 and 202) 
Clean and graded dry limestone to 8.S.S., all sizes 
coated limestone to B.S. 802 and 1621 and we. 
mix; targe output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsiang 
Leominster, Heretordshire. (Tel.: Kingsland 301/4) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LID, 
Ludiow, Salop (Cleehilistone 284). (See Shrops,) 

DUNNING AND SON, LTD. (See Shropshire.) 

NASH ROCKS STONE AND LIME CO., itp, 
Presteigne, Radnor. (Tel.; Presteigne 352.) (Se 
Heretordshire for details.) 

OLD RADNOR TRADING CO., 
(Tel. 11.) (See Herefordshire.) 


LTD., Kington 


YORKSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Sotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 

DENNIFF, ALAN S., LTD., Kiveton Park, nr. Shethel, 
(Tel.; Kiveton 446,7/8.) Truck-mixed and pre 
mixed concrete, washed and crushed gravel, con 
creting sand, bidg. sand, crushed and graded stone. 


GLEN QUARRIES, LTD., Central Chambers, Weligate, 


Rotherham. (Tel.. Rotherham 5223.) Crushed ané 
graded stone, concreting sand, building sand, 
plastering sand and crushed gravel could be 


collected ex quarry or delivered. 
HOVERINGHAM GRAVEL CO., Hoveringham, Notting 


ham. (Tel.: Lowdham 3171—-15S_ lines.) (For 
details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD., Belimoor, 
Retford Notts (Tel.: Rettord 2219—3 lines) 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Bellmoor 
and Lound near Retford and Worksop. Truck 


mixed concrete plants at Retford, Notts., Ossett, 


Yorks., and Wath-on-Dearne, Yorks. 
SALISBURY AND WOOD, LTD., Matlock. (Tel. 
272/273.) (For details, see Derbyshire.) 


STANLEY FERRY GRAVEL CO., LTD., Norwicr 
Union Building, City Square, Leeds, 1. (Tel. 
Leeds 26361 ) Washed, crushed and natural graded 
sand and gravel. Supplies to specification, large 
daily production. Centre of Yorks. West Riding 
market Pit’ Wakefeld. 

WELBECK SAND AND GRAVEL CO., Parkhill, Wake 
held (Wakefeld 4454.) Washed sand and gravel 

WEST RIDING GRAVEL CO., Norwich Union Bullding, 
City Square Leeds, 1. (Tel.. Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and soft 
sands All aggregates to specification. Competitive 
Yorks. West Riding to Lancs. border Pit: Wakefield. 

WOMERSLEY GRADED STONE CO., LTD., Womersiey 
Quarry, nmr. Doncaster. (Tel.: Wentbridge 284.) 
Crushed and graded calcium carbonate limestone 
aggregates Triple-screened, first-class products, 
high crushing strength, eminently suitable for con 


creting, tarring and road making. Prices and 
analysis on application. Quarry: 2 miles from 
Darrington, A.1. 

X.L. GRANITE (INGLETON), LTD., Head Officer: 
Clapham, via Lancaster. (Tel.: Clapham 318/9) 
Works Tel.: Ingleton 231. All sizes and gradings 


of Ingleton granite aggregate. 
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Allis-Chalmers Tractor Loaders are 


BIG and FAST 


TL-20 TL-16 


——_————— 


Power: Allis-Chalmers 

diesel engine| 130 hp 104 hp 
Bucket Capacities: 2% to 5 cu yd} 142 to 4 cu yd 
Carry Capacity: 9,000 Ib 7,000 Ib 
Speeds: Up to 30 mph | Up to 27 mph 
Approximate Weight: | 23,250 Ib 18,000 Ib 


IMPORTANT OPERATING 
ADVANTAGES 


Long reach © Fast, even discharge of load 
Long wheelbase « Extra stability 

Hydraulic torque converter drive 

Power steering « 4-whee! drive 

4-wheel power brakes 





ALLIS-CHALMERS > 


BUILDERS OF MACHINERY SINCE 1847 


Allis-Chalmers rubber-tired TL-20 and TL-16 tractor loaders 
are distinguished for their power, speed, easy maneuvera- 
bility, and capacity for handling large volumes of sand, 
gravel, crushed stone, ore, coal, chemicals, and other heavy 
materials. Purchasers are offered a wide choice of bucket 
sizes to meet almost any requirement. 


Two smaller models are also available — the TL-14 with 
5,300-lb carry capacity, and the TL-12 with 4,000-lb carry 
capacity. The Model TL-14 is manufactured in both England 
and the United States. All models are characterized by rug- 
ged construction, superior design and operating efficiency. 
For complete information on all sizes, consult the Allis- 
Chalmers Construction Machinery Distributor in your area, 
or write us. 


ALLIS-CHALMERS INTERNATIONAL, Department CJ1060, Milwaukee 1, U.S.A. 
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can’t beat... 


The improved BULLDOG solid socket shovels are lighter and 
stronger than ever, thanks to the development of a 


special quality high manganese steel. This technical 


superiority means a vast improvement in the 


working life. Bulldogs nave always been 


famous for toughness, but the new 


shovels will give three to four times 


the wear of an ordinary tool. 


Visit our stand at the 

PUBLIC WORKS & MUNICIPAL SERVICE 
EXHIBITION, OLYMPIA 
14th — 19th November 
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THE NEW IMPROVED 


BULLDOG soLID SOCKET GUARANTEE 
LIGHTER, STRONGER AND OF BETTER 


FULLY GUARANTEED PERFORMANCE 
ENGLISH TOOLS LTD * GLARINGTON FORGE - WIGAN 
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Tl The day 
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Jd 
the rains 


Itis reported that when Noah heard the rain 

beating down on the roof he said: “Ark!” In these days 

he would say: “John Smith protective covering—quickly!” 

We can provide a wide range of weatherproof 

canvas products to meet every storm contingency—even 
“40 days and 40 nights.” sya, 
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TARPAULINS + SHELTERS - COLLAPSIBLE LORRY TILTS nasi 
i with immediate delivery we 





NCE JOHN SMITH & CO. (LONDON) LTD. Hainault Works, Hainault Rd, Chadwell Heath, Romford, Essex. Seven Kings 6070 (10 lines) 


2377 


Branch Office & Works: Lower Holmes Street, Cadoxton, Barry, Glam. Telephone: Barry 2572 
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J. 1. CASE COMPANY LTD 


MILL ROAD, WEST DRAYTON, MIDDLESEX. 
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